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PORT. 


Department  of  Docks,  1 

Pier  "A,"  Battery  Place,  North  River,  r 

New  York,  April  30,  189 1.        J 

\€  Honorable  HUGH  J.  GRANT,    • 

Mayor  of  the  City  of  New   York  : 

)IR — ^The  Department  of  Docks,  in  pursuance  of  section  719  of 
:er  410,  Laws  of  1882,  has  the  honor  to  present  its  Annual  Report 
le  year  commencing  May  i,  1890,  and  ending  April  30,  1891,  con* 
ig :  "  1st.  The  name,  occupation  and  compensation  of  all  persons 
nted  and  employed  by  said  Department.  2d.  A  statement  of  the 
1  of  the  Board  for  the  past  year,  classified  with  reference  to  the 
LIS  subjects  and  duties  which  have  engaged  the  attention  of  the  Board. 
^  list  of  the  orders  and  rules  made  by  said  Board,  and  a  description 
e  contracts  made  by  said  Department,  the  payments  made  by  said 
Ttment  and  the  purposes  and  amounts  thereof;  and  the  leases  made 
id  Department,  for  what  term,  at  what  rent,  to  whom,  and  for  what 
;rty. 

Very  respectfully, 

EDWIN   A.  POST, 

JAMES    MATTHEWS,    )-  Commissioners. 

J.  SERGEANT  CRAM, 

L'STUS    T.    DOCHARTY, 

Secretary, 


FIRST. 

The  following  is  a  list  of  all  persons  appointed  and  employed  by  the  Board,  showing 
occupation  and  compensation  of  each  respectively  : 

Commission's^  Office. 


Namb. 


Occupation. 


Com 


Augustus  T.  Docharty . . 

Francis  E.  Moon 

James  Weir 

John  H.  Matthews 

Charles  Miller,  Jr 

Louis  S.  Kellogg 

Charles  J.  Farley 

Webster  H.  Gilon 

Edwin  A.  Gregory,  Jr 

Max  Drucker 

Joseph  B.  Erwin 

Patrick  J.  Brady 

Edward  Abeel , 

John  J.  Ryan 

Qharles  Parks 

John  J.  Martin 

William  T.  Coggeshall. . , 

Charles  S.  Coye 

George  A.  Woods 

Bartholomew  F.  Kenney 

James  W.  Carson 
oseph  F.  Meehan 

Henry  A.  Palmstine 

Mary  Dowling 

Catharine  Lyons  .    


Secretary 

Chief  Clerk 

Apportionment  Clerk 

Clerk  to  Treasurer 

Recording  Clerk 

Clerk ; 

Clerk  to  the  Commissioners. . . 
Stenographer  and  Typewriter . 

Clerk 

Collector 

Dock  Master 


k4 


<( 


i» 


«( 


(4 


ik 


»i 


t( 


4k 


Cleaner ; Per  c 


i( 


Engtftffr-in-  Chief  *s  Office. 


G.  S.  Greene,  Jr 
William  W.  Maclay 


Engineer-in-Chief 

First  Assistant  Engineer. 


S.  W.  Hoag,  Jr Assistant  Engineer 

Godfrey  P.  Farley 


Henry  C.  Freeman 

Edward  Gottschall 

Lucius  C.  Higgins , 

Joseph  Thompson , 

Freaerick  Lange , 

Robert  M.  Kid 

John  A.  Duntze , 

William  G.  Johnson , 

Otto  H.Klein 

Alexander  M.  Gojj;e 

Nicholas  J.  Van  der  Weyde 


Clerk  to  Engineer-in-Chief 
Searcher  of  Water  Grants . 
Clerk 


(4 


Stationery  Clerk  and  Messenger. 
Draughtsman 


(4 


44 


44 


44 


Construction  Forje. 


Winfield  S.  Lasher.. . . 
Andrew  McC.  Parker. 

y.  J.Bollcr 

Jomi  A.  Bensel 


Assistant  Engineer 


<( 


44 


(4 


Name. 


Occupation. 


Compensation. 


\V.  Casper. 

;an 

-and 

Doughty . . . 
L  McCamey 

"bile '. 

irbv 

illcV 

H.  Ellis. . . . 

ianly 

^coghcgan .  . 

fninning.  . 

Gregory. . . 

kson 

r.  DuB,)is.. 
ilarkham , . . 
» 'flcv 


Inspector  of  Pier  Building. 


it 


kt 


(( 


Foreman  of  Piling  nnd  Woodwork 
Foreman  of  Dock  Builders 


44 
46 
(4 
«( 


4k 

(I 
(( 


Foreman  of  Lahore is 


vcaisun. . . 

I  Fairchild 

ul 

dick 

,  Russell  . . 


iS2:an 

Hickman . . . 

lUoch 

Troy 

istiansen  . . 

ewman 

Iriffcn 

Leary 

iller. 

11  V.  Smith 
^IclJonald  . 


kk 
t( 

kk 

44 
44 
(4 


Diver 

Assistant    Diver. 


44 

4k 

44 
«4 
44 

kk 
44 
«{ 


Diver's   Tender 

Diver's  Tender  and  Boatman 


44 


Timekeeper. 
Clerk 


Per  hour,  $o  50 

50 

50 

50 

50 

50 
40 

40 

40 

35 
40 

35 
35 
35 
35 
35 
35 
35 

Per  day   |  -  qq 
oi  4  hours,  (  ' 


kk 

4k 

44 
44 
44 
44 
4k 
(4 
4k 
(4 
4k 
4k 
k4 
4k 
it 
44 
44 


5  00 

5  a> 

5  00 

5  00 

5  00 

5  00 

5  00 

5  00 

5  00 

Per  hour, 

35 

(( 

35 

(( 

35 

I, 

000  GO 

Per  mo., 

80  00 

On  Floating  Properly. 


Corley 

•  Lane 

Stayve^ani 

Minister 

tVocMi 

.  Sheldon 

iCoffin 

lead 

Love 

ILKose 

K.  Bumham 

J.  Brennan 

.  Eagan 

*•  (iuiierrez 

vies 

.  Shevlin 

P.  Baker 

vnan 

acklin 

le  M.  Smith 

J  C.  Smith 


Superintendent  of  Machinery 

I  Clerk    

■  Captain,  derrick  *'City  of  New  York  " 
:  Rigger  and  Captain  lO-Ton  Derrick ,  . 

Engineer,  tu^  '*  Manhattan  " 

;  Deck-hand  lug  "Manhattan  " 


(( 


Fireman,  tug  '*  Manliattan  " 

Captain,  Pile  Driver 

Knginecr,  lO-Ton  Derrick . . 
Pile   Driver 


(( 

k  4 


Steam  Engineer. 


$1,650  CO 

I, coo  CO 

Per  week,  25  50 

18  00 

I,2CO  CO 
9CX)  CO 

600  00 

720   CO 

Per  houi,  35 
Per  week,  21  00 
Per  liour,         35 

35 
35 
.■>5 
35 
35 
35 
35 
30 
35 


i( 


ti 


Name. 


Occupation. 


COMPENSATIOK. 


James  Vandegrift 

Patnck  H.  McCulIough, 


Isaac  B.  Maslen ,  Steam  Engineer Per  hour,  $0^ 

Tronson  Kerr "  1       '* 

1  Fireman Per  week,  If-i 


Roundsman. 


I, 


—I 


Surveying  Force. 


Frederick  P.  Thompson 

C.  \V.  Staniford 

G«H>rge  A.  Button 

Allen  N.  Spooner 

J.  Frank  Johnson 

William  S.  White 

John  T.  Hilton 

William  Selmer 

Bernard  Rolf 

Hiram  C.  Calkins 

George  E.  Rogers  . . . . . 

Patrick  Crowley 

Francis  0*Neill 

John  F.  Williams 

John  Moran 
ames  King 

John  Post 

Charles  Thompson  . . . . 

Iver  Peterson 

Ole  Olssen 

Charles  G.  Beck 

Jeremiah  Collins 
ames  Van  Houten  . .  . . 

James  C.  Darby 

William  H.  ReiUv 

William  T.  F.  Sullivan. 

Richard  Williams 

William  H.  Carman  . . . 

James  J.  White 

James  W^  Dike  man,  Jr. 

Gerald  S.  Griffin 

Luke  Hazard 

Nicholas  H.  Voorhis  . . . 

John  McDonough 

George  W.  Carpenter. . 

Berthold  Sommer 

Frank  P.  Rush 


Surveyor 

Assistant  Surveyor. 
Assistant  Engineer. 


(i 


Transitman 

64 


kk 


Leveler 

Hydrographer 


k% 


Rodman 

(( 
Boatman 

44 
(4 
{( 


Scowman,  Foreman 


44 
4k 


Sounder. 

44 


44 


44 


44 


Chainman 


44 


44 


Inspector  of  Dredging 

44 


Clerk 


2,100  T 

i.Soor'j 
I, $00^: 

1,201^ 
1,200:.: 
Per  week,  ift": 

IS 

I5^ 
IS- 
IS 
ao£ 

IS- 
IS 
iS^ 
iS^ 

ISr 

IS- 
IS 
15  = 
IS 
IS 
IS 
IS- 
IS 

12 


Per  hour, 


44 


i.5«> 

I,O0O 


General  Repairs  Force, 


David  F.  McCarthy Superintendent  of  Repairs. 

John  W.  Ingalls Clerk 


S3»«)0 
i,ooo 


West  Fijiy-seventh  Street   Yard. 


Robert  M.  Sterritt  . 
Samuel  Fitzpatrick 
Henrv  Wenzel 


Foreman  West  57th  Street  Yard 
Office  Keeper  and  Messenger. . . 
Saw  Filer 


$1,200 
Per  week,  15 
Per  hour, 


Name. 


wtF.  Ailing. . . 

» McLean 

lolmes 

KC  Maxwell  . . . 

onan 

i  McCarthy  . . . 

tnitcm 

s  Brock    

L.Humphreys 

arroll 

fcEvoy 

Grant 

fallen 

I  Maloney 

^kNamee 

ildwin 

Archbold 

}affhey 

D.  Saunders  . 

[aume 

ynam 

J.  Neary 

ivme 

Sanderson . . . 

cCabe 

r  Henrv 

Barrret't 

loyle    

.'.imey 

Cavanagli. . .  . 

ily... 

afhert'i'trd  .  .  .  . 

Ffant 

IcLaukjhlin.. . 

'-^gle 

Samara 

>'^ 

sparks 

Ruhxfrts 

Drum 

V  vie 

Flovd 

Hums 

*hca 

.>nnellv 

McAnaullv. . . 

Sheridan 

.'an  Blarcom . . 

IcVcy 

Kerj^son  .  .  .  . 

II  ley 

>':inohue 

5  <.)'Connur  . . 

Kelly   

Livingston .  .  . 
H.Cunliffe... 
C.  Rogers. . . 
Conroy 

Higgins 

n  Walker  .  . . 


Occupation. 


Compensation. 


Blacksmith 

({ 


Per  hour,  $o  35 
35 


(i 


Blacksmith's  Helper 

Mason  and  Stone-cutter 


(t 

ii 

»( 

«( 

(( 

(( 

«( 
i( 
(i 

kk 

(( 

(( 


kk 

kk 
it 
(» 
ik 
i( 
tk 

4i 
ik 
(( 


Foreman  of  Carpenters 

Carpenter 

Ship  Carpenter , 


<t 
ti 

kk 
«( 
l( 
»i 
kk 
(V 

<( 
kk 

(k 

kk 
«i 

tk 

kk 
ik 
ik 

tc 

<( 
kk 

i( 

kk 
kk 

t( 
kk 
kk 


Painter. 


ki 


Caulker 


Ik 

35 

kfc 

35 

4k 

35 

ii 

20 

11 

50 

tfc 

50 

<C 

50 

ii 

50 

k( 

50 

ki 

50 

«k 

50 

(i 

50 

kk 

50 

ik 

50 

kk 

50 

«k 

50 

kk 

50 

41 

50 

it 

50 

kk 

50 

t( 

50 

ik 

50 

kk 

50 

ii 

50 

(( 

45 

Per  mo.,  100 

00 

Per  hour. 

39 

i( 

39 

ki 

39 

1  k 

39 

k( 

39 

k  k 

39 

1  t 

39 

ti 

39 

•  k 

39 

k  k 

39 

'I 

39 

k  k 

39 

•  k 

39 

k  k 

39 

k  k 

39 

k  k 

39 

•  k 

39 

(k 

39 

tc 

39 

•  k 

39 

k4 

39 

kk 

39 

ik 

39 

ik 

39 

i. 

39 

ik 

39 

kk 

39 

ik 

39 

kk 

39 

kk 

39 

k  k 

39 

ik 

39 

8 


Name. 


Occupation. 


Louis  J.  Quistwater Rigger. 

William  Witte ? 

Edward  Atwcll 


COMPB.VSATI 


Per  week,$i 


hi 


ifc 


Watchman^  Per  Hour,  i6%  Cents. 


Lawrence  F.  Broderick. 
Montford  Clements. 
Patrick    Donnelly,     Messenger 
and  Watchman  ($ 1 5  per  week). 
John  Gannon. 


Nicholas  F.  Kinnally.  j  James  O'Reilly. 

Thomas  J.  Larkin  (23  cents  per    William  Strowbridgc  (23 


hour). 
John  Murray. 
Henry  Manheimer. 


per  hour). 
Edmund  K.  Stephens. 


Dock  Builders  Per  Hour  Thirty  Cents. 


Frederick  Akerstrom. 
James  Ahearn. 
William  Barr. 
Edward  Brady. 
Dunning  Brown. 
Patrick  Brady. 
George  Bloomer. 
Patrick  Brennan. 
Bernard  E.  Berntson. 
Joseph  Byrnes. 
Patrick  Broderick. 
Michael  Bums. 
Edward  Brennan. 
Theodore  Balke. 
Henry  Balke. 
William  P.  Bloomer. 
James  Clark. 
Charles  Clark. 
Michael  Connolly. 
Richard  Cunningham. 
Stephen  Chisom. 
George  T.  Cash. 
Michael  Chryslal. 
Terence  Cumiskey. 
William  Carlson. 
Maurice  Christal. 
Thomas  Clark. 
John  C  ana  van. 
Charles  Chalifour. 
Chris.  Colorer. 
William  Clancy. 

John  Daniels, 
ohn  Duke. 
William  Dally. 
Joseph  Doyle. 
Henry  Doyle. 
Joseph  De  Temple. 
Michael  Dolan. 
George  Deer. 
Cornelius  Dougherty. 
Williain  J.  Devine. 


Thomas  Dillon. 
Davis  H.  Dunn. 
Peter  J.  De  Temple. 
Joseph  De  Temple,  Jr. 
George  L  Ellis. 
John  Fitzpatrick. 
Edward  Fitzpatrick. 
William  Fitz-gerald,  No.  i. 
William  Peter  French. 
Bernard  Farley. 
William  Fitzgerald,  No.  2. 
William  Gibbons. 
Thomas  Gilluley. 
John  Grinnon. 
John  Gately. 
Luke  Gallagher. 
Tames  Gaffney. 
James  Harney. 
Peter  Huyland. 
Luke  Hanly. 
Truman  D.  Hyde. 
John  Hiliis. 
John  Heffeman. 
Michael  Hennessy. 
Alfred  Hines. 
John  Howard. 
Michael  E.  Higgins. 
Conrad  H inkier. 
James  Hughes. 
William  Jordan. 
Peter  Johnson. 
Thomas  Kieman. 
Andrew  Knox. 
Thomas  Kenny. 
Edward  Kelty. 
Morris  Kennedy. 
Charles  Kreppel. 
Lawrence  J.  Kelly. 
Hugh  Kelly. 
Dennis  Kennedy. 
Patnck  G.  King. 


Patrick  Kelly. 
John  Love. 
Patrick  Lafferty. 
Thomas  Lafferty. 
Thomas  Lynch. 
John  H.  Link. 
Herman  Landwehr. 
Daniel  Lyons. 
Andrew^  W.  Laine. 
Alois  Ludwig. 
John  Lane. 
Patrick  Lynch. 
Matthew  McDonald. 
Charles  Mclnenly. 
James  McEneaney. 
Neil  McLeod. 

fames  McDonald, 
ohn  Mclnenly. 
Thomas  McCabe. 
Daniel  McLeod. 
Duncan  Mclsaacs. 
Michael  McNeary. 
Henry  Mc Shane. 
Frederick  McManus. 
Patrick  Mcl^ughhn. 
John  J.McGuire. 
Thomas  Molloy. 
Michael  Monohan. 
Thomas  Moran. 
James  E.  Maloney. 
Patrick  Monohan. 
John  Moran. 
Edward  Madison. 
James  Mahoney. 
Timothy  Madden. 
Dennis  Meehan. 
James  Mulgrew, 
Michael  V.  Monohan. 

John  Mason, 
ohn  Norbeck. 
George  Nelson. 


O'Brien. 

James  Smith,  No.  2 . 

Matthew  Sheridan. 

al. 

James  Smith,  No.  3. 

Ambrose  C.  Tanner. 

Porter. 

John  Stokey. 

Matthew  Tavlin. 

Ryin. 

Charles  Swanson. 

John  F.  Trenly. 

Redman. 

Timothy  F.  Shine. 

Jackson  Vermilyea. 

^yan. 

Eugene  Sullivan. 

Patrick  Wheelan. 

ecves. 

Michael  Stapleton. 

James  Woods. 

Reagan. 

Mortimer  SuUiVan. 

William  Welden. 

Robinson. 

Thomas  Sullivan. 

George  Wnght. 

fliith,  No.  I. 

Laborers^  Per  f/cur,  23  Ceitfs. 

I   J.    Aimstrong     (per 

Daniel  Cogan. 

Martin  Griffin. 

^k,  $15)- 

David  Cagney. 
William  Cherry. 

John  Gibbons. 

Aheam. 

John  Gilmore. 

.\rain. 

Christopher  Cassidv. 

}ames  F.  Gibbons. 

Barry. 

Stephen  Cash. 
William  J.  Crowley. 

Thomas  Graham. 

E.  Brady. 

Michael  Gleason. 

Barrett. 

John  F.  Cherry  (per  month,  $75). 

Michael  Griffin. 

Iransfield. 

Terrence  Cavanagh. 

George  Goldie. 

wen. 

Patrick  T.  Cahill. 

Martin  Garry. 

-adv. 

Martin  Clancy. 

John  G.  Guendling. 

tiett. 

John  Corcoran. 

Daniel  Guilfoyle. 

IT. 

Joseph  Devlin. 

Andrew  Gallagher. 

Bums. 

Thomas  P.  Doran. 

Jjimes  Griffin. 

.  Barrett. 

James  Devine,  No.  i . 

James  Gresham. 

igley. 

James  Dunnmg. 

Patrick  Goggins. 

uer. 

Patrick  Devin. 

I^wis  Gravlin. 

rke.                                  1 

John  Downmg. 

John  Golden. 

Barry. 

Edward  A.  Doran. 

James  Hamill. 

J.  Burke. 

John  Durnin.                                ' 

Francis  S.  Hickey. 

rJ  jyle. 

Joseph  Driscoll.                            1 

Patrick  Hickey. 

rr:e. 

Krank  Devine.                                 , 

Daniel  Ha^gerty,  No.  i. 

.  l^nnett. 

Thomas  J.  Dickman. 

Hugh  Iliggms. 

r«.«.ik-. 

John  Dillon. 

John  llorrigan. 

Iriordy. 

John  Dowdell. 

John  Holmes. 

Byrnes. 

John  P.  Dempsey. 

William  Hennessey. 

I V.  ally. 

Patrick  Davin. 

Peter  \\.  Hasnak. 

allard. 

James  Doran. 

Nicholas  Habing. 

►arrv. 

John  Donohue. 

James  Hartney. 

firoun. 

D.  H.  Davis. 

Joseph  Hickey. 

Jennett, 

William  H.  Decker. 

John  P.  Hinkley. 

C.Carroll  (per  month, 

Amos  n.  Dickinson. 

John  Hanifin. 

• 

Martin  Dunn. 

Frederick  Hoffman. 

an  iff. 

Michael  Dunn. 

James  J,  Hunt. 

oylf. 

Charles  Fulbrook. 

Henry  A.  How  land. 

Coady. 

James  P'erguson. 

John  Herwig, 

.'a^h. 

Thomas  Fitzgerald. 

Michael  Hurley. 

ane. 

John  Eni^hsh. 

Patrick  Hughes, 

T. 

August  tlchelle. 

Fdward  L.  Halstead. 

3  an  a  van. 

Jeremiah  Fitzpairick. 

Charles  A.  Hawke. 

iway.                                 ' 

Michael  Fariell. 

Frederick  W.  Hardier. 

Cunningham. 

James  Fox. 

George  Hackett. 

Cummings:. 

James  P.  Fiiman. 

John  I^anery. 

'ain. 

James  Farley,  No.  I 

Robert  Heaton  (per  week,  Si 5). 

.'arroll. 
Croker. 

John  P.  Freeh. 
Edward  Full  brook. 

Patrick  Jordan. 
Ciriftith  Jones. 

Curtis. 

James  Farley,  No.  2. 

Otto  Junkcrman, 

nty. 

'  Thomas  Fitzpatrick. 

Richard  Jones. 

Car  ley. 

William  Garvin. 

John  Jones. 

lO 


Thomas  Julian. 
Bernard  Kelley. 
William  Kehoe. 
James  Keane,  No.  i . 
James  Kennedy,  No.  i . 
Peter  King. 
Patrick  Kiernan. 
Owen  Kettle. 
Thomas  Kelley. 
William  Keisler. 
James  Keane,  No.  2. 
Thomas  King. 
Patrick  Kelley. 
John  Kearney. 
John  Kennedy. 
Frank  Kennedy. 
William  Kellighan. 
Frank  Kelleher. 
Henry  Kearney. 
William  Kelley. 
Richard  Kane. 
James  Kane. 
John  Keegan. 
Thomas  Kelley,  No.  2. 
Joseph  Kratky. 
Edward  Lynch,  No.  i. 
George  F.  Lange. 
Daniel  Lenahan. 
Max  Levy. 
Charles  I^iser. 
Thomas  Lyons. 
William  Lowrie. 
James  Lane. 
Thomas  Lahey,  Jr. 
Charles  Leaycraft. 
William  Lattimer. 
Nimrod  Lmdgren. 
James  I^avy. 
Thomas  Lancer. 
Thomas  I^strange. 
Henry  Loughran. 
Owen  Lynch. 
Ferdinand  A.  Lubbs. 
Thomas  S.  Lonergan. 
James  Laugh  lin. 
fohn  McGrath. 
Edward  McDonald. 
James  McKeever. 
James  P.  Mc<^affrey. 
William  McDermott. 
John  McGarry. 
Patrick  McGovern. 
Hugh  McGuire. 
Arthur  McCormick. 
Peter  McLaughlin. 
Jefferson  McCormack. 
Harry  R.  McCready. 
Hugh  McGarry. 
John  McGrane. 
James  McMahon. 
Thomas  McElroy. 
Patrick  McCabe. 
Dancan  McPhail. 
Psatrick  McCann. 


Patrick  McGrath. 
Peter  McArdle. 
Cornelius  McElligott. 
James  McGill. 
Peter  McCarthy. 
Robert  F.Mclntyre. 
Thomas  McCullqugh. 
Patrick  McManus. 
Joseph  McCloskey. 
Peter  McLaughlin. 
Thomas  McGrane. 
Thomas  Mahon. 
John  Moroney. 
Nicholas  Murphy. 
Patrick  Magui 
James  Mallon. 
Francis  Moss,  No.  i. 
Thomas  Murphy. 
Bartholomew  Murphy. 
John  Miller,  Jr. 
Stephen  Mullius. 
John  Meyers. 
Thomas  Moran. 
John  Manning. 
Louis  Miller. 
Thomas  F.  Madden. 
John  Mullin. 
Frederick     H.    Michael  is 

week,  $15.) 
Daniel  Mahoney. 
Patrick  Madden. 
Charles  Merritt. 
William  F.  Martin. 
Charles  Norton. 
William  Mitchell. 

ioseph  Mander. 
ohn  Murray. 
Robert  Nolan. 
James  Nolan. 
William  Nethercott. 
Percy  E.  Naylor. 
Thomas  P.J.  Nash. 
Nelse  Nelson. 
William  T.  Nash. 
Patrick  T.  O'Brien. 
James  O'Brien. 
Michael  O'Connell,  No.  i, 
Timothy  O'Connor. 
Bartholomew  O'Connor. 
James  J.  O'Connor. 
Patrick  O'Keefe. 
Michael  O'Connell,  No.  2. 
John  O'Brien. 
Michael  O'Flynn. 
James  O'Grady. 
Michael  O'Connor. 
John  O.  Halloran. 
Morris  O'Connell. 
Nelson  Parker. 
William  Poole. 
William  Palmer. 
Michael  Petit. 
Charles  Pertain. 
John  O.  Prey. 


Thomas  Quinlan,  No.  i. 

Patrick  Quinn. 

James  Quigley. 

Mortimer  Quinn. 

John  Quinn. 

George  Rafferty. 

Michal  Ryan. 

George  Romer. 

Edward  Robinson. 

John  Rode. 

James  Reilly. 

William  Reilly. 

Patrick  Reynolds. 

John  F.  Rein. 

I^wrence  Ryan. 

Denis  Ryan. 

Louis  Rosenberg. 

John  Ritchie. 

James  Rooney. 

Frank  Reilly. 

David  Robinson. 

Frank  Rhodes. 

Edmund  Sheridan. 

William  Struve. 

Peter  Sneddin. 
■  Dennis  Shea. 

Patrick  Smith,  No.  i. 
(per    Phillip  Stark. 

Franz  Sackman. 
I  Patrick  ScuUm. 
I  William  Shoveller  ($75  pei 

James  Spellman. 

Thomas  H.  Spooncr. 

James  A.  Standish. 

Daniel  Sullivan. 

John  T.  Sullivan. 

Milton  Sears. 

Bernard  Scanlon. 

James  M.  Strickland. 

Patrick  Smith,  No.  2. 

Thomas  Saunders. 

Luke  Sweeney. 

Edward  T.  Stedman . 

Bernard  J.  Shandley. 

E.  D.  Stephens. 

Edward  Smith. 

Henry  Thomas. 

Joseph  Trainer. 

Daniel  Tucker. 

John  Toumey. 

George  Tremper. 

Archibald  Thompson. 

Chester  P.  Traver. 

Charles  H.  Wolf. 

James  A.  White. 

William  Wells. 

William  Whalen. 

Frederick  Ward. 

Joseph  Williams. 
John  Wilmot. 
Tatrick  Walsch. 

William  Warren. 

Nicholas  H.  White. 

Michael  Zeigler. 
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Appointments  from  May  i,   1890,  to  April  30,   1 891. 

I.  Hugh  Donohue,  Thomas  P.  T.  Nash,  Sydney  Wellon,   Thomas  E.  Snook,  John  Cody, 

Laborers. 
I.  Michael  Madden«  Dock  Builder. 
•*    I.  James  McNamce,  Stone  Cutter. 
"    9.  Henry  R.  Bennett,  Thomas  Clark,  Dock  Builders. 

9.  John  Finnegan,  August    Schweigert,  Garrett  Dillon.   James   Maloney,   Edward  Becbe, 

Louis  Miller,  Laborers. 
15.  Henry  Quade,  James  Farley,  Laborers. 
15.  Edward  Flynn,  William  Kennedy,  Dock  Builders. 
15.  Frank  Newman,  Assistant  Diver. 
"  23.  Bartholomew  F.  Kenney,  Dock  Master. 

*  25.  Frank  Quinn,  Laborer. 
**  23.  Elias  Ludwig,  Dock  Builder. 

23.  Terrence  Griffin,  Sione  Mason. 
*•  29.  A'lolphus  C.  Horbacher,  Dock  Master. 
**  29.  William  Welsh,  Blacksmith. 

*  29.  Lawrence  J.  Kelly,  Dock  Builder. 

*•  29.  Richard  Jones,  Christopher  Cassidy,  Edward  Fullbrook,  1  homas  F.  Madden,  laborers. 
5.  John  Sloan,  Captain,  lug  ''Manhattan,"  Andrew  W.  Lome,  l>ock  Builder,  John  McMahon, 

Frank  Kelleher,  Lalwrers. 
'  13.  Max  Drucker,  Collector. 
'  13.  E.J.  Treemill,  Blacksmith, 
n.  Michael  O'Hynn,  John  Jones,  Dock  Builders. 

13.  Richard  Whitehouse,  Patrick  T.  Leavy,  Patrick  O'llara,  LalM^icrs. 
20.  Mi»;hael   William,  John  Line,  James   Halton,  Kre'lerick  McManus,   Patrick  McLauv^hlin, 

John  Wilmot,  James  IL  Hrennan,  Moriimer  Sullivan,  John  Canavan,  Edward  Harris, 

Dock  builders. 
io.   Frank  >L  Merritt.  Milton  Siniih,  kol^ert  Johnston,  Andrew  Gallagher,  James  F.  McNeary, 

John  Mullen,  J.  J.  Hunt,  Laborers. 
20.   Henry  R.  Bennett,  Ship  Car[)enter. 

27.    foHrph  F.  Mechan  and  James  \\.  Carson,  I  )(>ck  Masters. 

27.    r>ijrjj!nick  McCJarrah,  Mark  Connolly,  M.  J.Crowley,   riionia>%  Powers,  Laborers. 
II.  John  Ronan,  Blacksmith,  James  Denney,  Foreman  ot  Dock  lUiilders. 
II.    Huv^h  Kelly,  Dennis  Mc(iuinnes>%,  Theodore  Halke,  Michael  Higj^ni;).  Dock  Builders, 
u.    Eugene  Lentilhon,  Frederick  \V.  Michaelis,  .Anthony   liuchliolz,   James    Hammill,    Xel>e 

Nelson,  Jame>  Scott,  John    Donohue.  (.'ornebu>.  McElli^oit.  Chandler  Davis,  James 

Doran,  Daniel   Tucker,  John  Herwivj,  Robert    F.  Mclntyrc,  Jeremiah  Collins,  Patrick 

Barr\',  Laborers. 
22,   NLitthew  Dolan,  Carpenter. 

^.'.    Thomas  Sullivan,  Michael  O'Connell,  Dock  Builders. 
22.    lames  Vaii  Houten,  Scow  man. 
22.  Th««m.is  .McDonald.,  Blacksmith. 
22.   T'd:n  Thomas,  John  Williams,  Ship  Carpenters. 

22.    Henry  J.Spencer,  Michael  Hurley,  Henry  \.  Howland,  James  McCiill,  Laborer-. 
24.    l«>lin  <  )'Shca,  .Ship  Caipenter. 
24.  M<.>rri.>  Strauss,  Michael  Reagan,  Laborers. 

.  I.   William  Maloney,  John  Baldwin,  .Michael  Flaheity,  Stone  Cutler^. 
I.   fames  Donnelly,  Carpenter. 
1.   Henry  Balke,  Dock  Builder. 
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1890. 
Aug.  I.  James  Griffin,  Nimrod  Lundgren,  Patrick  Haley,  Dennis  Ryan,  Patnck  Murray,  Tho 
Ward,  Albert  Hillman,  Henry  R.  Bennett,  John  Mulhall,  Daniel  Mahoney,   H< 
Carney,  Laborers. 
7.  John  McCarthy,  James  O'Grady,  Laborers. 
7.  James  Gaffney,  William  J.  Devine,  Dock  Builders. 
14.  Patrick  McAnanly,  Edward  F.  Snedecor,  Ship  Carpenters. 

14.  Thomas  Fitzpatrick,  Michael  O'Connor,  Patrick  Hughes,  John  S.  Costello,  John  Mullif 
John  J.  Kenny,  Patrick  Walsh,  Thomas  Farrell,  Michael  Meagher,  Pat 
McCarthy,  Peter  Wilmot,  John  Tuomey,  Thomas  Burns,  George  Robinson,  Will 
Warren,  Lawrence  Ryan,  William  Warren,  James  Leavy,  Frank  Daly,  Will 
Kennedy,  Thomas  Julian,  Charles  Charlifour,  Laborers. 
21.  George  Ward,  Ship  Carpenter. 
21.  George  Archbold,  Stone  Cutter. 

21.  James  Greshon,  Michael  Williams,  TViomas  Finnerty,  Michael  Dunn,  Edward  Hall,  J 
O'Halloran,  Henry  Loughran,  James  Hanlon,  Laborers. 
**    21.  Henry  A.  Palmstine,  Dock  Master. 
Sept.  5.  Charles  Giblin,  Foreman  of  Masons. 

5.  Francis  Briody,  Frederick  Able,  Patrick  Goggins,  George  Tremper,  Milton  Sears,  Will 

Smith,  Laborers. 
5.  William  P.  Bloomer,  Thomas  Dillon,  James  Hughes,  Conrad  Hinkler,  Dock  Builders. 

5.  Martm  H.Sutherly,  John  Sheridan,  William  J.  Farrell,  Egbert  Jones,  Ship  Carpenters 
5.  Mark  Connolly,  Stone  Cutter. 

12.  W.  E.  Horton,  I-,eveler. 
12.  Tronson  Kerr,  Steam  Engmeer. 
12.  H.  L.  Hurlbert,  Ship  Carpenter. 
12.  John  Green,  Stone  Cutter. 

12.  James  Brooks,  Lewis  Grablin,  Francis  J.  Hickey,  William  Murray,  Henry  F.  Holla 
Thomas  Lancer,  Thomas  McCollough,  Laborers. 

18.  Charles  A.  Hawke,  Charles  Pertain,  W^illiam  Bush,  Jacob  G.  Williams,  Laborers. 
18.  George  Burke,  Dock  Builder. 

26.  E.  L.  Halsted,  James  F.  McNeary,  Bernard  Scanlan,  Laborers. 
"'    26.  John  Ritchie,  Blacksmith's  Helper. 

**    26.  Joseph  McVey,  Thomas  Donohue,  Daniel  Mackey,  V.  B.Jacobion,  Ship  Carpenters. 
O-t.   3.  Owen  Dehan,  Patrick  O'Brien,  James  Murray,  Dock  Builders. 
**     3.  Felix  McCluskey,  William  Kelly,  Louis  Rosenberg,  Nicholas  A.  Curtain,  Laborers. 
"     9.  James  N.  Strickland,  Laborer. 

16.  John  Canavan,"  T.  W.  Gaynor,  Steam  Engineers. 
16.  Abram  Van  Blarcom,  Ship  Carpenter. 
16.  George  McGuinness,  Dock  Builder. 
'*    16.  Thomas  Byrnes,  Laborer. 
'*   23.  John  T.  Hilton,  Transitman. 

23.  George  Ballard,  James  Kooney,  James  Foley,  James  Mulqueen,  Thomas  Leahey,  Labor 
30.  Thomas  Sullivan,   Edward  Beatty,  Patrick    Madden,  James   Kennedy,   Richard    Ka 
Patrick  Smith,  Daniel  Sullivan,  James  Kane,   Eldward  Tuohey,  James  Lough 
James  Saunders,  Laborers. 
Nov.  6.  Patrick  McCann,  Thomas  Fitzgerald,  Patrick  Smith,  Laborers. 

6.  John  Holmes,  Blacksmith. 

13.  Thomas  Lestrange,  Laborer. 
13.  Patrick  King,  Dock  Builder. 

"    21*  John  Cahill,  John  Keegan,  Nicholas  H.  White,  Frank  Paeder,  Laborers. 
tl.  Thomas  Ferguson,  Thomas  Callahan,  John  Early,  Ship  Carpenters. 
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5.  Banaid  Degnan,  Patrick  Bany,  D.  \V.  Da\is,  Charies  Fullbrook,  Thomas  Kelly,  Laborers. 
5.  Beraaid  I>ooohae,  Ship  Carpenter. 
5.  James  T.  Murphy,  Siooe  Culler. 
I*  ti.  James  Fei^osoo,  Terrace  Cavanagfa,  John  E.  Rel3rea,  F.  \.  I^ubbey,  Dermis  Gallagher, 
Laborers. 
II.  David  H.  Dunn.  Dock  Builder. 
II.  Bartholomew  Donohue.  Ship  Carpenter. 
A  William  B.  Earie,  Owen  Lynch,  WHUam  H.  Decker,  Michael  O'Keefe,  Frederick  Hadler, 

Laborers. 
30L  Vtkhael  Ennght,  Dock  Builder.  « 

I*  jy.  Bernard  H.  Shanley,  John  Hane^'y,  .\mo^  H.  Dickinson,  Labnrers. 
II- 
8.  .Allied  J.  Nayer,  Thomas  F.  Bums,  Steam  Engineers. 
S.  James  IV>ran,  George  Wrighi,  Dock  Builders. 
S.  John  Handy,  Charles  Merrill,  laborers. 
1  Wdliam  Baker.  Deckhand,  tug  **  .Manhattan. '' 
15.  Luke  Sweeney,  John  Gannon,  C.  M.  Brown,  Laborers. 
15.  Beojamin  Walker,  Caulker. 
15.  Michael  J.  Neary,  Stone  Cutter. 

21.  Morris  CVConnelL.  Edward  F.  Stedmam,  Patrick  D.>nohue,  John  Guion,  Martin  Clancy, 
James  Thomas,  Laborers. 

22.  Thomas  H.  Powers  Cornelius  O'Connor,  Ship  Carpeniers. 
a^  John  H.  Dawson.  Frank  Reilly,  James  Nonon,  Labortrs. 

5.  Edward  D.  Saunders,  James  Gaffhey,  Stone  Cutters. 

5.  Thoniis  Culkm,  George  Hackett,  John  Gough.  John  O.  Pr«y,  Laborers. 

12.  S.  \V.  H>a^.  Jr.,  .Vs^isanl  Env^ineer. 

12.  ]  jTin  H.  Kelly,  Ship  Carpenter. 

12.  JarKrr-  Mofi^an.  L^ckhin«i.  :iig  •'  Manhattan." 

12.  Bj.r.h'»l  -mew  r,jiTin.  St.*  e  <,.  utter. 

12.    rh.-.Tii-  F.  Lonlre^an.  Wiiliam  F.  Martin,  E.  I).  >:ephen>.  Frank  Kh>ic>.  Lalorer*. 

20.  J  hn  <.i:'ldcn.  Li'iorer  :  Th"»ma>  l^ui  r.  Blacksmith. 

2^.  Andrew  IJvi  .^^r  .n,  Micha-,  1  Ca:T>lI.  Ship  Caq^nters. 
■   y?.  Charles  Campliel!,  iKrckhan-l.  lug  ••Manhattan.  " 
L'.   c.   Edwarti  >i:iiih.  F««hn  <  ^uinn,  lames  Krliv.  Char!e>  Morton.  I.2Lr«rer>. 

5     I'Jirick  Lynch,  Uo.k  Bai>.ier. 

:.    Wi'Iijra  I^2rce!.  >h  p  <.ar]»enter. 
"    12.    \V;]Ii2nn  Met- TiJiick.  laborer. 

*  12.    Cnr.s,  Colver,  lames  Mulgren.  James  Mau me,  Lriwrence  Henr\\  Si  .»ne  Cu'.teI-^. 

*  12.   I>an'.el  Corcoran,  Blacksmiths  Hcl|^r. 
'    21.   Patrick  I.  ronin.  Ship  Carpenter. 

23.  Michael  V.  Mo.-ahan,  T^xk  BuiMcr. 

23.  John  Cororan.  William  T.  Nash,  Edwani  H.  Miles.  William  Hammer>ley,  Maiihew  Sheri- 
dan, Geori^e  Heaton.  Laborers, 
'    26.  I^wrcnce  t>u;^2n.  Laborer. 
T.   2.  Charle-  Wilson,  Capuin,  tug  **  .Manhattan." 

2.  John  Konan,  Jaa^es  Bn>wn,  William  Mitchell,  Thoma'^  McGrain,  La'r>.':ers. 
'     2.    Pa:r:ck  Kelly,  Jc»hn  F.  Trenley,  Peter  J.  De  Temp'.e,  Dock  Bu'lder>. 
2.  J.'hn  Crowe,  Ship  Carpenter. 
2-   lames  Lynan,  Stone  Cutter. 
G.  W  iliiara  Sanderson,  Stone  Cutter. 

*  y.   Richard  Powers,  Joseph  DeTcmple,  William  Clancy,  Dock -builders. 
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Apr.   9.  Peter  McLoughlm,  Edward  Ahearn,  John  P.  Fogarty,  J.  S.   H.  Petite,  John  Wh 
Thomas  Burns,  John  Devlin,  John  A.  Lowe,  David  Robinson,  Laborers. 
16.  Patrick  O'Rourke,  Laborer. 

23.  Joseph  Mauder,  Martin  Dunn,  Joseph  Kratky,  John  Murray,  Laborers. 
23.  Patrick  Bums,  Owen  McCabc,  Stone  Cutters. 
30.  Charles  Bennett,  Thomas  Madden,  Laborers. 
30.  Thomas  Traynor,  Dock  Builder. 
30.  Thomas  McCormick,  Ship  Carpenter. 
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*    Resigmd^  Discharged,  etc.,  from  May  I,   1890,  to  April  30,    1 89 1. 
1890. 
May    I.  Jeremiah  Donovan,  Dock  Builder,  resigned. 
*'      8.  John  T.  Williams,  Laborer,  name  dropped  from  roll. 
9.  Timothy  Ryan,  laborer,  discharged. 

15.  William  Stanton,  Dock  Builder,  Frederick  Locard,  Laborer,  resigned. 
June  12.  Adolphus  C.  Horbacher,  Dock  Master,  resigned. 
"    20.  Percy  E.  Naylor,  Laborer,  resigned. 

**    20.  Peter  McAvoy,  Stone  Cutter,  H.  R.  Bennett,  Dock  Builder,  James  Maguire,  Laborei 
charged. 
July    3.  John  A.Lowe,  Laborer,  resigned. 
II.  Edward  Boyle,  Laborer,  discharged. 
17.  John  Finnegan,  Laborer,  resigned. 
17.  Thomas  Leslrange,  Laborer,  discharged. 
24.  Patrick  Barry,  Laborer,  appointment  revoked. 

27.  Walter  Crook,  Laborer,  discharged. 
31.  Thomas  Powers,  Laborer,  discharged. 
31.  Henry  R.  Bennett,  John  Thomas,  Ship  Carpenters,  resigned. 

Aug.  7.  Charles  S.  Thompson,  Dock  Master,  resigned. 
7.  Robert  Whilehousc,  Laborer,  discharged. 
7.  Patrick  Canty,  Laborer,  discharged. 

14.  Michael  Caldwell,  Foreman  of  Masons,  name  taken  from  roll. 
14.  Thomas  Quinlan  (No.  2),  John  McGranary,  Laborers,  discharged. 
14.  Matthew  Dolan,  Carpenter,  name  taken  from  roll. 

14.  Thomas  O'Donnell,  John  Hanley,  Henry  Weisbader,  Robert  Johnson,  James  O' 
Hugh  Donohue,  Laborers,  and  Michael  Williams,  Dock  Builder,  and  E.J.  Tn 
Blacksmith,  discharged. 
14.  Francis  Famey,  Laborer,  resigned. 

21.  James  Connolly,  Ship  Carpenter,  and  Patrick  Murray,  Laborer,  discharged. 
21.  Patrick  Healy,  William  Kennedy,  Frank  Daly,  John  Mulligan,  Albert  Hillman,  M 
Meagher,  Patrick  Fleming,  Peter  Wilmot,  Laborer,  discharged. 

28.  John  J.  Kenny,  Laborer,  resigned. 
28.  Patrick  Vallely,  Laborer,  name  dropped  from  roll. 

Sept.  4.  William  J.  Trimble,  Clerk,  name  dropped  from  roll  ;  William  Stanton,  Dock  B 
resigned. 
'*  5.  Peter  Brown,  James  Cheston,  Jr.,  W^illiam  Connolly,  James  F.  Cunningham,  Mark 
noUy,  Henry  J.  Cox,  John  Daly,  Michael  Garigan,  Timothy  Holland,  Eugene  1 
William  Hart,  Arthur  R.  Kirkby,  Hugh  Keenan,  John  Kelly,  Max  Kemper,  I 
Keegan,  B.  R.  MacLaurin,  John  McCarthy,  John  McMann,  James  F.  McCoi 
John  Martin,  Henry  Quade,  Frank  Quinn,  John  Roach,  Charles  Rose,  T 
Sullivan,  Morris  Unruh,  Joseph  Wolff,  Waiter  Willis,  John  Whearty,  I 
Zdlniff,  Laborers,  discharged. 
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5.  George  BalUrd,  William  Bash,  Owen  Dehen,  Thomas  Love,  Patrick  McManns,  Denni» 
McGnioncss,  James  F.  McNeary,  Peter  Nolan,  Michael  O'Connor,  John  Shea,  James 
Tormey,  Christopher  Welsh,  Michael  Williams,  Dock  Builders,  discharged. 
5.  \riiliam  Gallagher,  John  Palmer,  Scone  Cutters,  discharged. 
5.  Benjamin  Walker,  Caulker,  discharged. 
12.  Teneoce  Griffin,  Mason,  discharged. 

12.  William  Kennedy,  Edward  Harris,  John  F.  Weber,  Dock  Builders,  discharged. 
12.  George  Eichelle,  Peter  Braisted,  Henry  J.  Spencer,  John  Cody,  John  Hewer,  Frank  M. 
Merritt,   William   Smith,  Charles  Connolly,    I>ominick    .McGarrah,    Milton  Smith, 
Laborers,  discharged. 
18.  £.  D.  Stephens,  Laborer,  resigned. 
iS.  James  H.  Brennan,  Dock  Builder,  resigned. 
25.  Philip  V.  R.  Van  Wyck,  Jr.,  Leveler,  James  J.  Reagan,  Laborer,  resigned. 

25.  Edward  Cassin,  l.aborer,  resigned. 

26.  George  Ward,  Martin  L.  Sutherly,  William  J.  Farrell,  Ship  Carpenters,  discharged. 
2.  Jacob  Kirchhoch,  Laborer,  resigned. 

23.  George  Burke,  Joseph  De  Temple,  Jr.,  Dock  Builders,  resigned. 

23.  Louis  Rosenberg,  Laborer,  discharged. 

Tp.  Patrick  Mulligan,  William  Murrav,  Laborers,  discharged. 
6.  Frederick  H.  Quern,  Laborer,  discharged . 

13.  Thomas  J.  Macdonald,  Blacksmith,  resigned. 

13.  Francis  Moss  (No.  2),  Lalwrer,  name  dropped  from  the  roll. 

21.  Anthony  Buchholz.  Patrick  Barry,  Michael  Collins,  Thomas  Finnerty,  Michael  (lavin. 
James  Hanlon,  lliomas  Higgins,  Edward  Lynch  (No.  2),  Morris  Straus*,  James  F. 
McNeaty,  Felix  Morgan,  James  .Maloney,  Michael  O'Keefe,  Michael  Rogers,  James 
hcotl,  Thomas  E.  Snook,  Thomas  Ward,  Sidney  Welton,  Michael  Reagan,  FUvid 
G.Williams  1-aborers,  discharged. 
"  :i.  Frank  McDonald,  Dock  Builder,  tlischar^a^l. 

21.  William  Weldon,  Dock  Builder,  discharged. 

21.  Mark  Connolly,  Michael  Flaherty,  John  Green,  Stone  Cutters,  <lischar^ed. 

21.  O.  B.  Jacobson,  Edward  Jones,  Daniel  Mackey,  Ship  Carpenters,  discharged. 

21.  William  Welch,  Blacksmith,  discharged. 

2$.  Thomas  Jolmson,  Dock  Builder,  name  dropped  frou)  the  roll. 
*  25.  Royal  Chapin,  Assistant  Lngineer,  discharged. 
fcc.  5.  William  Bush,  Laborer,  discharged . 
"  II.  Theodore  Balke,  Dock  Builder,  resigned. 

23.  Thomas  W.  Gaynor,  Steam  Engineer,  resigned. 

23.  August  Schweigert,  Laborer,  discharged. 
1591. 
Jo.  8.  Addison  Connor,  As«.istant  Engineer,  name  dropped  from  roll. 

S.  Hans Jonassen,  Deckhand,  tug  "Manhattan,"  discharged, 
"  22.  Thomas  Malloy,  laborer,  discharged. 
"  22.  James  Halton,  Dock  Builder,  discharged. 

29.  George  Ballard,  Laborer,  dismissed. 

21).  William  H.  Decker,  Laborer,  discharged. 

29.  John  Sloan,  Captain,  tug  ♦*  Manhattan,"  name  dropped  from  roll, 
jftb.  5.  Joseph  Crotty,  Laborer,  resigned. 

**  12.  Charles  Giblin,  Foreman  of  Masons  and  Michael  Doyle,  Stone  Cutter,  discharged. 
"  12.  Thomas  Culkin,  Laborer,  resigned. 

"  iS.  Henry  Crura,  Dock  Builder,  and  Patrick  T.  I^avy,  Laborer,  resigned. 
"  18.  George  Robinson,  laborer,  discharged. 
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Feb.  20.  Thomas  H.  Powers,  Ship  Carpenter,  discharged. 

20.  John  Gannon,  laborer,  discharged. 
Mar.   5.  William  Kelly  (No.  i),  Laborer,  name  dropped  from  the  roll. 

12.  William   Purcell,  Robert  Farrell,  William   E.  Downey,  Edward   F.  Snedekcr,  Sh 
penters,  discharged. 

12.  Michael  Morrissey,  Dock  Builder,  discharged. 

12.  James  Kennedy,  Thomas  Lahey,  John  E.  Relyea,  Laborers,  discharged. 

23.  John  Sheevers,  Laborer,  resigned. 

26.  Patrick  Smith  (No.  3),  John  Gurrin,  Thomas  Farrell,  William  McCormick,  James  C« 

Thomas  Burns  (No.  2),  John  Foley,  Edward  Hall,  Laborers,  discharged. 
Apr.  2.  Hugh  McCann,  John  Walsh  (No.  2),  Michael  McLoughlin,  John  H.  Corrigan,  Jam< 
roll,  William  McCormick,  John  Mulhall,  Laborers,  discharged. 
*'      9.  Frederick  W.  Ward^  Laborer,  resigned. 

9.  Thomas  Callahan,  John  Handy,  Dennis  Gallagher,  James  Norton,   William   B. 

Laborers,  discharged. 
9.  Louis  Thompson,  Dock  Builder,  name  drooped  from  the  roll. 

16.  Mortimer  W.  Hale,  William  Teal,  Laborers ;  William  Owens,  Stone  Cutter,  discha 
16.  Thomas  Dugan,  Laborer,  name  dropped  from  the  roll. 
16.  John  Whearly,  C.  M.  Brown,  Laborers,  discharged. 
23.  Adolph  Harbert.  Laborer,  discharged. 
**    23.  William  H.  Flaherty,  Mason,  and  Bernard  E.  Bernstein,  Dock  Builder,  discharge< 

Compensation  Fixed  as  Follaivs  : 
1890. 

May    I.  Rale  of  pay  of  Stone  Cutters,  4$  cents  per  hour,  Saturdays,  50  cents  per  hour. 

23.  John  King,  Boatman,  $1$  per  week. 
29.  Foreman  of  Masons,  60  cents  per  hour.  • 
29.  Nicholas  H.  Voorhis,  Chainman,  $15  per  week. 

June  27.  Ix)uis  S.  Kellogg,  Clerk,  $150  per  month. 

27.  Francis  E.  Moon,  Chief  Clerk,  $200  per  month. 
27.  James  Weir,  Apportion tment  Clerk,  $175  per  month. 
27.  Ship  Carpenters,  Caulkers  and  Painters,  39  cents  per  hour. 
27.  Foreman  of  Ship  Carpenters,  45  cents  per  hour. 
27.  Office  Cleaners,  $1.45  per  day.     (Rescinded  July  ii,  1890.) 

July  II.  Office  Cleaners,  $1.30  per  day. 

II.  John  F.Cherry,  Laborer,  $15  per  week. 

24.  John  H.  Conley,  Superintendent  of  Machinery,  $137.50  per  month. 
24.  Joseph  Thompson,  Lucius  C.  Higgins,  Clerks,  $100  f>er  month. 
24.  John  A.  Bensel,  Assistant  Engineer,  and  Godfrey  P.  Farley,  Assistant  Engineer,  $i 

month. 
*'    24,  Edwin  A.Gregory,  Jr.,  Clerk,  $icx>  per  month. 

24.  Charles  J.  Farley,  Clerk  to  the  Commissioners,  $125  per  month. 

24.  Patrick  White,  Foreman  of  Piling  and  Woodwork,  $0  cents  per  hour. 

24.  Henry  C.  Freeman,  Clerk  to  the  Engineer-in-Chief,  $2,000  per  annum. 

24.  Charles  Miller,  Jr.,  Recording  Clerk,  $2,000  pei  annum. 

24.  Edward  Gottschall,  Searcher  of  Water  Grants,  $2,000  per  annum. 

31.  Addison  Connor  and  Royal  Chapin,  Assistant  Engineers,  $2,ooo  per  annum. 
Aug.  I.  Webster  H.  Gilon,  Stenographer  and  Typewriter,  $116.66  per  month. 
**      5.  Chandler  Davis,  Leveler,  $100  per  month. 
*'     5.  Eugene  LentHhon,  Leveler,  $80  per  month. 
^*     5*  Jacob  Bauer,  Laborer,  Acting  Watchman,  23  cents  per  hour. 
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.12.  Berthoxil  Sommcr,  Clerk,  $125  per  month. 

12.  Patiick  Geogheijan,  Foreman  of  Dock  Builders,  40  cents  per  hour. 

18.  Fnmk  P.  Rush,  Cleik,  $100  per  month. 

26l  Frederick  l.a.nge.  Stationery  Clerk  and  Messenger,  $125  per  month. 

26.  Frederick  H.  Michaelis,  Laborer,  $15  per  week, 

JD.  David  ¥.  McCarthy,  Superintendent  of  Repairs,  $3,000  per  annum. 

30,  Antln?w  Mc<-\  Parker,  A^stant  Engineer,  $3,coo  i>er  annum. 

30.  Winlif  id  S.  Lasher,  As^tant  Engineer,  $2,700  per  annum. 

ja  John  A.  Hense,  Assistant  Engineer,  Si 50  per  month. 

3D.  Fretierick  P.  Thom-jVion,  Surveyor,  $3,000  jier  annum. 

aOw  C.W.  Staniford,  .Assistant  Surveyor,  $175  per  month. 

■r 

;  50.  C^to  H.  Klein,  Draughtsman.  5:25  per  month. 
t  30L  Francis  E.  Moon,  Chief  Clerk,  $2,700  per  annum. 
L  y.  James  Weir.  Apportionment  Clerk,  $2,400  per  annum. 
r  3D.  Lfjuis  S.  Kellogg,  Clerk,  $2,000  per  annum. 

30.  John  V.  VVilliam>,  Rodman.  $iS  per  week. 

30.  Henry  R.  McCreatly.  Laborer,  $15  per  week. 

6.  .Vllen  N.  Spooner  and  (.ioiifrey  P.  Farley,  Assistant  Engineers,  $150  per  month. 

13.  The'->dorc  Ailing,  Black<>mith,  40  cents  per  hour. 

3D,  Wester  H.  Gilon.  Stenographer  and  Type-writer,  S125  per  month. 

iS.  i.ie»>rge  A.  Button.  Assistant  Engineer,  $150  per  month. 

.12.  S.  \V.  Hoag,  Jr.,  Assistant  Engineer,  <i66.66  per  month. 
12.  Jihn  F.  Cherr>-.  Laborer,  S75  per  month. 

3C.  William  \V.  Macl.iy,  First  .\s<istant  Entjincer,  $333.33  per  month. 
;.  E  .;jene  l.er.tilhoii,  Leveler,  <ioo  per  monih. 
2    '.h.--r!e^  \ViU  .-..  Cipiam,  lug  **  Manhattan. *'  ^125  per  nioiuh. 

V  1.   Ta:r.'j-  Ki:ivj.  l^l^orer  to  Biutmnn. 

I    A.ler.  N.  >]'<-»•  ntrr.  Hytir-v^'r.^.phcr,  to  .-\.<-i->tant  Euijinecr. 
1    F'lut  ( i.  ^p-neor.  (.'hainman,  to  Ix^vcler. 
1.  Ih'-iir'  V.  K.  Wtti  \\«_yk.  Jr..  R«»<lman.  t'>  L.-veler. 
I    l.-ime-  W.LarsfMi,  I^lx>rer.  10  t.'hainman. 
9,   lurne-  Re  illy.  No.  2,  L.iU)rer,  to  I)«K:k  l?uil«]er. 
zci   J..hn    I.  L.  l>*'U.:hty,  Lal^orer,  io  Hylr'-n^rapher. 
22.  J  hn  \ .  McEntce,  Dock  Builtler,  to  Foreman  •>f  D.uk  r>iiil'iers. 
1:.    Fl'igii  Daly.  John   R.Grant,  Daniel  McL>u^hlin.    jolin  M-.N\imara,   Carpenio!  >,' !•>  Ship 

t.  aq>enler^. 
.  I.  \\  illiani  Ellis,  Dock  Builder.  10  Foreman  of  l>ook  I'.uilfler^. 
*    14    I'.iTi.k  Ciatcly,  I>ock  HuiKler.  tu  Foreman  ".'f  Dock  lUiilicrs. 
"   21     1)^11  nr>  Meehan,  LaUirer,  to  I)ock  BuiKier. 

;.  <Jiin.nller  I  >avis  and  Eugene  I^ntilhon,  I^lx>rers  to  Foveler^. 
"   ly.  William  \V.  Maclay,  Superintendent  of  Section,  to  hir-i  A<'-i-innt  I'n;^inver. 
let  23.  F:t.derick  Lange,  Stationer}'  Clerk  and  Mes>eni;er,  to  S;at:<>iiery  CuNl'M.iian  a:.d  Mc^sciii;er. 
**   -^'.  }'alnck  H.  Murray,  Dock  Builder,  to  Foreman  of  Dock  HuiMcr-. 
fetiS.  William  White,  Dock  Builder,  to  Foreman  of  Dock  fiuildcr-. 
I  •    iS.  George  A.  Button,  I^veler,  to  Assistant  Engineer. 

W.2;.  John  J.  McGuire,  Laborer,  to  Dock  Builder. 
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SECOND.— General  Duties. 

The  duties  which  arc  imposed  under  existing  statutes  upon  this  Department,  and  whi^ 
Board  is  empowered  to  perform,  are  numerous  and  varied,  being  partly  legislative  and  '| 
executive,  and  relate  to  the  general  management  and  supervision  of  the  entire  water  front  j 
City,  both  that  ponion  which  is  owned  by  the  City  and  that  which  is  owned  or  claimed  tobe^ 
by  private  mdividuals,  in  accordance  with  the  provisions  of  section  711  of  the  New  Yoifc: 
Consolidation  Act  of  1882,  which  provides  that  the  Department  of  Docks  shall  have  exclusive ^ 
and  control  of  all  the  wharf  propeity  belongmg  to  the  C'orporation  of  the  City  of  New  Yori^ 
the  exclusive  government  and  regulation  of  all  wharves,  piers,  bulkheads,  etc.,  in  said  Ci^ 
owned  by  the  Corporation,  subject  in  certain  particulars  to  the  control  of  the  Commissioners  dj 
Sinking  Fund  of  the  City  of  New  York.  The  i5oard  of  this  Department  is  also  authorized  If 
statute  to  adopt  rules  and  regulations  necessary  for  the  exercise  of  its  powers  and  duties,  indl) 
the  setting  aside  of  certain  portions  of  the  water  front  for  the  use  of  the  special  kinds  of  oofllrf 
as  It  may  deem  proper  for  the  promotion  of  business  interests.  I'o  the  Board  also  are  lefiemii 
plans  relating  to  sheds,  structures  and  erections  of  every  kind  along  the  water  front,  anditsapp. 
must  be  obtained  before  such  structures  can  be  erected  ar.d  maintained.  It  is  also  authonM) 
law  to  carry  out  what  is  known  as  the  *'  New  Plan  "  of  impiovement,  subject  to  adoption  H 
Commissioners  of  the  Sinking  Fund,  in  whom  authority  is  vested  to  make  such,  changes' 
modifications  as  may  be  necessarv  from  time  to  time.  * 

THIRD. 
In  compliance  with  the  third  provision  of  the  law,  the  following  information  is  submitted  v 

I.— Orders  and  Riles  Adopted  by  the  Board. 

June  27,  1890,  resolution  adopted  increasing  the  number  of  Dock  Distncts  from  twdi 
thirteen  ;  and  the  boundary  of  Dock  Districts  Nos.  9,  11  and  13,  were  fixed  as  follows  to  takti 
June  30,  1890  : 

District  No.  9 — From  F)ast  Fifty-fourth  street  to  and  including  Ninety-sixth  street.  East  riii 

District  No.  13— From  Seventh  avenue,  on  both  sides  of  the  Harlem  river,  to  Spuyten  Db] 
and  on  the  North  river,  from  Yonkers  to  Eighty-sixth  street. 

District  No.  11— From  East  Nmety  sixth  street,  on  both  sides  of  the  Harlem  river  to  Sefl 
avenue,  including  the  Bronx  Kills  and  East  river  or  Long  Island  Sound,  to  the  Bronx  riveiv 
along  the  Bronx  river. 

No  changes  have  been  made  in  the  rules  or  regulations  dunng  the  year. 


*  By  chapter  483  of  the  Laws  of  ifpo.  the  Department  is  authorized,  H-ith  the  consent  and  approval  fli 
Commisiiioners  c<f  the  Sinking  Fund,  to  extend  and  alter  the  present  pier-head  line  as  now  established  on  the  Ha 
river  between  Battery  Place  and  Si'vcntieth  street. 
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III. — Revenue. 


The  total  revenues  of  the  Department  which  have  accrued  within  the  year  amai 
$f  <5o8,554.93,  not  including  $334f579-05  collected  by  the  Finance  Department  for  rent  of  fif 
etc.,  which  properly  constitutes  a  part  of  the  revenue  of  the  water-front. 

m 

IV. — Leases  Made  by  the  Board. 

All  leases  made  during  the  year  by  the  Board  of  wharf  property  owned  by  the  CorpOBJ 
including  land  under  water,  are  contained  in  the  rent-roll  accompanying  this  report ;  the  a| 
of  rental  ;  to  whom  and  for  what  property  each  of  said  leases  was  respectively  made  and  tlMJ 
when  the  same  will  expire^  mcluding  an  enumeration  of  the  leases  in  force  on  the  30th  of  i 
1891,  and  also  those  in  force  on  the  ist  of  May,  1891. 


1 


XX 


IfENUES  AND  DISBURSEMENTS. 


ACCOUNT 


Ei_>i:i  I'll 


•    *  m' 
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STATEMENT 

il   kF.VENUILS    AND    DISBURSEMENTS    OF    THE   DEPARTMENT   OK    DOCKS   FOR    AND   Dl'RING 

THE  Year  ending  April  30,  1891. 

DOCK  AND  SLIP  RENT. 
11  in:  e  . 

z.usr  -^f  r^T.ts  accruing  and  wharfage  collecied  during  the  year  ending  April  30,  1891.  to  wit : 

t.  To  le^'ces  of  corporation  wharf  property  and  occupants  of  land  under  water, 
the  proptrrty  of  the  corporation,  covered  by  wharf  improvements  erected 
by  permission  of  the  Department 51.408.994  66 

r    Amount  of  ^  bar fagc  collected  within  the  year  from  unlcased  corporation 

wharf  pruperty 99.560  27 

— SI, 503.554  93 


&^- 

\m<.  unt  of  moneys  deposited  with  the  Chamberlam  prior  to  May 
I.  xS*^,  being  in  payment,  in  advance  of  rents  accruing 
therefor $i5»303  75 

Aso.ute  of  moneys  deposited  during  the  year  with  the  Cham- 
berlain to  the  credit  of  the  Commissioners  of  the  Sinking 

Fund  for  the  Redemption  of  the  City  Debt i>499>344  3° 

51,514.643  05 

Deduct  these  amounts  included  in  the  said  moneys,  but  not 
applicable  to  rents  payable  during  the  year,  to  wit : 

>.  sLs   received   at    public  sale   of  leases  of  corporation   wharf 

property,  beinij  deposits  made  by  purchasers  as  security  for 

the  execution  on  their  part  of  their  leases  respectively, 
^  which  'ea-^es  are  to  date  from  May  i,  1891,  or  subsequently, 

ind  which  deposits  are  to  be  applied  as  rent  first  accruing? 
;  under  such  leases  as  shall  be  duly  ccjmpleted,  or  in  dc^'ault 
I  t  1  fxTCome  forft^ited $16,240  42 

I         ?r-.ired.i  of  s.»les  of  old  material  314  19 

Cv.":o.;tior.s  received  from  the  Counsel  t'^  the  Corporation  in 
"■tltltmcnt  of  claims  placed  in  his  hands  prior  to  May  i, 
1 3-vo.  including  interest  and  costs  and  judgments  recovered.  7,296  72 

23,851  33 


L^vinx  thi-»  am'^unt  deposited  during   the   year   a>   rents   and  wharfage  Ir-m 
corporation  wharf  property    except  from  premises  in  use  under  ferry  leases 

made  with  the  Comptroller) f  i,4'>i.-,7  '^   7-' 

C\>.nis  for  unpaid  rents  during  the  year,  placed  in    the  hands  of  the  Counsel  to 

the  Corp'jration  for  ccllect>on i.7-  S  '  ' 

Landry  unpaid  rents. . .    , i^>,  "3 .;  -•  i 


^1,503.554  03 


DOCK    BONDS. 

I'aL  amount  of  •"  Dock  Bonds  of  the  City  of  New  V'ork,"    issued  by   direction  i.f  the  C "rnnii^ 
ir.ncr^  of  the  Sinking  Fund,  for  the  uses  and  purposes  of  the  Department  ot  L)orks,  fi.m  the 
date  of  it<»  organization  in  May,  1870,  to  April  31,  1891 ^^i  '/^  .>.-.o>d  co 
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DOCK  FUND. 
I.— Receipts  : 

I.  Amount  of  proceeds  of  Dock  Bonds  approximated  as  being  in  the  hands  of  the 
Comptroller  on  May  i,  1890,  for  the  uses  and  purposes  of  this  Department, 
as  per  Annual  Report  for  the  year  ending  April  30.  1 890 134,593  45 

a.  Amount  of  proceeds  of  Dock  Bonds  directed  to  be  issued  by  the  Commissk>ners 

of  the  Sinking  Fimd 3,000,000  00 

3.  Amount  oi  moneys  received  in  and  during  the  year,  and  deposited  with  the 
Chamberlain  for  the  uses  and  purposes  of  the  Department ;  beinq;  reimburse- 
ments for  the  costs  of  repairs  to  wharf  properties  not  owned  by  the  Corpo- 
ration, and  for  the  use  of  the  Department  appliances  and  dumping-grounds, 

furnishing  maps,  tracings,  etc 47i539  50 

$3,0 

n. — Expenditure  : 

Amount  of  bills  and  claims  audited  in  and  during  the  year  ending  April  30,  1891,  and  transmitted 
to  the  Finance  Department  for  payment,  being  for  materials  and  supplier,  furnished,  and  for 
services  rendered  to  this  Department,  to  wit : 

1.  For  Construction — 

For  bills  and  claims  audited  as  per  Schedule  B $381,492  19 

As  per  Schedule  C  : 

Salaries  of  the  Commissioners 10,999  98 

Salaries  of  the  Construction  force 7S>337  9^ 

Pay-rolls  ot  Surveyor's  force — Captains,  engineers,  crews  and 
watchmen  on  floating  property,  dock  builders,  laborers, 
blacksmitlis,  carpenters  and  misons,  etc.,  on  Construc- 
tion force 384,306  07 

$'.355,036  aa 

2.  For  General  Repairs — 

For  bills  and  claims  audited  as  per  Schedule  D $103,569  06 

As  per  Schedule  E  : 

Pay-rolls  of  dock-butldcrs,  watchmen,  carpenters,  inspectors 

and  engineers  on  General  Repairs  force 37.534  7a 

$130,093  78 

3.  For  Annual  Expense — 

For  bills  and  claims  audited  as  per  Schedule  F $6,105  71 

As  per  Schedule  G  : 

Salaries  of  officers  and  appointees ....  43.834  34 

—      49.939  95 

4.  For  Acquired  Property — 

For  property  acquired 436,784  89 

$1,9 

III. — Balance  : 

Amount  of  proceeds  of  Dock  Bonds  in  the  hands  of  the  Comptroller  on  April  30,  1891,  for  use  of 

this  Department |r,ii 

New  York,  April  30,  1891. 

Respectfully  submitted  to  the  Board, 

FRANCIS  E.  MOON,  Chief  Cle 
Approved  and  adopted. 

Edwin  A.  Post,         )  Commisskoners  composing 

James  Matthews,     >•  the 

J.  Sergeant  Cram,  j         Board  of  Docks. 
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Aldrrm^n  and  Commonalty  of  the  City  of  New   Yorky  in  account  with  the  Board  of 

'e  Depart m^fU  of  Docks  for  and  during  the  Year  ending  April  "yo^  1890. 

Cr. 


money  with   the  Chamber- 
ii,546.883  80 

:laim5  audited  for  m^enals 
jp^4ics  fumi«hed  and  for 
i  rendtred,  to  wit : 

ructioa  accotuic i>355>03^  22 

rat  Repairs  account 130,093  78 

al  Ejcpense  account 49>929  95 

rarrwrd  fur  ward 2,739,530  59 


By  balance,  April  30,  1890,  as  per  the  re- 
port for  the  year  ending  that  date. . . . 


By  Dock  and  Slip  Kent 

By  requisition  for  Dock  Bonds. 


By  reimbursements  for  repairs  to  private 
wharves,  and  for  use  of  Department 
plant 


$5,814,474  34 


By  rent  advances , 

By  sale  of  maps,  etc.  

By  sale  of  dump  tickets 

By  moneys  credited  to  Dock  Fuml . . 

By  sale  of  old  material 

By  fines  and  penal:  ies 

Hy  interest  received 

By  costs  received 

By  increased  value  of  floating  plant. 


Si.t78,i35  00 
1.508.554  93 

3,000,000   CO 

33.380  50 

16,340  42 

51  50 

J  3.957  50 

47.539  50 

3M  «9 

150  00 

75  38 
400  4a 

» 5.^75  00 
f5.8H.474  34 


By  Balance,  April  30,  1891 $2,732,530  59 


EDWIN  A.  POST, 
JAMKS  MAI  THEWS, 
J.  SERGEANT  CRAM, 


Commissioners 
composinf^  the 
Board  of  Docks. 


Balance  Sheet,  April  30,   189 1 


Cr. 


Fund $i,oco  00 

A5  per  Schedule  J  j 121,857  46 

M':r>.  for  unpaid  rents  in  hands 
zn^    to    the    Corporation    for 

<oTi   as  per  Schedule  I) 78,426  54 

: 1.100,288  II 

ant  ai  per  Schedule  L; 184,47500 

eal  property 1.230.450  27 

paid  rent> 16,03321 


The  Mayor.  Aldermen  and  Commonalty 

of  the  City  of  New  York 52,716,290  17 


Rents  paid  in  advance  of  May  i,  1891. 


16,240  42 


*2.73^.53o  59 


=^.732.530  59 
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SCHEDULE  A. 
Ledger  Balances,  April  30,  1891. 


Dr. 


1x30,093  78 

49.9*9  95 
x.ooo  00 

78.426  54 

1,053,748  61 


1.230.450  27 

121,857  46 

184,475  o^ 

1,546,883  80 

'.355.036  22 


650  00 

15,000  00 

250  00 

xoo  00 

33  21 


15.766,934  84 


Folio. 

90 
63 

4 
18 

442 

36 

32 

84 

77 
I 

39 
70 

50 

71 

s6 

92 

78 

79 

J9 

48 
217 
380 
361 

431 
3»9 


Sale  of  maps K 

General  repairs 

Annual  expenses 

Contingent  fund 

Unpaid  rents  in  hands  of  Counsel  to  the  Corporation 

Dock  fund 

Dock  and  Slip  rent 

The  Mayor.  Aldermen  and  Commonalty  of  the  City  of  New  York 

Repairs  for  private  owners,  etc 

Acquired  property 

Dump  tickets 

Judgments  recovered 

Floating  plant 

T.  C.  T.Crain,  Chamberlain 

Construction  account 

Sale  of  old  material 

Interest  account 

Costs  account 

Rent  advances 

Fines  and  penalties 

A.  T.  Decker  &  Co 

Oceanic  Steam  Navigation  Company 

New  York,  New  Haven  and  Hartford  Railroad  Company 

I  Schmidt  &  Koehne 

Maine  Steamship  Company 


il 


SCHEDULE  B. 

Bills  and  Claims  Audited  on  Construction  Account. 

Contracts  for  Building   Piers^    Furnishing  Lumber^   Piles,  Granite,   Dredging^   Cemen 

Stone,  Pip-rap,  and  General  Expettses. 

Victor  Vierow 53,075  00 

North  American  Dredging  Co 12,904  62 

Charles  DuBois 10,472  55 

H.  A.  Rogers 18,208  13 


29 

ling $40,298  36 

500  CX) 

"^Z^o 46,398  95 

s^ng  Co .^ 53»297  05 

' 24  00 

ings  Ored j^ing  Co 12,227  00 

'^y 33*968  39 

p^and 13.329  50 

nc. 6,989  40 

.erstein 12,526  06 

^ 17,805  96 

■thers  ^:  King . .    ',739  28 

itison 1,255  00 

nin    80,15975 

«k 2,404  25 

rnbner,  J  r '5,390  40 

micr 58,264  02 

lerty 65.689  80 

80,403  53 

iic^eniann '3.637  38 

'3.589  99 

lUiukt-r 27,516  14 

ri 8,706  62 

^-ily 47,873  18 

rar.ite  Co 6,625  20 

inn  cV:  Peter  Xeary 5, 120  41 

Ri  .s- 36, 700  00 

^    4,292  57 

.^.cn  .Sc  C"   4,774  38 

:Lcr '0,495   '2 

'«  /.JA-'k 8,663  59 

k^r 12,027  88 

r^r^ec    '3,301  98 

.' 948  36 

an  iV  S<.«n ',694  35 

.phant 531  81 

o 4,084  95 

cigwick 267  50 

ph-ini  Coal  Co 1,002  50 

■  -> 124  50 

Ton  6c  Co 3,928  75 

till  Jiul  Luml^r  Co 1,884  77 

I'.'ws,  Treasurer 2, 178  54 

Tui.-e  Co 9  ^■'o 

and  Creosote  Co 1,825  82 

and  Lumber  Co 264  1 2 

47  t>o 

ni  Co 17  9^ 

ustry 27  00 

5  ^ 

10  00 

• 45  00 
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Hodgman  Rubber  Co ^ $247  83 

John  Early  &  Co  309  93 

John  Loyd 219  10 

F.  W.  Devoc  &  Co ,. . .  544  95 

Zimdars  &  Hunt 5  40 

Arnold,  Constable  &  Co 15  00 

J.  \V.  Mason  &  Co 226  00 

Fred.  A.  Potts 814  28 

Corn  Exchange  Bag  Co 2,013  25 

A.  F.  Swan 1 10  92 

A.  B.  Johnson  &  Co 1,362  86 

C.  &  R.  Poillon 89  70 

Canda  &  Kane 68  40 

Isaac  Hall's  Sons 234  28 

American  Photo-Lithographing  Co 71  00 

David  Clark 130  00 

General  Copying  Apparatus  Co 31  50 

John  Roebling  Sons  &  Co 247  50 

Riverside  Bridge  and  Iron  Works 24  00 

Tallmadge  Delafield 1.030  96 

A.  Schraeder  &  Son 27  00 

John  F.  Walsh,  Jr 750  50 

Samuel  Ayers 665  00 

Stackpole  Brothers 541  00 

F.  T.  Higgins 261  00 

W.  Ames  &  Co 3.244  92 

David  E.  Donovan 6,260  74 

Central  Ice  Co 37  60 

Gas  Engine  and  Power  Co 63  89 

New  York  Coal  Tar  and  Chemical  Co 172  48 

Hugh  Nisbilt •       74  60 

E.  W.  McClave  &  Co 469  82 

Thomas  H.  Simonson  &  Son 3,o57  63 

Andrew  McGralh 1,089  ^7 

Rapp  &  Johnson  Lumber  Co 536  54 

Henry  Pym 18  00 

Keuffel  &  Essel 5  05 

George  H.  Read  &  Co 8  00 

John  C.  Moore 6,513  50 

John  H.  J.  Konner 35  00 

H.  B.  Newhall  &  Co 1,022  26 

J.  L.  Molt  Ironworks 255  45 

Alexander  J.  Howell ^  943  08 

William  B.  Ferguson  &  Son 3,230  45 

Fairbanks  &  Co 33^  75 

Consolidated  Gas  Co 27  87 

Stem  Brothers 7  85 

Charles  L.  Bucki  &  Co 2,420  45 

William  Howe  &  Co 560  2|; 

Pioneer  Iron  Works 825  00 

Kurtz  Bag  Co 305  87 

G.  L,  Schuyler  &  Co 742  89 
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lith 

Iu5se!l 

fwn 

•n  &:  Son 

-omcll 

&  Co 

k 

Manufacturing  Co 

Telephone  antl  Telegraph  Co 

X  Manufacturing  Co 

me  &  Co 

fence  Co 

iinmany  Co 

■  '.'ommerce  " 

lercury  " 

'.j^t  " 

rj-ncc  Co 

:t  Co  

Sews  Publisliing  Co 

:d" 

tt  ':es 

ihemical  Co 

Townscnd 


S385 

50 

4,013 

60 

5.729  40 

165 

00 

>5 

00 

386 

79 

497 

00 

>5 

00 

1,628 

44 

12 

00 

74 

00 

120 

90 

13 

00 

i»332 

81 

16 

20 

2 

75 

18 

00 

250 

00 

25 

00 

535 

65 

442  55 

1.463 

00 

72  50 

94 

02 



—  $881,492  19 

SCilEDULK  C. 

l'\Y  ROLLS   Al'DITKD   ON   ('ONSTRUCTH)N    ACCOI'N  I. 

Commissioners . 

■  .»-i $3,666  66 

ili-w-^ 3,666  66 

:  <-  rani 3,666  66 

Construction  Force. 

'  ireene,  J  r S6,coo  00 

".  Maclay 3, 166  66 

-IcCarthy 2,850  00 

cC.  Parker 2,700  00 

f.  Thompson 2,700  00 

.  f  .ashcr 2,550  00 

ifurd ^95"  00 

Freeman i  ,950  00 

kftLschall ^95°  00 

•pooocr 1 ,650  00 

orlcy 1,612  50 

\  Farley i,575  00 

ohnson i»5oo  00 

.  WTiite 1 ,500  00 

jclmer i,5co  00 


10,999  98 
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F.  J.  Boiler Si»5oo  oo 

Robert  M.  Kid iiSOO  oo 

John  A.  Duntze 1,500  00 

John  A.  Bcnsel ',475  00 

George  A.  Button 1,400  00 

Barthold  Sommer ',375  OO 

Frederick  Lange ',375  00 

Otto  H.  Klein i,35o  00 

Addison  Connor 1,283  30 

Bernard  Rolf. 1,200  00 

Hiram  C.  Calkins i,2co  00 

George  E.  Rodgers 1,200  oa 

Robert  M.  Sterritl i,2CO  00 

Patrick  H.  McCuUough 1,200  oc 

Peter  C.  Spence 1,200  00 

John  C.  Wood l,2O0  00 

John  J.  Boyle 1,200  00 

William  G.  Johnson 1,200  00 

Joseph  Thoriipson 1,136  77 

Lucius  C.  Higgins 1,136  77 

John  T.  L.  Doughty. . .  ^ 1,100  00 

John  W.  Ingalls i,oco  00 

Frank  P.  Rush 1,000  00 

Alexander  M.  Goge i  ,000  00 

Effingham  V.  Smith 999  96 

David  H.  Lane 999  96 

Nicholas  J.  Vander  Weyde 999  96 

William  McDonald 960  00 

John  Sloan 913  04 

Royal  Chapin 949  98 

Luther  C.  Sheldon '. 900  00 

Chandler  Davis 783  33 

[ohn  T.  Hilton 750  00 

Henry  Head 720  00 

Wilber  E.  Horton 693  77 

Eugene  Lentilhon 664  09 

George  H .  Coffin 600  00 

Philip  V.  R.  Van  Wyck,  Jr 500  00 

S.  W.  Hoag,  Jr 410  70 

Hans  Jonassen 378  17 

William  J.  Trimble 333  32 

Patrick  wtite •  300  00 

William  Baker 1 85  48 

Charles  Wilson 1 16  67 

Charles  Campbell 93  55 

$ 

Sunttying  Forct',  Captains^  Engineers,  Crews  and  Watchmen  on  Floating  Property^ 
Dock  Builders^  Laborers^  etc.^  on  Construction  Force: 

Weekly  pay  rolls  from  May  i,  1890,  to  May  i,  1891 3J 

^1.3! 
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SCHEDULE  D. 

BiLj;^  AND  Claims  on  General  Repairs  Account. 

Contracts  fer  Repairing  Piers,  Dredging  and  General  Expenses. 

jTon  &  Co $10  oo 

<  &  Co 5  90 

'oUock 180  84 

1.  80  50 

f  r 301  50 

Villi  and  Lumber  Co 4)3^1  74 

urrav 21  00 

T 225   00 

i^ing  Co 1,957  70 

abcrty 16,055  ^2 

^'ih 5»494  00 

ienry  EhiBois ^»S9I   'O 

Bois 6, 100  44 

iimings  Dredging  Co Ii»ii4  20 

udet 434  68 

i;dging  Co 13,538  75 

!ronm *7»675  00 

sh 8,241  80 

r*oak 66  25 

onm  &  Sons 121  80 

ireen 112  16 

Sl  Co 10750 

Brc.wn 2, 125  07 

r> 2,520  91 

" 212  85 

e. rural  Sheet  Metal  Works 32  00 

ilkin> 9  00 

J  iralh 92  81 

t.oal  Tar  Chemical  Co 349  44 

.  Kive  &  Co 629  92 

Tollock 128  73 

i^  -5^  Co 35  94 

ly 767  92 

News  I*ubliiihing  Co 3 '  7  90 

• 

f «  ommerce  " 27  00 

•fercury  " 5   25 

iin^;  Post  " 28  80 

rothei^ 115  81 

Townsend 77  43 

,. 275  00 

5102,569  06 

SCHEDULE  E. 

Pay-rolls  Audited  on  General  Repairs  Account. 

{'•rs,     LahorerSy    Watchmen,    Carpenters^    Inspectors    aud    Eu^^iuet'rs  of 

Getteral  Repairs  Force. 
r-ioUs,  from  May  I,  1890,  to  May  i,  1891 27,524  72 

$130,093  78 
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SCHEDULE  r. 

BiLT^  AND  Claims  Audited  on  Annual  Expense  Account. 

Stationery,  Printing  and  Annual  Expense  Account. 

Martin  B.  Brown $4*544  5 1 

National  Press  Intelligence  Co 20  25 

J.  W.  Mason  &  Co 8  25 

W.  W.  Brinckerhoif 30  00 

James  S.  Barron  &  Co 360  29 

Patterson  Bros 10  80 

Wyckoff,  Seaman  &  Benedict 105  00 

The  New  York  News  and  Publishing  Co 59  70 

"  The  World  " 38  25 

Consolidated  Gas  Co  484  73 

James  Matthews. 193  61 

David  W.  Bogert 220  32 

Clark  &  Wilkinson 30  00 


SCHEDULE  G. 
Bills  and  Claims  Audited  on  Acquired  Property  Account. 
Claims  for  wharf  property  purchased  during  the  year I436 


SCHEDULE    H. 

Salaries  Audited  on  Annual  Expense  Account. 

Augustus  T.  Docharty $3t0co  00 

Francis  E.  Moon 2,507  49 

James  Weir 2,229  29 

John  H.  Matthews 2,000  00 

Charles  Miller,  Jr i»950  00 

Louis  S.  Kellogg i»^37  90 

Charles  J.  Farley 1,425  00 

Webster  H.  Gilon 1,391  64 

Edwin  A.  Gregory,  Jr 1, 136  77 

Joseph  B.  Erwin 1,800  00 

Patrick  J.  Brady 1,800  00 

Edward  Abeel 1,800  00 

John  J.  Ryan 1,800  00 

Charles  Parks 1,800  00 

John  J.  Martin 1,800  00 

William  T.  Coggcshall 1,800  00 

Charles  S.  Thompson 527  42 

Charles  S.  Coye 1,800  00 

George  A.  Woods ....    1,800  00 

Max  Drucker 1,700  00 

Bartholomew  F.  Kenney I»650  00 

James  W.  Carson If500  00 

Joieph  F.  Meehan 1,500  00 
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Palmstine $1,243  55 

'.  Carroll .  900  00 

I.  Shoveller 900  00 

heiry    I90  18 

C.  Horbachcr 35  00 


$43,824  24 
*49.929  95 


SCHEDULE  I. 

iE  Collected  prom  Unleassd  Wharves,  for  the  Year  Ending  April  30,  1891. 

On  North  River, 

between  Piers,  old  20  and  21 $555  78 

nreen  Piers,  old  20  and  23 375  00 

23 1,022  02 

c  of  Pier,  old  33 160  00 

\  to  Pier,  old  34 20  00 

If  of  Pier,  old  34 615 

I  between  Piers,  old  34  and  35 , .  70  00 

south  of  Pier,  new  24 30  00 

between  Piers,  new  24  and  25 784  36 

'•             old  41  and  42 1,825  00 

42 4,101  84 

i  between  Piers,  new  28  and  29 66  87 

34  and  35 900  00 

35  and  36 431  25 

36  and  37 954  00 

37  and  38 399  70 

38  and  39 5«4  93 

39  and  40 527  47 

41  and  42 292  59 

42  and  43 508  68 

south  of  Pier,  old  54 39  18 

alf  of  Pier  and  east  half  of  Bulkhead,  south  side  of  West  Elev- 

h  street 1,75668 

A'est  Twelfth  street 19  01 

Bogart  street 638  98 

id  at  Bogart  stieet 2  07 

Bloomfield  street 446  58 

id  at  Bloomfield  street 1,091  75 

Little  West  Twelfth  street 529  37 

West  Thirteenth  street 114  96 

West  Nineteenth  street 400  74 

id  at  West  Twenty-fourth  street 200  44 

v\  between  Piers,  new  54  and  55 i>327  65 

55  and  56 45  44 

56aDd57 >49  93 

iw  57 1,466  61 

59 2,485  78 

West  Thirty-fourth  street 2,571  43 


*< 
it 

*k 


It 


C{ 
C( 

It 
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Pier  at  West  Thirty-seventh  street $651  00 

West  Thirty-eighth  street 684  44 

West  Forty -fifth  street 525  00 

West  Forty-sixth  street 363  52 

West  Forty-seventh  street itSoo  99 

West  Forty-ninth  street 23  54 

"     West  Fiftieth  street '  838  45 

Bulkhead  at  West  Fiftieth  street 170  80 

"     West  Fifty-first  street 1,016  73 

Pier  at  West  Fifty-first  street 287  04 

Bulkhead  at  West  Fifty-second  street 40  02 

Pier  at  West  Fifty-fifth  street 3*252  63 

West  Fifty-sixth  street 925  02 

West  Fifty -seventh  street 4  50 

Bulkhead  at  West  Seventy-fifth  street 5^  9^ 

between  West  Seventy -fifth  and  Seventy -sixth  streets 341  89 

at  W^est  Seventy -sixth  street 33  98 

between  W^est  Seventy -sixth  and  Seventy -seventh  streets 449  33 

at  West  Seventy-seventh  street ^73  43 

between  West  Seventy -seventh  and  Seventy-eighth  streets. .  .  i|i44  18 

at  West  Seventy -eighth  street  22  88 

between  West  Seventy-eighth  and  Seventy-ninth  streets i,5i  i   12 

Pier  at  West  Seventy-ninth  street 67S  13 

Bulkhead  between  West  5>eventy -ninth  and  Eightieth  streets 982  15 

at  West  Eightieth  street 146  40 

at  West  Eighty-fourth  street 2  00 

at  West  Ninety-sixth  street 625  17 

Bulkhead  between  West  One  Hundred  and  Twenty-ninth  and  West  One 

Hundred  and  Thirtieth  streets 558  03 

Bulkhead  at  West  One  Hundred  and  Thirty-first  street 4  92 

Bulkhead  between  West  One  Hundred  and  Thirty-first  and  West  One 

Hundred  and  Thirty-second  streets 48  30 

Bulkhead  between  West  One  Hundred  and  Thirty -second  and  West 

One  Hundred  and  Thirty-third  streets 10  00 

Pier  at  West  One  Hundred  and  Thirty-third  street 60  48 

West  One  Hundred  and  Thirty-fourth  street 2  00 

West  One  Hundred  and  Thirty -eighth  street 19  00 

West  One  Hundred  and  Fifty-second  street 10  50 

West  One  Hundred  and  Fifty-eighth  street 81  75 


(t 
(( 
(( 


(I 


On  East  Rnur. 

Battery $891  67 

Pier,  new  6 5,377  18 

Bulkhead  l:)etween  Piers,  new  6  and  8 43  05 

Pier  12 1.399  28 

Bulkhead  between  Piers  18  and  20 8  42 

West  half  of  Pier  19. . .    5.870  30 

Bulkhead  between  Piers  20  and  21 365  00 

"              Piers  24  and  25 6  25 

Pier,  new  29 5,826  35 

East  half  of  bulkhead  between  Piers  40  and  new  32 441  65 


$4 


Z7 


*  32 $6,271  78 

2,622  76 

1,29942 

4,103  80 

id  at  Corlears  street 69  63 

984  9« 

53»  39 

610  49 

' 1. 150  23 

a»i  l^jctween  Piers  60  and  61 13  50 

2,736  36 

• 86043 

:ui  at  East  Fourteenth  street 100  97 

East  Sixteenth  street 55  25 

Kasi  Seventeenth  street 89  31 

East  Eighteenth  street 206  03 

East  Twenty-second  street 35  00 

East  Twenty-fourth  street 50 

Has:  Twenty-fifth  street 704  90 

;ad  at  Ktrst  Twenty-sixth  street 97  '6 

East  Twenty-sixth  street 191  22 

tai  at  East  Twenty-^'ghth  street 389  58 

East  Twenty  ninth  street IC7  80 

Eait  Thirtieth  street 124  78 

lvi>t  Thirty-eighth  street 543  79 

!::d  at  Elast  Forty-second  street 244  09 

East  Forty-third  -Ireet 53  01 

East  Fortv-fifih  street 120  00 

East  Forty-sixth  street !» I '3  00 

Flasi  Forty-eighth  street 193  82 

East  Fiftieth  street 182  50 

East  Fifty-third  street 29  66 

F^ast  Fifty-fourth  street 417  15 

East  Sixtieth  street 45   12 

ad  ijetween  East  Sixtieth  and  Sixty-first  streets 923  96 

Ea>t  Sixty-first  and  Sixty-second  streets 916  88 

nr]  .It  East  Sixty-second  street 653  89 

nder  water  for  platform  in  front  of  south  half  of  bulkhead  Ije- 

.'cn  East  Sixty-second  and  East  Sixty-third  streets 304  74 

ad  ai   East  Sixty-fourth  street 35  00 

Elast  Seventy-first  street 272  47 

East  Seventy-third  street 25  71 

ijctween  Fast  Seventy-eighth  and  East  Seventy-ninth  streets. .  1,641  46 

at  East  Seventy-ninth  street 547  72 

East  Eighty-sixth  street 1,41 1   71 

Last  Ninety-fifth  street 474  68 

East  Ninety-sixth  street 39  00 

On  Harlem  River. 

t\f\  at  Eait  One  Hundred  and  Second  street $19  23 

East  One  Hundred  and  Fourth  street 67  76 

Yji&i  One  Hundred  and  Seventh  street 327  1 1 


$53*775  78 
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Bulkhead  at  East  One  Hundred  and  Tenth  street $2  oo 

"             East  One  Hundred  and  Twelfth  street io6  90 

"            East  One  Hundred  and  Fifteenth  street 2  50 

"            East  One  Hundred  and  Twenty-ninth  street 281  00 

Slip  foot  of  Lincoln  avenue 275  00 

Foot  of  Lexington  avenue 165  cx> 

Bulkhead  at  East  One  Hundred  and  Thirty -seventh  street 2  00 

"             East  One  Hundred  and  Thirty-eighth  street i  80 

"             East  One  Hundred  and  Fifty-fifih  street 147  3© 

**            East  One  Hundred  and  Fifty-sixth  street 89  61 

"            East  One  Hundred  and  Fifty-seventh  street '55  00 

»i, 

Total  wharfage — 

North  river $44>I45  5^ 

East  river 53.776  78 

Harlem  river l,(»A2  24 

Short  paid  to  Treasurer 


SCHEDULE   J. 

Claims  placed  with  the  Counsel  to  the  Corporation  for  Collection^  and  for  which  no  retm 

made  prior  to  May  I,  1 89 1. 


Against  John  Darrow 

William  Bradley 

Oyster  Bay  and  Huntington  Steamboat  Co 

Henry  Smith 

Benjamin  Terwilliger 

David  Tracy 

Alexander  Mason  and  Robert  Foster 

Morrisania  Steamboat  Co 

John  G.Dale 

Stindry  deficits  prior  to  June,  1878,  awaiting  legal  disposition ) 
by  the  Law  Department ) 

Thomas  C.  Burke , 

Thomas  Fitxpatrick , 

Steam  Yacht  "  Yosemite  " , 

Joseph  Cooper 

John  H.  Baxter , 

Joseph  Cooper 

William  H.  Wood 

Pettr  H.Walsh 

Booth  &  Edgar , 

Alexander  Mason , 

Morris  Wazel , 


Nov.  z,  XS70. 

July  I,  X874. 

Dec.  17.  X874. 

Feb.  X,  1875. 

May  f,  1875. 

May  z,  1870. 

May  I,  X878. 

May  X,  1879. 

Sept.  33,  X879. 


July    X3,  x88o 

Sept.  15,  1880 

June     1,1883 

Feb.     z,  r883 

Feb.     X,  XS83 

May  1,  1883,  to  May  x,  X884. 
May  z.  Z883,  to  May  Z5, 1884 
Aug.  1, 1883,  to  May  z,  z886 

Dec.     5,  1883 

Mar.    5,  Z884 

Aug  z,  Z884,  to  May  i ,  X8S5. 
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UxxrjMj 


I^  Miller. 


. . '  Nov.  ip  1884,  to  Feb.  11, 1885 
. .  j  For  whar&c*.  May  i,  1885. 

..i  For  whar€if«.  May  t,  1885. 

{'  ai  mos.  and  16  days*  rent  | 
to  May  I.  1887 ( 


F.  W.  Wx^tu. 


Radsevood   Ice  Co. 


la  mos.  rent  to  May  i,  1890. 


M 

•I 

!               5> 

90 

•35  SO 

53t 

«5 

1            .7T 

1 

of 

'         4/>oo 

00 

!         •» 

00 

«.975 

00 

♦7M«6 

54 

SCHEDULE  K. 
R^cvered  by  the  CouhuI  t9  the  Corporation  far  Claims  for  Unpaid  Wharf  Rents, 


Wmom  Agadist. 


Date  Fuju>. 


tUl  Tnicy 


Less  recenred 


IL  Graham 
-Tiedcmann. 


Gaynor. . 
iC.  Burke 


Hastorf. 


Hoa^land . 

ilydcr 

iCity  Ice  Co 
H.  Brown . 


[Bicmin  and  others,  composing  West  India 

Dealers'  Association 

DaieT 

Scbecker 

Jndginent  against  estate  of  Thomas 

fSK,  surety  for  Darid  Tracy 

^B,  Tracy 

Ru»m 

'  Grace 

iLHerker 


Apr.  14, 
Dec.  14, 
Dec.  29, 
Mmr.  9, 
Apr.  25, 
Nfar.  20, 

Mar.  10, 
Mar.  15, 
Apr.  26, 
July  29, 
June  4, 
Mar.  30, 
Oct.  6, 
Apr.  9, 
Jan.  15. 
Oct.  20, 
Mar.  16, 
May  17, 
Apr.  30, 
Nov.  26, 
Nov.  26, 
Jan.  27. 
Feb.  16, 
Apr.  29, 

July  6, 
Sept.  14. 
Oct.  13, 
Oct.  12. 


8S0 
S80 
S80 
881 

891 

881 
881 
881 
881 
880 
881 
881 
881 
881 
881 
881 
880 
881 
881 
881 

SS2 

882 
S82 

882 
882 
882 
882 


Oct.  23,  1882 


Oct  9,  1882 


IfmiessT 
Included. 


^504 
1,319 
3.«33  56 
4,063  67 


2.436  34 

377  18 

637  85 

1,366  67 

99  60 

871  53 
611  10 

439  22 
2,389  60 

739  05 
16  70 

439  63 
I.8c6  36 

292  13 

193  86 

43  15 
636  31 

7  35 

2,405  55 

3  05 

'  45 
46  47 


AMocirT. 


♦3»479  75 

5,919  80 

14,213  96 

♦17.687 

42 

780 

00 

«.395 

00 

—  15.512  42 

10,430  46 

1,839  68 

3»<05  56 

6,240  53 

54035 

4,721  53 

2,604  43 

2.53«  72 

13,139  60 

6,114  05 

141  70 

2.214  63 

7,426  36 

942  13 

658  86 

193  15 

2,011  31 

57  35 

11.7S0  55 

140  55 

n8  95 
S83  97 

231  67 

991   19 

1,300  00 

251  25 

2,100  00 

$121,857  46 
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SCHEDULE  L. 

Statement  of  Valuation  of  Floating  Plant,  April  30,   1 891. 

100  ton  derrick S 

la-ton        **      

10-ton         **      

Tug  **ManhatUn*' 

Pllc^rivcr  No.  «•  I  " 

••  •*2". 

"3" 

*♦  ••4»' 

"  "6" 

••  n  y   »» 

♦»  **  8 "       . 

"  •«9" 

*'  «•  10" 

♦t  *•  II  '* 

Deck  Scow  *»  B  " 

••  •«!)" 

•»  *•  K  " 

♦»  M    |.'    M 

»»  •*  11  " 

»»  »»  J  »♦ 

••K" 

•  •  *•  N  " 

»•  ♦•  O  " 

♦»  *•  R  " 

*•  Jim  " 

Honn^;  machine  **  Wowicock  " 

l>\\Tr's  Scow  »•  A  'V  .  .  .    

•»  G  '* 

•»  N  *•   

Naphtha  engine  lavmch 

Small  boats  (23  yawl  l)oats«  2  skifb,  4  sounding-boats,  2  batteaux  and  I  row-boat).. . . 

Total  \*alue  of  floating  plant $ii 
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SCHEDULE  L. 

Statement  of  Valuation  of  Floating  Plants  April  30,   1 891. 

100  ton  derrick S 

12-ton         " 

lo-ton         "       

Tug  "  Manhattan  " 

Pile-driver  No.  *♦  i  " 

*«  C«    t    >> 

* ••.••............!. •. 

**3" 

**  ««4>' 

"  "  6  '* 

•«  «4  y  '»  

»*  «t  g  »» 

"  **9" 

"  «♦  10" 

t*  "11" 

**  **  12  " 

Deck  Scow  "  B  '* 

«*  '*  D  ** 

"  it  F  »> 

**  "  H  " 

»•-  **  I  *'. 

»•  **  K  '* 

•'  **  N  " 

t'  "  O  " 

"  "  R  " 

"  Jim  " 

Boring  machine  "  Woodcock  " 

Diver's  Scow  '*  A  " 

«»  *♦  G  " 

**  **  N  '' 

Naphtha  engine  launch 

Small  boats  (23  yawl  boats,  2  skiBs,  4  sounding-boats,  2  batteaux  and  i  row-boat).. . . 

Total  value  of  floating  plant %\\ 
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APPORTIONMENT 


OF 


Audited  Disbursements 


FOR  THE  YEAR  ENDING  APRIL  30,  1891. 
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Department  of  Docks— Pier  A,  Batteky,  ) 
New  York,  N.  Y.,  May  i,  1891.         f 
rd  of  Docks  : 

3CEN  —The  following  **  Apportionment  of  the  Audited  Disbursements  of  the  Department 
ending  April  30,  1891,"  is  respectfully  submitted,  viz. : 

:  CONSTRUCTION  ACCOUNT-NEW  PLAN— PERMANENT  WORK. 


i'est  Washington  Market  Section. 

Resdniicnt  Fehmary  6,  1889.} 
BtdJkJUadwall,  Prc^. 


xlwork 


General  Charges. 
old  market  and  its  site 


id  rear  of  the  buIkhead-waU , 
.coring  pfles 


of  Pier,  old  21,  N.  R. 

of  Pier,  old  23,  N.  R. 


Pier,  new  x^,  N.  R. 
'Resolution,  November  6,  1890  ) 
\<T  Contract  No.  362 — 
:^n^.  Secretary's  Order  No.  9790  . . 


;tr  Treasurer's  Orders 

-nder  Contract  No.  360^ 

\.y.  ».  Secretary's  Order  No.  10317, 


Fier,  new  15,  A'.  R. 


Chambers  Street  Section. 
r'HS,  S\z'tmf<er  24,  1877,  and  Savember  21,  1B78.) 

General  Charges.. 
nd  rear  of  the  bulkhead-wall.- 


Pay-rolls. 


1936  99 
7.6a6  38 
4^3«  95 


I418  99 

147  21 

16  88 

S42  40 

65  00 

99  35 
632  00 


$383  01 


406    32       ! 

351    1,6       . 


$17    69 


BlLI  s. 


17.330  97 
7,922  70 

8.168  09 


119.252  30 
2  29 

«3  53 

29  34 
49 


173   «3 


12,254  00 
472  00 


187  at 


<i8  4'> 


Totals. 


536,617  08 


20,919  78 


14.127  5, 


17  69 


38  40 
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On  Construction  Account. 


Franklin  Street  Section. 

{Resoluliens^  October  6,  1887,  and  November  13,  1890.) 

Bulkhead- wall.  Proper. 
Dredging 

Stone-filling 

Piling  and  woodwork 

Masonr>' 

General  Charges. 
Removing  old  work 

Reclaimed  land  rear  of  the  bulkhead-wall 

Temporary  plank  approach  to  Pier,  new  24,  N.  R 

Temporary  fences 

Pier,  new  23,  A'^  R. 

[Resolution,  January  8,  1891.) 

Dredging  under  Treasurer's  Orders 

Dredging  under  Contract  No.  364— 

Specifications 

Inspection 

Payments 

Construction  of  Pier,  Proper — 

Specifications,  Secretary's  Order  No.  10566 

Woodwork 

North  Moore  Street  Section. 

{Resolution,  April  2Z,  x88o.) 

General  Charges. 

Reclaimed  land  rear  of  the  bulkhead-wall 

Temporary  plank  approach  to  Pier,  new  25,  N.  R 

Laight  Street  Section. 

{Resolutions,  July  30,  and  "November  3,  1880,  and  September  20, 

1889.) 

Bulk  head -wall  Proper. 
DredgioR 

Stone-filling 

Piling  and  woodwork 

Masonry 

General  Charges. 
Removing  old  work 

Reclaimed  land  rear  of  bulkhead- wall 


Pay-roixs. 


Bnxs. 


I330  «3 

3*3  '7 
4.063  79 

817  65 


I1.078  58 
92  87 
41  93 

57  93 


«X94  78 


ao7  41 
4.088  35 


$430  oa 
386  30 


$404  29 
3.971  35 
5.371  17 


Sx^5S8  62 
2,72s  90 


$6,262  40 

4f634  3* 

783  x8 

2,925  80 

|i66  92 
559  8a 


$870  00 

60  50 

4,980  60 

3  47 
'.993  97 


$368  55 


$45  94 

6,313  16 

3,866  58 

12,430  98 


$x8  63 


59 


On  Construction  Account. 


Oik  approach  to  Pier,  new  29,  N.  R 

CCS 


P/rr",  mrti'  ---9,  N.  R. 
RisoiUtion,  October  ic,  1389.) 
'•.1  Trea>ur»^s  Orders. 


Pay 

1 

-ROLLS. 

$886  84 

3  03 

1 

466  68 

:r  Contract  No.  321 — 

"^n^.  Secretary's  Order  No.  9769. 

nder  Cootracc  No.  317 — 

cn> 


TO  r\  work  by  the  Dspartment,  Secretary's  Order 


lO"^?! 


;  sewer-box  under  Treasurer's  OrJcr  No.  14788. 

Canal  Street  Section. 

Reiolution,  yune  13,  1872.) 

Gtnrral  Charges. 

:  <iurk.  S'-'crciary's  Order  No.  9152 


Chnsiopher  Street  Section. 

KciOiHiion,  Scptfmb^r  26,   1873.) 
Bulkhead  ivall,  I'rop^r. 


rwcnty-ihird  Sireet  Section  (south  end). 

.Kf solution,  N<ri'emb€r  5,   1880.) 
Bulkhead -'wall.  Proper. 


(Wnrral  Charges. 


■•  t.r»v, 


j  rear  of  ihe  bulkhead- wall 

■■.  s..'ttninritiorj  of  the  bulkhf?.id-wall. . . 

•  ;':<i  of  Picr,  new  54,  N.  R 

frnd  of  Pi'.r.  new  55,  N.  R 

•:nd  of  Pk'r.  new  [^6,  N.  R 

ink  approach  to  Pier,  new  54,  N.  R. 
lank  approach  to  Pier,  new  55,  N.  R. 
link  appro?ch  lo  Pier,  new  56.  N.  R  , 
bnk  approach  to  Pier,  new  57,  N.  R 


I39  26 


1,085  09 


136  73 


Ul  35 
1.293  23 


t4C2  f8 

i«775  35 

24  o? 

1,040  8g 

632  74 

512  35 

6  to 

62  43 

1x8  78 

21  00 


Bills. 


«599  41 


50  63 


$6.6ca  80 

45  93     ! 
145  CO 

55i75S  09 
7  68 

1.653  00 


5148  00 


642  77 


$. 

n653 

9^ 

1 

1 

i 

«i5 

29 

1S8  83 
120  67 


58  01     ' 
12  74      : 


Totals. 


$6,309  71 


65,457  68 


I4S     Ov'.l 


42  77 


3,9^4  53 


4.992  43 


6o 


On  Construction  Account. 


West  Twenty-third  Street  Section  (north  end). 

{Resolution,  Jufu  38,  xBBa.) 

Bulkkead-waU,  Proper. 

Dredging , 

Stone-fiUing : 

Piling  and  woodwork 

Masonry 

Gttural  Charges. 

Reclaimed  land  rear  of  the  bulkhead-wall 

Levels  on  and  examination  of  the  bulkhead- wall 

Temporary  mooring  piles , 

Temporary  plank  approach  to  Pier,  new  59,  N.-R 

Temporary  plank  approach  to  Pier,  new  60,  N.  R 

Temporary  paved  approach  to  Piers,  new  59  and  new  60,  N.  R. ) 
(Treasurer's  Order  No.  15237) j 

Pier^  new  58,  N.  R. 
Dredging  under  Contract  No.  346 — 

Specifications , 

Inspection , 

Payments 

Construction  under  Contract  No.  350 — 

Specifications • 

Inspection , 

Payments 

West  Thirty.first  Street  Section. 

{Resdutions,  August  8  and  September  19,  1883  ) 

Bulkhead -wall.  Proper. 

Ma!»onry 

General  Charges. 

Reclaimed  land  rear  of  the  bulkhead- wall , 

Removing  old  work , 

Levels  on  and  examination  of  the  bulkhead-wall , 

Raising  inner  end  of  Pier,  new  61,  N.  R 


I7X 

72 

787  78 

6,258  67 

5.643 

97 

1 

l».374  79 

!        »4 

02 

118 

«3 

«3 

70 

a62 

40 

'       8. 

5a 

I238  o^ 


$2,041 

i 
60 

4.69a 

33 

9.339 

8x 

8,660 

75 

•  • 

|6o  6x 
1 

♦33 

25 

».074  94 


|2»397  59 


f4 

•  • 

50 

24 

02 

403 

58 

8,026  08 


146  50 

35  3> 
32.199  80 


13.21?  58 


|2    50 


59  33 


6i 


On  Construction  Account. 


V^i  Thirty -second  Street  Section. 

RtSi?luixoH,  October  aa,  1885.) 

Hulkhead'Xvail,  Prof^r. 


CfruraJ  Charges. 


•ft  crk , 


:i  rr?ar  of  the  bulkhea J-wall 

^TETitnination  of  the  bulkhtrad-wall 

?r J  t.l  Pier,  new  62,  N.  R 

t.nd  <"{  Pier,  new  63,  N.  R 

ark  apprfrtch  to  Pier,  new  62,  N.  R 

Awa  approach  to  Pier,  new  63,  N.  R 

Kc.v  £3,  .v.  R. —  Resolutiom,  March  16,  1887.) 

under  Contract  No.  385 — 

:i.'«ns 


\Ve>t  Thirty-third  Street  Section. 

Rt'solHti'on,  February  20,  1890. 
Buikkead  u*iiU  Proper. 
-r(.'ntract  No.  ;?&  and  Trex>,urer'>  Order* 


li  Acrk , 


G  n^ral  Charges. 
work 

'.:  rear  r[  the  bulkhcad-wall. 


:\v  71,  nt  West  Forty-first  Street,  N.R.* 

I  Kti.o  utioK,  May  22. 18^0^ 
■jr.  .icr  Contract  No.  337 — 

'ion-.  Secretary '-i  Order  No. 97-;;6 

n 


$7ao  56 


$f 64  30 

I 

2.782  13 


$368  i6 

I 

2,59^.  84     I 


<990  oa 


I375 

«736  69 

34  oa 

790  oa 

939  85 
«35  33 

8a  90 
300  62 

S»35  25 


55,488  42     ■ 
6,187  8.>     j 

7.868  05     I 

I 
S.oSo  95     I 


I 


*  J    CO 


$29  10 

12    38 


SI -56  2?. 


*  This  work  enjoined.    See  mmates  of  the  Board,  February  12,  i3r  i. 


Totals. 


$1,710  58 


2.313  18 


135    2S 


3.'.6,,i   7, 


i.-.-,fi:^  1 


197  70 
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On  Construction  Account. 


Pier,  new  75,  at  West  Forty -fifth  Street,  N.  R. 

{Resolution,  February  20,  1890.) 
Dredging  under  Contract  No.  328 — 

Specifications 

Inspection 

Payments. 

Construction  under  Contract  No.  327 — 

Specifications,  Secretary's  Order  No.  9676 

Inspection 

Payments 

Temporary  plank  approach,  Secretary's  Order  No.  10552. .. 


Pier,  new  78,  at  West  Forty-eighth  Street,  N.R. 
Specifications.  Secretary's  Order  No.  9849 


Pier,  new  79,  at  West  Forty-ninth  Street,  N.  R. 

[ResolutfoH,  JuMe  la,  1890.) 
Dredging  under  Contract  No.  343 — 

Specifications 

Inspection .....    

Payments 

Construction  under  Contnict  No.  340 — 

Specifications,  Secretary's  Order  No.  9850 

Ins|>ection 

Payments 

Temporary  plank  approach 


West  Fifty-second  Street  Section. 

{Resolutions,  October  6,  1887,  and  February  6,  1889.) 
Bulkhead-wall,  Prof>er — South  End. 
Masonry 


Bulkhead-wall,  Proper—North  E>;d. 


Dredging. . . 
Stone-filling. 
M.isonry . . . . 


Pay-rolls. 


♦139 

61 

1,017 

34 

3«5 

76 

l»7  5' 


I406  26 


14  36 
1,024  43 

18  40 


Bills, 


155  88 

9,26 1  00 

178  90 

9  45 

43.490  »> 

321   19 


t63  75 


12,904  62 

«66  55 

124  65 

4 '.375  00 


$"«  34 

I5.729  92 

1 

S31  90 

655 

1.731  88 

1 

$2,098  40 

36  63 

2x8  79 

1 
1 

•* ... 


64 


On  Construction  Account. 


Pay-rolls. 

Bills. 

1 

Gtneral  Charges. 

\t  f>fTmvincr  rh  In    wnrif                   ........................•*■«•.••••••• 

$427  88 
x6.o88  66 

IS^rlaimpci  land  rear  of  the  bulkhead -wall  .....•••••••• 

$x8o  64 

• 

x<  00 

S#*iv^r                           ....- ....•••••••••••••••• 

7667 
3.»97  «9 

Temporary  plank  and  pile  approach  to  Pier,  new  86,  N.  R 

2,233    66       ; 

Temporary  plank  approach  to  Pier,  new  87,  N.  R 

458 

PUr,  new  86.  at  West  Fifty  sixth  Street.  N.  R. 

{Resolution,  September  i  a,  1889.) 

T)i*#»H^incy                ....- •■•••■•••• •••••••• 

*«>3  39 
7.745  50 

$5,8ox  4C 
24.356  04 

^Vood  work •••••••>•• • ••••• 

Pier,  new  87,  at  West  Fifty-seventh  Street,  N.  R. 

{Resolution,  February  6.  1889.) 

AVood work ...••.... 

i84a  09 

AaS^  o)     f 

••"*  yj 

Paving  Reclaimed  Land  on  the  North  River  Water-front. 

Between  Pier,  old  29.  N.  R. ,  and  Pier,  new  ai,  N.    R.,  under 
Contract  No.  306 — 

Soecifications 

( 
^71     CO 

Connecting  the  new  pavement  with  West  street.  Secretary's ) 
Order  No.  9915,  etc - J 

190  x6 

^/J   jr^ 

Building  sili-bxsins.  Secretary's  Order  No.  820a 

«>5 

Extending  Piers  to  Pierhead-line  of  1890. 

/'/Vr,  new  20,  .V  R. 

Soecifications • •.•.•..•.. 

ia8  93 

Pier,  new  21,  A'.  R. 

Soecifications 

$28  22 

■      •••••»••• 

Under  Contract  No.  369— 

1 

$80  56 
126  x6 

1 

4 J  e   oi      1 

InsDcction 

»45  97 

Pier,  nciv  26,  N.  R. 

Undc"  Contract  No.  376 — 

i 

Soecifications.  Secrctarv's  Order  No.  io5si 

^160  43 

Pier,  ne7v  27,  A'.  R. 

Snccificaticns 

«i6  54 

Pier,  nciv  28,  A'.  R. 

Soecifications 

«i6  54 

65 


On  Construction  Account. 


ts  . .  . . 

Pier,  new  34,  N.  R. 

ts  .  .  . 

PUr^  ntw  35,  N,  R. 

ts 

Pier,  new  36,  N.  R. 

Pier,  Jtrw  37,  ^.  R. 
net  No.  37a — 
aocMH,  Secretary's  Order  No.  10544 

Pier,  new  38, 1/.  R. 


Pier,  new  39,  N.  R. 

BS 

Pier,  new  40,  A^.  R. 

OS 

Pier,  new  41,  AT.  R. 

Pier,  n4W  4a,  N.  R. 
Res^uiicn,  Febmary  18.  1891.) 


Pier,  new  43,  A^.  R. 


cs 


Pier,  new  46,  N.  R, 
tract  No.  359 — 
atjons,  Secrcrary's  Order  No.  10151  .. 

sf — I  Qspection 

Payments 

■ric— Inspection 

Payments 

:  cnc-o ring -post  bolts 

Pier,  new  47,  N'.  R. 
Rtsoiuii  n,  Novtmber  13,  1890.) 


Pier,  new  6,  E.  R. 

Resoiuiion,   D,-ctmber  20,  1688.) 

1^ r  Treasurer's  Orders 

un'Jcr  Contract  No.  293 — 

lirms.  Secretary's  Order  No.  8166 


Pay-roli-s. 


17  9^ 


i7  82 


$6  79 


«ia6 

X7 

ii6 

xa 

19 

40 

il 

6z 

•7 

34 

<a.7'7  99 


16  91 


I17  68 
61  94 


433  4^ 


2  97 


$6,488  86 


BilLs. 


$1,078  6q 


$103  60 

479  70 

3,812  87 
I  00 


$6,470  51 


Si,o<!^6  Co 


66  65 


Totals. 


$7  96 
7  8a 
6  79 


ia6 

«7 

16 

la 

9  40 

7 

61 

7  34 


3,796  68 
6  91 


4,913  22 


".959  37 


1. 133  25 


On  Construction  Account. 
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Pier  6i,  E.  R. 
{Resolution,  March  a8.  1889.) 
♦Dredging  under  Contract  No.  336 — 

Specifications 

Construction  under  Contract  No.  301 — 

Specifications 

Inspection 

Pier  at  East  Eighteenth  Street,  E.  R. 

{Resolution,  yanuary  29,  1891.) 

Examination  of  river  bottom * 

Removing  old  work 

Temporary  fences,  tool  house,  etc 

Pier  proper — Dredging 

Woodwork 

Pier  at  East  Twentieth  Street,  E.  R. 

Examination  of  river  bottom,  Secretary's  Order  No.  10471 

Dredging  under  Contract  No.  361 — 

Specifications 

Construction  under  Contract  No.  — 

Specifications 

Pier  at  East  Twenty-second  Street,  E.  R. 

Removing  old  dump  from  site  of,  Secretary's  Order  No.  10473 
Dredging  under  Contract  No.  355 — 

Specifications 

Construction  under  Contract  No.  356— 

Specifications 

East  Twenty-fourth  Street  Section. 

{Resolution,  A/ril  2$,  1889.) 
Bulkheoii-wall,  Prober. 
Dredging  under  Contract  No.  331  and  Treasurer's  Orders. . . 

Stone-filling 

Piling  and  woodwork 

Masonry 


Pay-rolls. 


$243  a8 
988  39 

3  51 
8849 

1.868  88 


$250  87 


UlB  76 


246  99 


$396  74 

594  54 
9.683  78 
5.014  »8 


Bills. 


«6o  a8 

I3Z    50 

44  as 


*7o  05 

4X  70 
2,  C30  ao 

Q30   25 


173  97 
6x  73 


i«4  70 


69  50 


XI0  ^3 


17,131  ao 
3,736  69 
7,176  ax 
7.335  37 


♦  This  contract  not  awarded. 


67 


On  Construction  Account. 


Pay-rolls. 


Getteral  Charges, 

ork 

car  of  the  bulkhead- wall. 


approach  to  pier  at  East  Twenty-fourth  street. 


Belle vuc  Section. 

{.ResolMiicn,  April  35.  Z889J. 
Bmlkk  a  i-tvall.  Proper. 


l45»  37 

».6i3  77 

^3  79 
139  3a 

3a  75 


Iw^ork 


General  Charges. 

w  ork 

rear  of  the  bulkhead- wall, 


orin-^  piles 

nk  approach  to  Pier  at  East  Twenty-eighth  street 


rr  at  EUxst  Twenty-eighth  street,  E.  R. 
[Resolution,  August  16,  1889). 

iT  1  rcasurer 's  Orders 

:r  Contract  No.  321 — 

OTIS,  Secretary's  Order  No.  9768 

mder  Contract  No.  312 — 

nns.  Secretary's  Order  No.  9182 


between  P2ast  Seventieth  and  East  Seventy 
sixth  Streets,  E.  R. 

if  river  bottom 


188  54 


426  09 


S340  82 


Bills. 


i7o  81 

x,a75  64 

565  25 

130  90 

20  57 


iio7 

6a 

i4.o95 

60 

769 

49 

7.015 

35 

16.844 

-^ 

«3.3i4  97 

9,8^9 

43 

3'.775 

38 

$871 

65 

— ■ 1 

I 

$66  48 

4.050 

88 

775 

75 

353  37 

57  25 

390  45 

357 

22 

1 

347 

1 

26 

1 

I>4I7 

98 

1 
1 

«3.954  40 


30  33 


135  25 


Totals. 


*4.995  «7 


73.79*  38 


8,688  29 


20,73s  68     \ 
'  25.373  29 


340  82 


68 


On  Construction  Account. 


Proposed    Section    between    East    Seventy-sixth    and 
East  Seventy-eighth  Streets,  E.  R. 

Bulkhead-wall,  Proper. 

Dredging  under  Contract  No.  354— 

Specifications 

Inspection 

Payments 

General  Charget. 

Examination  of  river  bottom 

East  Ninety>fourth  Street  Section. 

[ResolutioM,  April  as,  1889.) 

Bmlkkead'Wall,  Proper. 
Dredging 

Stone-filling 

Piling  and  woodwork 

Masonry 

General  Charges. 

Removing  old  work 

Reclaimed  land  rear  of  the  bulkhead-wall 

Sewer .' 

Temporary  plank  approach  to  pier  at  East  Ninety-fifth  street  .... 

Temporary  mooring  piles 

Temporary  fences 

Watching 

Pier  at  East  Ninety-fifth  Street,  B.  R. 
{Resolution,  October  31,  1889.) 
Construction  under  Contract  No.  333 — 

Specifications 

Inspection 

Payments  (less  ^250  for  five  days'  delay  in  completing  work) . 

East  One  Hundred  and  Second  Street  Section. 

{Resolution,  July  17,  1890.) 

Bulkhead -ivall.  Proper. 
Dredging 

Piling 

Masonry 


Pay-rolls. 


*8  56 
i,xos  6z 


«99  48 


<73  99 

71  17 

a,777  00 

a,309  74 


IZ83  8a 

S.798  9> 

7685 

a33  45 

a8  70 
670  83 


I987  6a 


iao7  33 

a.U  49 
58  06 


Bills. 


iSs  75 


8,706  62 


la.404  as 

3.049  5a 
6,077  76 


io  70 

3x4  8s 

837  40 

56  00 

8  94 


$ax9  63 


15.390  40 


$7,343  30 
4x8,75 


69 


On  Construction  Account. 


General  Charges. 

i  nver  bottom 

vk-«:»rk 

ii.»«r  Ixtsio 


>ne   Hundred  and  Tenth  Street  Section. 

{^Restylution,  Ahril  25,   1889.) 
BtUkhead-wall.   Proper. 


"»d"work. 


General  Charges. 

d  work 

Ln<i  rear  of  the  bulkhead- wall . 
*it  r:f  the  bulUhcad-wall 


r.o.  rins  p<lcs. 
'.r-rl-h'/use. .  . , 
timber  basin. . 


iHJM^.  r!,..,  at  East  One  Hundred  and  TenthlS  reef. 

Rrsoluiiifn,  A/<»^r  31,  1889  ) 
-n  ond«.T  Contract  No.  339 — 
;  arion« 


Il'S 

;  t-na";  ch-cks 


:ie  Hundred  and  Twenty-fiftfi  Street  Section. 

i Resolution,  March  28,  1889.) 
Bulkhead -wall.  Proper. 


.tji 


Pay-rolls. 


i394  85 

MO  9« 
324  00 


$320  «a 

724  63 

1 3,00  X  04 

11,871  17 


f47i  06 
2.261  49 

1.403  07     I 


M  65 
983  67 


$1,278  74  ; 


^152  61 

455  28 

17.924  95 

36 

00 

•  •  • 

i6,669 

35 

9.489 

82 

17,962 

27 

30,917 

85 

5333  92 

1,121 

60 

I,3QO 

66 

7 

00 

27 

08 

•  ■  «  •   •  •  ■ 

(202 

•  • 

95 

13.637  38 

3' 

43 

$860  60 

1,186  71 

17,685  02 


Totals. 


ii,oio  12 


90.956  25 


8,037  20 


15,131.     V5 


38,265     17 


70 


On  Construction  Account. 


General  Charges. 
JHemoving  old  work 

Reclaimed  land  rear  of  the  bulkhead-wall 

Sewer 

Removing  rock  bottom  and  dredging  east  of  the  bulkhead- wall 

Temporary  timber  basio 

TViatching 

Total 


Pay-rolls. 


165  40 
7x5  a8 

35  49 

3.957  «5 

37  3« 
860  05 


|27a,88o  89 


Bills. 


17  04 


1.X48  88 
38  00 


$786,716  06 


Tc 


it.o 


ON  CONSTRUCTION  ACCOUNT— NEW  PLAN— TEMPORARY  WORK. 


Pier  at  West  Twelfth  Street,  N.  R. 
Construction  tmder  Contract  No.  279 — 

Specifications 


Pay-rolls. 


Bills. 


|xxa  50 


Tc 


ON  CONSTRUCTION  ACCOUNT— NOT  NEW  PLAN. 


Pay-Rolls. 


Reclaimed  Land  north  of  West  Fifty-ninlh  Street,  N.  R. 
From  West  Seventy -seventh  to  West  Elighticih  streets 

Crib-bulkhead,  from  centre  of  West  Eighty -first  Street  to 
centre  of  block  between  West  Hghty-second  and 
West  Eighty-third  Streets,  N.  R. 

Construction  under  Contract  No.  374 — 

Specifications,  Secretary's  Order  No.  9980 

Inspection 


Crib-bulkhead,  between  W^est  One  Hundred  and  Thirty- 
second  and  West  One  Hundred  and  Thirty-third 
Streets,  N.  R. 

Construction  under  Contract  No.  348 — 

Specifications.  Secretary's  Order  No.  9576 

Dredging — Inspection 


<74<5  12 


$238  97 
29  81 


i9  75 
131  09 


Bills. 


i58  23 


i«75  a9 


T< 


71 


a  ander  Contract  No.  348 — 

<:  -Payments 

< — In-.pcction 

Payments 


a  One  Hundred  and  Thirty-third  Street,  N.  R. 
I  Boder  Contract  No.  348 — 

itioos.  Secretary's  Order  No.  9576 

C — Inspection 

Payments 

ck — Inspection 

Payments , 


t  One  Hundred  and  Thirty.fourtli  Street,  N.  R. 
ander  Contract  No.  349— 
itioBS,  Secretary's  Order  No.  ioa68 


3  :lcss  S2CO  for  4  days*  delay  in  completing  work). 


Temporary  Paving. 

paved  approaches  to  the  bulkheads  between  West 
enty-sixth  and  West  Eightieth  streets.  N.  R,  : 


Secretary's  Order  No.  988a 

Contract  No.  3 1  s— Specifications . 


Pier  43,  E.  R. 
-n  under  Contract  No.  365 — 
cations.  Secretary's  Order  No.  10518, 


tio:i. 


-nts 


Pier  at  East  Thirty-fifth  Street,  E.  R. 
ion  under  Contract  No.  382 — 
fjcaiions.  Secretary's  Orders  Nos.  10428,  10630. 

Pier  at  East  Thirty-sixth  Street,  E.  R. 
ions.  Secretary's  Order  No.  1051 5 


Pay-rolxs. 


iS»7  73 


I9  76 

40  85 


980  05 


$833  79 


S270  08 
368  10 


I141  38 


l'70  33 


On  Construction  Account. 


Bills. 


«i.a93  «4 


19,340  00 


|8o  8a 


340  77 


10,378  7a 


•«5«  95 

«7  75 
33,830  55 


|i  05 

73  50 


$230  10 


6. 669  90 


$85  98 


Totals. 


i'4.377  00 


11,630  97 


24,814  04 


74  55 


7.538  18 


227  36 


'70  33 


On  CanitrnctioD  Account. 


Pav-bdu* 

B^. 

" 

Crib-bulkhead,   East   One  Hundied  >Dd  Thinv-elghlh 
lo  East  One  Hundred  and  Fortieth  Slreel,  H.  R. 

Conitraction  under  C™u»ct  No.  3.8— 

(.59  " 

. 

■.37*  77 

S9 

.. 

53.oo<  v> 

Reclaiming  land  rear  of  the  bulkhsd— 

- 

IB,.  «. 

»*.77*  3« 

Under  Secreiary'i  Order  No.  1036. 

S3"  9' 

a«3. 

Foi  Deparlment  of  Street  Cleaning. 

Dumf  al    Witt  Forlf-,a«„lh  itml.  «  F. 

Construciion  under  Contracl  No,  586- 

■ 

For  Departmenl  of  Public  Charilics  and  Correction. 

Conitiuction  under  Conuiel  No.  351— 

...  „     ^ 

»S3  4< 

•'          '■=^"™" 

9.BS4     ' 

«4«7 

t' 

^""^ 

*S,84:.  3. 

..„„„.. 

73 


On  Repairs  Account. 


ON  REPAIRS  ACCOUNT. 


Battery— West  Side. 
D«rt*.  f:»r  Hall's  Bath,  Secretary's  Order  No.  1074s. . . . 

Pier  ••A." 

■  brrnh  of  the  "  Patrol,"  under  Secretary's  Order  No. 

At  nutcr  end 

B-uilding  on  the  Pier. 

t--    Police    Dtpanment    quarters,  under  Secretary's] 

•  Ni'   i^fsji S 

x-  Police    Departmeot    quarters,    under   Secretary's  I 

•  N\    1062  5 J 

t-   Po'ice  Department    quarters,  under    Secretary's! 

■  N*.   I o'53«> 1 

::'^Pjlice~I>epartment  quarters,    under    Secretary's! 

N*'  ■    1065a S 

^ir>  to  D  .^ck  Department  quarters  during  the  year. . 


:<-  oa  the  building  ■  V^oucher  No.  11693), 


d,  between  Pier  '*  A  "  and  Pier,  new  i,  N.  R. 

*.  afiH;^  ftrnder> 


Pier,  old  23,  N.  K. 

r  St-  rctary*-.  Order  No.  10274.. 

"  10509. 

Pier,  old  24,  N.  R. 

r  ,S-- -.'r-.-'jiry's  Oroer  No.  10414.. 


^::i,  Ujiween  Piers,  old  34  and  old  35,  N.  R. 

!iC-.  r  S-.-:rc:Ary *s  Order  No.  9597 

10013 

10479 

10506 

»o775 


fju';khcad,  north  of  Pier,  new  28,  N.  R. 
;;  :irr  Se<:rr:i:xry's  Order  No.  10081 


p,  Lciween  Piers,  old  41  and  old  42,  N.  R. 

?  'indrrr  Contract  No.  305 — 

iticjtioTis 


I59  03 
8,436  89 



io  56 

i3«3  28 

$361  00 

16  xo 

12  95 

16  30 

ai  77 

I  a  37 

7  37 

1.988  19 

1.409  62 

$347  50 

835  98 


SI3  5a 


$9  3  20 
17  97 


S35  98 
?2  27 


«3  ^% 


S7  J3 
78  67 

7'  71 
10  35 

^  90 


$0  24 


$15  o» 


^67  00 


%1   39 


a.496  43 


4.059  95 
247  50 


49  5-^ 


109  4i 


3  'A 


1 98  oS 


15  01 


67  ro 


74 


On  Repairs  Account. 


Pier,  old  42, 
Repairs  under  Secretary's  Order  No. 


N.R. 

9663. 

9861. 
X0054. 
10x67. 
10338. 
10369. 
10439. 
10507. 
10774. 


Engineer's  Order. 


Pier,  new  34,  N.  R. 
Dredging  under  Contract  No.  351 — 

Specifications,  Secretary's  Order  No.  10325. 

Inspection 

Payments 


Bulkhead  between  Piers,  new  38  and  39,  N.  R. 
Repairs  under  Secretary's  Order  No.  10201 


Bulkhead  between  Piers,  new  39  and  40,  N.  R. 
Repairs  under  Secretary's  Order  No.  10178 


Pier,  new  40,  N.  R. 
Repairs  under  Secretary's  Order  No.  9917. . . 


Bulkhead  between  Piers,  new  42  and  43,  N.  R. 
Repairs  under  Secretary's  Order  No.  9858 


Pier,  new  43,  N.  R. 

Repairs  to  water  !:upply  pipe 

Repairs  under  Contract  No.  292 — 

Specifications,  Secretary's  Order  No.  8418. 
Dredging  under  Contract  No.  375 — 

Specifications 


Pay-rolls. 


Bulkhead  between  Piers,  new  37  and  38,  N.  R. 
Repairs  under  Secretary's  Order  No.  10335 


S56  34 
103  17 

Z90  06 
450  30 

31   33 

4  40 
9  00 

3  40 


ii4  8o 
36  03 


15666 


S99  55 


$7»  ^9 


^26  14 


$54  40 


Bills. 


«3>  «8 
x8  58 

68  90 
X40  83 

3*4  75 

233   43 
93 

4  07 
17  68 

09 


iSo  to 


a.777  40 


«35 

40 

175 

»7 

ia4 

55 

<3  78 

|30 

87 

I30  09 


53  15 


31  88 


75 


On  Repairs  Account. 


Pier,  new  44,  N.  R. 
zsder  Secretary's  Order  No.  9645 . . . 
(mder  Contract  No.  307 — 
ications.  Secretary's  Order  No.  9287. 


kbead  between  Piers,  new  44  and  45,  N.  R. 
oader  Secretary's  Order  No.  9450 


Pier,  new  45,  N.  R. 

vater  supply  p«pe 

onder  Coo  tract  No.  307 — 

&,  Secretary's  Order  No.  9287 . 


Pier,  new  46,  N.  R. 

ier  Contract  No.  359 — 

3t*oos.  Secretary's  Order  No.  zoxsz . 


Mm. 


DtS. 


d»ed  onder  Treasurer's  Order  No.  15173. 

lader  Contract  No.  307 — 

catioos.  Secretary's  Order  No.  9287 


►roach  to  Piers,  new  46  and  new  47,  N.  R. 

sder  Secretary's  Order  No.   9681 

"  10204 

10469 

10478 


Pay-rolls. 


d,  between  Perry  and  West  ElcYenth  Streets,  N.R. 
'jader  Contract  No.  284 — 

&:atioRS 

adsT  Secretary's  Order  No.  9682 


Pier  at  West  Eleventh  Street,  N.  R. 

a<;er  Secretary's  Order  No.  10094 

10831 


Pier  at  West  Twelfth  Street,  N.  R. 
tmder  Secretary's  Order  No.  10090 , 


*47  30 


142  54 


I509  99 


«28  72 

274  13 
409  83 


$7    62       ' 

I 

13  20 


|2    63 


Bnxs. 


I96Z  90 


31    35 


*424  70 


il3    XO 


sz  35 


IZO3    60 

8,34z  80 

32   CO 
21    25 


i77    05 

24    69 

435  5» 
66  39 


«63  75 


17   CI 


|i   12 


Totals. 


*«.o29  55 


424  70 


75  89 


8.907  94 


1,261  32 


80  76 


15  82 


3  75 


74 


On  Repairs  Account. 


Pay-rolls. 

Bills. 

T< 

Pier,  old  42,  N.  R. 

• 

ReDairs  tinder  Secretarv's  Order  No.    0662 

«3«  "8 
x8  58 

68  90 

X40  83 

3*4  75 

233  43 

••                                   ••                      0861 

y***** 

••                                    "                     tOOKA. 

I5634 
X03  X7 

X90  06 
450  30 

•'■*'34 •••• ••• 

"                                                •«                            10x67 

••                                 •«                   ioti8 

iv^jw • 

XO369 

XO439 

•'                                                '•                            I0C07 

3X    33 

♦   40 

9  00 
3  40 

93 

407 
X768 

09 

••                                                "                            X0774 

**            Ensineer's  Order 

Pier,  new  34,  N.  R. 

Dredging  ander  Contract  No.  351 — 

Soecification!!.  Secretai^'s  Order  No.  1019 < 

iX4  80 

|8o  xo 

Insoection • «. 

36  03 

Paynients  ..• «. •••.« - 

3,777   40 

N.R. 

Bulkhead  between  Piers,  new  37  and  38, 

Reoairs  tinder  Secretai^'s  Order  No.  loiic 

$5666 

«35  40 

N.R. 

Bulkhead  between  Piers,  new  38  and  39, 

Repairs  tinder  Secretai^'s  Order  No.  xosoi 

^99  55 

$75  17 

N.R. 

Bulkhead  between  Piers,  new  39  and  40, 

Reoairs  under  Secretarv's  Order  No.  10178 

$72  29 

|34  55 

•                                                        • 

Pier,  new  40,  N.  R. 

Reoairs  under  Secretarv's  Order  No.  0017 

«3  78 

N.R. 

Bulkhead  between  Piers,  new  42  and  43, 

Repairs  under  Secretai^'s  Order  No.  9858 

$36  X4 

ISO  87 

Pier,  new  43,  N.  R. 

Reoaiirs  to  water  i^uddIv  oioe 

iSi  40 

$30  09 

Repairs  under  Contract  No.  292 — 

Specifications,  Secretary's  Order  No.  84x8 

53  15 

Dredging  under  Contract  No.  375 — 

Specifications 

31  88 

75 


On  Repairs  Account. 


Pier,  new  44,  N.  R. 

sder  Secretary's  Order  No.  9645 

mder  Contract  No.  307 — 

a»9as.  Secretary's  Order  No.  9287 

h^zd  between  Piers,  new  44  and  45,  N.  R. 
sder  Secretary's  Order  No.  9450 

Pier,  new  45,  N.  R. 

vater  supply  pipe 

mder  Om  tract  No.  307 — 

catkws.  Secretary's  Order  No.  9387 

Pier,  new  46,  N.  R. 
jder  Contract  No.  359 — 

cations.  Secretary's  Order  No.  10151 

31011 

sts. 

fi»d  tinder  Treastxrer's  Order  No.  15173 

ander  Contract  No.  307 — 

catHMis,  Secretary's  Order  No.  9287 

roach  to  Piers,  new  46  and  new  47,  N.  R. 

der  Secretary's  Order  No.   9681 

"        10304 

10469 

X0478 

,  between  Perry  and  West  Eleventh  Streets, N.R. 
jider  Contract  No.  384 — 

rations 

d«r  S^*cretary'$  Order  No.  9683 

Pier  at  West  Eleventh  Street,  N.  R. 

der  Secretary's  Order  No.  10094 

10831 

Pier  at  West  Twelfth  Street,  N.  R. 
»der  Secretary's  Order  No.  10090 


Pay-rolls. 


*47  30 


S4a  54 


$509  99 


«38  72 
274  >3 
409  83 


$2  62 
13  20 


#2  63 


Bnxs. 


$961  30 


31    95 


*424  70 


$Z3    10 


X  25 


$103  60 

8,341  80 
33  00 

21    25 

i72   05       I 

I 

24  69    ; 

435  51    ' 
66  39     ' 


$63  75 


17    CI 


|i   12 


Totals. 


i^.029  55 


434  70 


75  89 


8,907  94 


1,201  32 


80  76 


15  8a 


3  75 


76 


On  Repairs  AccmmC. 


Bulkhead  between  Piers,  old  56  and  old  57,  N.  R. 
Repain  imder  Contract  No.  334 — 

SpecificatioQs,  Secrefary's  Order  No.  9649 

Inspecaon 

Pa3rTn«nts 

l*ier,  old  57,  N.  R. 
Repairs  under  Secretary's  Order  No.  10510 

Bolkhead  between  Piers,  old  57  and  old  58,  N.  R 
Repairs  under  Contract  No.  yA — 

Specifications,  Secretary's  Order  N?.  913a 

Pier,  old  58,  N.  R. 

Repairs  under  Secretary's  Order  No.  10354. 

105x0 

Bulkhead  between  Piers,  old  58  and  old  59,  N.  R. 
Repairs  under  Contract  No.  334 — 

Specifications,  Secretary's  Order  No.  9649 

I  n$pection 

Payments 

Pier,  old  59,  N.  R. 
Repairs  under  Secretary's  Order  No.  10313 

Pier  at  West  Thirteenth  Street,  N.  R,. 

Repairs  under  Secretary's  Order  No.  xox8o 

10458 

10673 

10770 

Pier  at  West  Nineteenth  Street,  N.  R. 

Repairs  under  Secretary's  Order  No.  997a 

xoiia 

10312 


$5  58 


$60  25 

35  5« 
7  36 
5  «o 


io  47 
33  9« 


f 100  69 

«5a  57 

53  63 
5  59 

51  85 

n 


On  Repairs  Account* 


?ad   between   West  Twenty-fiOh    and  West 
Twenty-sixth  Streets,  N.  R. 

rr  Elnsinecr's  Order 

Pier,  new  57,  N.  R. 
er  Contract  No.  341 — 

idons.  Secretanr's  Order  No.  9^5 

» 

ts  (leas  iaoo for  4  days'  delay  in  completing  work). 

er  Secretary's  Order  No.  10170 

Engineer's  Order 

oder  Contract  No.  346^ 

ations.  Secretary's  Order  No.  xo8o6 

00 

Its 

Pier,  new  59,  N.  R. 
!<r  ^Secretary's  Order  No.  9931 

9989 

loaSo 

10433 

10598 

10816 

\<itr  Contract  No.  326^ 

t'ons 

icr  Contract  No.  346^ 

tion> 

n 

\H       

Pier,  new  60,  N.   R. 

er   Sccretar>''s  Order  No,  10189 

10485 


Pay-kolls. 


153  58 


*557  «4 

•9  95 
3090 

36  41 
69  66 


154  02 


S13  62 
62  30 


Bills. 


*3  04 


I138  40 

a  75 

«7.^5  00 

a  50 
73  73 


33  85 


X.583  08 


167  00 

•78  48 

30  09 

III  93 

175  80 

14a  36 

90  90 

94  01 

134  81 

53  57 

51  06 

3  42 

60  37 


33  2«; 


4.S18  36 


iM  94 

16  65 


Totals. 


$56  62 


30.331  77 


5.789  33 


107  5» 


78 


On  Repairs  Account. 


Pay-rolls. 

Bilks. 

T< 

Pier  at  West  Thirty-fourth  Street,  N.  R. 

ixxA  46 

i«                                                                **                             JOA9A 

«Ss  26 

97  85 
138  35 

! 
99  83 

••^^^ 

Dedging  under  Contract  No.  335— 

83  55 

Tv«cv\A/^Mrkn                                                                                                 ...  ...>  MB  ••«■  ■•■«••  •• 

I  Qspecuon  •••    ....•• ••••••••• ••••••••••••••••• 

8.591  10 

( 

Pier  at  West  Thirty-fifth  Street,  N.  R, 

|a  6a 

Ix^pAlIS  UUUCI    OTCI  Cl«l  y  a  V/t  Ul^l    i^  W«     tuiy  ^  •••     •• •••••• 

Pier  at  West  Thirty-seventh  Street,  N.  R. 

«4l  06 

KepsiliS  unucT  occrciary  s  v/rvicr  1^0.  5/3 j 

*•                             ••                         I0C70 

*"3  07 

87  36 

tu^/w 

Bulkhead  between  West  Thirty -eighth  and  West  Thirty- 
ninth  Streets,  N.  R. 

Dredging    south    of   West   Thirty-ninth  street    under  Contract 
No.  311— 

1 
|9i  as 

Pier  at  West  Thirty-ninth  Street,  N.  R. 
Dredging  under  Contract  No.  311 — 

$21  as 

Bulkhead  between  West  Thirty-ninth  and  West  Fortieth 

Streets,  N.  R. 

Dredffing   north  of  West  Thirty-ninth  street,  under  Contract 
No.  311 — 

^f>*«*ifir*^tion* ... 

lax  as 

* 

Pier  at  West  Fortieth  Street,  N.  R. 

Dredging  under  Contract  No.  304 — 

$7  80 

Bulkhead  foot  West  Forty-first  Street,  N.  R.* 
Repairs  under  Contract  No.  337— 

jSnecifications 

I767 

1 

*  This  work  em'oined.    See  minutes  of  the  Boards  Febnxarv  ia«  tSgt. 
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On  Repairs  Account 


-T  at  West  Forty-sixth  Street,  N.  R. 

er  Secretary's  Order  No.  9750 , 

99«> 

idcr  Contract  No.  304 — 


LtHrns 

ider  Contract  No.  342 — 

atioos.  Secretary's  Order  No.  xoxu6. 

too 

ats 


er  at  West  Forty-seventh  Street,  N.  R. 

der  Secretary's  Order  No.  9994 

ica33 


Pier  at  West  Forty-ninth  Street,  N.  R. 
ider  Secretary's  OWer  No.  10757 


Pier  at  West  Fifty-ftrst  Street,  N.  R. 

1-  made  to  piace  spring  piles  on  south  side.  Secretary's  I 
No  10599 ) 

under  Contract  No.  342 — 

icatJcn*) 


Pier  at  West  Fifty-fifth  Street,  N.  R. 

:dfr  Secretary's  Order  No.  946a 

10087 

*'  10372 

J043S 

**  10705 

der  Contract  No.  325  — 

:ation«k 


jon 

nts   less  $50  for  one  day's  delay  in  completing  woik'.. . 
inder  Contract  No.  275 — 

cations 

under  Engineer's  Order 


Pay-rolls*. 


I18  56 

69  16 


1x843 


14  00 


|20    15 


S19  oo 


^  27 


I167  93     I 

I 

69  60 
8  40     ' 
.1  15     ' 


i                190 

85 

1 

I 

1 

24 

75 

♦3  >5 


$20   CO 


48  oS 


^028  80 


ftJi    54 

267  52 
7  08 


127  50 

8  25     , 

I 
I 

5.494  00     1 


31  87 


Totals. 


$6,702  27 


3a  43 


33  30 


3.»85  15 


/ 


I 1        e.sii  u 


i 


8o 


On  Repairs  Account. 


Pier,  new  87,  N.  R. 
Repatn  under  Engineer's  Order 

Crib-bulkhead  between   West  Seventy-fifth  and  West 

Eightieth  Streets.  N.  R. 

Repairs  under  Secretary's  Order  No.  10814 

Soundings  under  Secretary's  Order  No.  10727 

Crib-bulkhead  foot  of  West  Seventy  seventh  Street,  N.  R. 
Dredging  under  Contracts  No.  300  and  304 — 

« 

Specifications 

Crib-bulkhead  between  West  Seventy -seventh  and  West 
Seventy-eighth  Streets,  N.  R. 

Dredging  under  Contracts  Nos.  300  and  304— 

Specifications 

Crib-bulkhead  foot  of  West  Seventy-eighth  Street,  N.  R. 
Dredging  under  Contracts  Nos.  300  and  304— 

Specifications 

Dredging  under  Contract  No.  358 — 

Specifications,  SecrcUry's  Order  No.  10408 

Inspection 

Payments 

Crib  bulkhead  between  West  Seventy-eighth  and  West 
Seventy -ninth  Streets,  N.  R. 

Dredging  under  Contracts  Nos.  300  and  304 — 

Specifications 

Dredging  under  Contract  No.  358 — 

Specifications,  Secrelary's  Order  No.  10408 

Inspection 

Payments 

Pier  at  West  Seventy-ninth  Street,  N.  R. 
Dredging  under  Contract  Nos.  300  and  304  — 

Specifications 


Pay- ROLLS. 


i3  00 


«8i  4X 
«4  5' 


$7  8« 
8  91 


$30  7a 
29  33 


Biixs. 


Ii7  37 


1*7  37 


#"7  37 


»7  9$ 


487  40 


$«7  37 


»7  85 


733  ao 


<«7  43 


8i 


3  Jer  Contract  No.  358 — 

id'  ins.  Secretary's  Order  No.  10408. 


10a. 


■JtSi, 


ier  Secretary's  Order  No.  10015. 


head   between   West  Seventy-ninth  and  West 
Eightieth  Streets,  N.  R. 

ndcr  Contracts  Nos.  300  and  304 — 


caticns. 


ilkhead  foot  of  West  Eightieth  Street,  N.  R. 
ander  Contracts  Nos.  3C0  and  304 — 


teat  ions. 


Ikbead  foot  of  West  Ninety-sixth  Street,  N.  R. 
nder  Secretary's  Order  No.  9669 

10642 

*•  X0710 

under  Secretary's  Order  No,  10014 


West  One  Hundred  and  Twenty-ninth  Street, 

N.R. 


under  Secretary's  Order  No.  9934. 


PAY-ROLIJi. 


^head  between  West  One  Hundred  and 
nty-ninth  and  West  One  Hundred  and  Thirtieth 
el/,  N.  K. 

und'-r  Secretary's  (^rder  No.  99^4 

i-i'.'r  Secretary's  Order  No.  10383 


Vest   One   Hundred   and  Thirty-fourth  Street, 

N.R. 


i'.r  Secretary '.s  Order  No. 9933. 


I'lr 


't<t  <  >nc  Hundred  and  Fifiy-second  Street,  N.  R, 

d'ZT  Secrt*tar^''s  Order  No.  9935 ' 


10711 


"e-t  Otie  Hundred  and  Fifty-fifth  Street,  N.  R. 
dcr  Secretary's  Order  No.  loiii 


♦"  39 

7  59 


22  25 


<33  20 
21  91 

48  84 


$14  68 


S26  4i     I 
III  41 


Si 2  66 


On  Repairs  Account. 


Bills. 


<»7  85 


575  8^ 
'  94 


«>7  37 


»i7  37 


I43  " 

8  51 

4  37 

6t  80 


S174  00 


$376  80 


$3  96 


*7  42 

3  -^^ 


Totals. 


511  84 


«io  ^»9 


1664  25 


17  37 


»7  37 


231  74 


1 88  68 


524  65 


3  96 


23  36 


22  e,■^ 


82 


On  Repairs  Account. 


Pavement  Repaired — North  River  Water-front. 

Under  Secretary's  Ordar  No.    7x36 

8503 

9302 

9903 

XOO77 

XOO88 

10143 

10143 

10145 

IOI46 

IO:.38 

1026a 

10263 

10627 

10699 

Cleaning  and  repairing  silt  basins  under  Resolution,  June  2,  x886. 
Cleaning  and  repairing  silt  basins  under  Secretary's  Order  No.  9780 

Pier,  new  6,  E.  R. 

Repairs  under  Engineer's  order 

Bulkhead  between  Piers  11  and  12,  E.  R. 
Repairs  under  Secretary's  Order  No.  10585 

10703 

Dredging  under  Conirrct  No.  363 — 

Specifications 

Inspection 

Payments , 

Pier  12,  E.  R.  (w^s/  half). 

Repairs  under  Engineer's  Order 

Repairs  under  Secretary's  Order  No.  9770 

10385 

Dredging  under  Contract  No.  363 — 

Specifications 

Payments 


Pay-rolls. 


%^¥>  55 

403  3 1 

>4  4" 


»39  49 

539  37 

498  67 

838  23 

39  06 

485 

«75  30 

893  09 

8  10 

".394  55 

256  57 

$18  76 

|i7»  72 

7  35 

Bills. 


155  50 

2  50 

«  75 

230   21 
126   31 


49  97 
164  67 

155  84 

»74  67 


95 

4*5  47 

X  85 

48  70 

la  43 


|20  15 
4  xo 


83 


On  Repairs  Account. 


Pier  15,  E.  R. 
aier  Elogiiteer's  Order 


Pier  19,  E,  K.(7Vf St  Aa//.) 
a-dcr  Secretary's  Order,  No.  9771 

io«54 

"        20190 

10426 


tead  between  Piers,  old  36  and  new  29,  £.  R. 

ader  Contract  No.  309 — 

locations 

•ctioa 

I  ander  Secretary's  Order  No.  10621 


Pier,  new  29,  £.  R. 

midcr  Secretary's  Order,  No.  loiai. 

"        10297. 

10540. 

10569. 

10769. 

:>  **        10562. 


head  between  Piers,  new  29  and  old  38,  N.  R. 
under  Secretary's  Order  No.  103 18 


Bulkhead  west  of  Pier,  new  32,  E.  R. 
ind^  Secretary's  Order,  No.  10354. 


Pier,  new  32,  E.  R. 

azl'.r  Secretar>''s  Order  No.   9976... 

10323. 
"  10790. 

Pier,  new  36,  E.  R. 

under  Secretary's  Order  No.  9923. . . . 
:s  under  Enifineer's  Order 


Pay-rolls. 


•4  97 


*«96  73 

U7  41 

4  35 


*«9  74 


$24  90 

125  62 
139  70 

33  26 
263  61 

9  89 


*i9  33 


Sii  4: 


$101  68     I 

»74  53     I 


Bills. 


I 


$16  3t 


|i6  07 
133  68 
692  48 


««3a5 
8  25 

46  55 


$71  |o 
92  70 


171  82 


S66  86  i 

I 

45  73  j 

273  72 


$5  o- 


TOTALS. 


U  97 


1.190  72 


'57  79 


937  2' 


»9  33 


II  4; 


662  57 


21  31 


84 


On  Repairs  Account. 


Pier  43,  E.  R. 
Repairs  under  Secretary's  Order,  No.  10126. 
"  •*  10140. 

X0324. 
"  ••  10387. 

10415. 


(« 


Bulkhead  rear  of  Pier  43,  E.  R. 
Repairs  under  Contract  No.  365 — 

Specifications 

Inspection 

Payments 


Pier  44,  E.  R. 

Repairs  under  Secretary's  Order  No.  10069. 

10388. 

10453. 
10790. 


Bulkhead  between  Piers  47  and  48,  E.  R. 
Fencing  off,  under  Secretary's  Order  Nc.  10751 


Pier  48,  E.  R. 
Repairs  under  Secretary's  Order  No.  9932. 
'•  "  10194. 

•*  "  10293. 

10368. 
10675. 
"  "  10809. 

Dredging  under  Contract  No.  294 — 

Specifications 


Bulkhead  between  Piers  48  and  49,  E.  R. 

Fencing  off,  under  Secretary's  Order  No.  10467 

Repairs  under  Contract  No.  377 — 

Specifications.  Secretary's  Orders  Nos.  10662,  10812.. 


Pay-rolls. 


#33  18 

2ZO  00 

5  58 
480 

75  45 


|66  99 


♦70  36 
251  19 

3  88 
89  01 


$1  50 


3  93 
178  26 

7  36 
96  41 


U4  33 


41  04 


B1LL.S. 


$2  61 

I02    33 


XII  31 


♦62   75 


8zo  00 


|zi8  83 
236  67 

•  •    •  •   a^  •  • 

73  57 


*o  63 

46  72 

I  80 

"44  37 

144  98 
53  80 


S44  »i 


85 


On  Repairs  Account. 


-Slip  between  Piers  51  and  52,  E.  R. 
■aniier  Cootract  No.  330 — 


:)C3it:on5 


.1:  n 


Pier  55.  E.  R. 

L3cer  Contract  No.  313 — 

mirations.  Secretary's  Order  Xo.  8743. 

ic^ng — Payments 

liT^ — Inspection 

Payments 


ilkhead  under  and  west  of  Pier  55,  E.  R. 

iT'Jer  Contract  No.  313 — 

!i-rit:or>.  Secretary's  Order  No.  8743 

zr-nis 

Pier  56,  E.  R.  (wrM  Aa/f.) 
-Ti J rr  Secretary's  Order  No.  1025 1 


10253 

1027S 

r'ulk.hea<i  lietwcen  Piers  56  and  57,  E.  R. 

■id'  r  S«.':rf;tary's  Order  No.  10417 

"  10251 

10278 


Pier  57,  E.  R.  [sou/ A  half.) 
Ik:  secretary's  Order  No.  1033X 

10340 

10251 

10278 


Pier  60,  E.  R. 
r.'ier  secretary's  Order  No.  X0504. 
**  X0791, 


Pay-rolls. 


«24  94 


ilkhead  between  Piers  53  and  54,  E.  R. 
•  uaier  Secretary's  Order  No.  IC3073 


laa  44 


?3  70 

310  88 

8  22 

^^83  98 
3  7'> 

8    22 


5 1 '-'8  41 

33  90 

3  69 

II  48 


5»i  95 
4  60 


$19  €1 


480  00 


%\\o  00 
81  92 

74  50 
5,618  70 


$22    00 

2,500   00 


$553  25 
347  60 


MI   73 


IT-;  20 


$68  94 


466  40 


Totals. 


<5a4  55 


22  44 


5.8S5  xa 


2,S2a  00 


1,223  65 


852  82 


7xa  Sa 


16  55 


86 


On  Repairs  Account. 


PAV-ROLL.S. 

Bnxs. 

T< 

Bulkhead  between  East  and  Tompkins  StreeU,  £.  R. 
Dredging  under  Secretary's  Order  No.  Z0165 

I15  00 

$1x7  60 

Bulkhead  between  Piers  60  and  61,  £.  R. 
Dredging  under  Secretary's  Order  No.  10x65 ... 

1x4  6« 

S"5  ao 

Bulkhead  under  and  north  of  Pier  61,  £.  R. 
Repairs  under  Contract  No.  301 — 

$ao  25 

^nA^ifica  rirMic 

Pier  61,  E.  R. 

RcDvira  tinder  5*ecretarv'fi  Ord«^  No.  To^nj 

1"  95 
«4  53 
47  74 

Soundinirs                     •    **                   10161 

Dredgine                          **                  zoiSi 

I73860 

Pier  62,  E.  R.  {north  half.) 
Repairs  under  Secretary's  Order  No.  10339 , . . . . 

« 

I39  03 

fa3  8o 

Bulkhead  loot  of  East  Fourteenth  Street,  E.  R. 
Dredffins  under  Secretanr's  Order  No.  ooza 

I189  80 

• 

Bulkhead  foot  of  East  Sixteenth  Street,  E.  R. 

RcDairs  under  Secretarv's  Order  No.  o8a) 

|2    25 

•«                                  •«                   lodii 

I19  67 

Bulkhead  at  Department  Yard,  Ea.st  Seventeenth 

Street,  E.  R. 

Repairs  under  Contract  No.  303 — 

Spf^ifications.  t ..............  i 

*93  00 

Bulkhead  between  East  Seventeenth  and  East  Eighteenth 

Streets,  E.  R. 

Reoairs  under  Secretary's  Order  No.  icioc 

$635 
18  67 

Soundinirs  under                  **                     lo^oj. 

Repairs  under  Contract  No.  31c — 

Soecifications.  Secretarv's  Order  No.  oo^a 

186  50 
a  75 

Insoection 

Bulkhead  rear  of  Pier  at  East  Eighteenth  Street,  E.  R. 
Reoairs  under  resolution  of  Tanuarv  90.  1801 

$14568 

Is  00 

87 


On  Repairs  Account. 


Md  foot  East  Twenty-second  Street,  E.  R. 
zder  Secretary's  Order  No.  X0715 

ier  ai  East  Twenty-fifth  Street,  E.  R. 

icT  Secretary's  Order  No.  10x91 

lead  foot  East  Twenty-ninth  Street,  E.  R. 

onder  Secretary's  Ordt-r  No.  10975 

1030a 

ilkhead  foot  East  Thirtieth  Street,  E.  R. 

uxKier  Secretary's  Order  No.  10348 

**  X0407 

*icr  at  East  Thirty -eighth  Street,  E.  R. 

ider  Secretary's  Order  No.  10640 

diead  foot  East  Forty-second  Street,  E.  R. 

ider  Contract  No.  319^ 

tcatioos.  Secretary's  Order  No.  9401 

tion 

ider  Secretary's  Order  No.  10461 

»0349 

.      10406 

10808 

che.id  foot  East  Forty-eighth  Street,  E.  R. 

ier  Secretary's  Order  No.  1019a 

khead  at  East  Fifty-fourth  Street,  E.  R. 

ier  Socretary's  Order  No.  9651 

9939 

isdvr  •*  10350  and  10587 

and   Platform  between  south  side  of  East  Six 
south  side  of  East  Sixty-second  Streets,  E.  R. 

3er  Secretary's  Order  No.  xco86 

X0089 

10316 

10767 

Ml 5  for  repairing  under  Contract  No,  378 


Pay-rolls. 


|66  aS 


«i3X  85 


««7 

39 

»9 

a6 

17  43 

9 

90 

I67  79 


#7  35 

7  43 
14  la 

8  54 


I269 

23 

$19 

•  • 

35 

$g2  ao 

82  aa 

137  49 

6  50 

190  I  a 


Bills. 


Isai 

40 

|ai8 

00 

I389 

60 

l«9 

00 

I31  63 

$89  75 

5  50 


39  00 

iS7   50 

$10  71 
263  17 


$107  23 

67  55 
94  28 

3  79 
10  60 


Totals. 


♦587  68 


349  85 


496  2$ 


35  63 


99  35 


171  69 


326  73 


293  23 


7S1  98 


88 


On  Repairs  Account. 


PAY-R01.1.S. 

Bills. 

To 

Pier  at  East  Sixty-second  Street,  E.  R. 
Reoairs  under  Secrelarv's  Order  No.  10086 

$27  so 



Platform  foot  East  Sixty-fourth  Street,  E.  R. 
FencinGT  off  under  Secretarv's  Order  No.  10621. 

S38  45 

|ai  ox 

•D.-11.I J       l-_i T?        *.      C<     —         A.   .        •      t-il-      _       J      r«__.. 

1 

Bulkhead   between   East  Seventy. eighth  and  East 
Seventy-ninth  Streets,  E.  R. 

Repairs  under  Secretary's  Order  No.  10327 

10535 


Lower  Pier  at  East  Eighty-sixth  Street,  E.  R. 

Repairs  under  Secretary's  Order  No.  10277 

10536 


Upper  Pier  at  East  Eighty-sixth  Street,  E.  R. 

Repairs  under  Secretary's  Order  No.  10367 

X0647 


Slip  between  Piers  at  Eighty-sixth  Street,  E.  R. 
Dredging  under  Secretary's  Orders  Nos.  xo6ii  and  10647 


Bulkhead  foot  East  Ninety-ninth  Street,  E.  R. 
Specifications  tor  repairing 


Bulkhead  at  East  One  Hundred  and  Sixth  Street,  H.  R. 
Repairs  under  Secretary's  Order  No.  10136 


Dredging  under  Secretary's  Orders  Nos.  10046  and  IC072. 


Bulkhead  at  East  One  Hundred  and  Twelfth  Street, 

H.  R. 


Repairs  under  Secretary's  Order  No.  10597. 


Bulkhead  at  East  One  Hundred  and  Seventeenth  Street, 

H.  R. 


Dredging  under  Secretary's  Order  No.  9899. 


Bulkhead   foot  West  One  Hundred   and    Fifty-seventh 

Street,  H.  R. 


Repaii-5  under  Secretary's  Order  No.  10175. 


$96  16 

22    47 


II03 

CO 

• 

24 

7» 

ii9 

31 

I79  56 

22   20 

.    I38   67 
22    30 


$64  88 

I15  12 

• 

l43  10 

I65  80 


<3<5  <5o 


$1    71 
2x8  80 


«X5  95 


$234  00 


$2  85 


89 


On  Repaiis  Account. 


¥or  department  of  Public  Works. 

/'■W-  a^  £*Mxf  Twenty-fourth  Street,  E.  R. 
-dr  Contract  No.  332 — 
v-atioT>.  ><.-cretary 's  Order  No.  9758 

K.  n 

1 1» 

Ksa!  check* 


Pay-rolls. 


Bills. 


I770  08 


Hrr  at  east  etui  0/  High  Bridge,  If.  R. 
rdrr  Secretary's  Order  No.  IC704 


t288  07 


Public  Baths.  I 

:  b<nh*  lor  and  approaches  to  the  public  baths,  remov- 1 
5id  ax>proach»-s  at  close  of  •^a'ion,  and  restoring  the  !  , 
•rmnicrcial   use.  under  Secretary's  Orders    Nos.  , 
I  yxt^,  IC436 J 


zpartmcnt  of  Public  Charities  and  Correction. 

Ficr  at  East  Txventy -sixth  S'.ret i.  E.  R. 
n-ier  contract  No.  323 — 
:.->.:!•  n-.  S-.*cr.-t."ir\-'^  Order  No.  9519 


«443  24 


I-;:-  "^cc^et.l^y■>  Order  No.  9904. 

105:53. 
10613. 


«i7  61 

62  87 


:.'  /■-.If."  Oh^  Hundrtui  and  TuvHtielk  Street,  If.  R. 
.r  ^c^r«.tary*>  Order  No.  10706 


?4''5  35 


DlaxkivelCi  Island. 
Ikhe.d  at  Nurses'  Home,  Secretary's  Order  No.  1C488 

Hart's  Island. 
.\-y^um  Pior,  Secretary's  Order  No.  10489 


5:14  6g 


*42»    '3 


RaKdalCs  I  land. 

-.j'.Uhf..^d.  Secretary's  Order  No.  101 17 

ij  pier  !-ouih  of  Coal  Pier,  Secretary's  Order  No.  10399 
C  :;al  Pi-jr.  Secretary's  Order  No.  10404 

Ward's  Island. 

Coal  Pier,  Secretary's  Order  No.  10405 

w\  Coal  Pier,  Secretary's  Order  No.  10344 


$7«» 

79 

66  60 

272 

06 

«395 

^^3 

IQ 

34 

SI98  50 
I  5a 

14,600  00 
77  46 


5322  83 


$164    TO 


fS3  25     , 

I 

4  63 


«8  43     ! 


S  U  'J  7  2      I 

I 

I 
476   i^. 

1 
^3*^  53 

I 

S52  93 

93 

378  85 

S132   56     • 


Totals. 


Si 5.647  56 


610  90 


607  34 


105  ''^4 


7. '3   ny 


i;0    8; 


790  66 


1,483   '-^ 


547  73 


On  Repairs  Account. 

Pay.bjus. 

Bills. 

T 

For  Fire  Department. 
Dirdgiiw  berth  for  "  The  Ne»  YoAer,"  u  <he  Biuery,  Secre- 

UiTiOiJet  No.  lojif. 

Dredging  berlh  for -rte  Ne- Vork«."  .nheBiitHy,  S«re- 

twyl  Order  Nj.  .0*76 

Repiin  ra  benli  for  the  "Zophw  MiCU,"  *1  WeilThirtenDtli 

680., 

Repunia  birth  for  Ihe  "  Wtlhun  F.K*«iiwyer,"M  Pier  4B. 

,.„ 

i)«-./«/i>r.«W,..A'.«. 
Dredging  imdBrCoiilncl  No.  330- 

119  7. 

*«7J4 

JJOJO 

Dredgiog  undBr  ConttacI  No.  37J— 

IJ  39 

Dump  em  Pitr  al  lf»l  T^lfth  Ur,H,  N.  K. 
Dredging  under  Corn  ran  No.  37*- 

ti9< 

OuK/  BO  Pitr  at  tftsl  NiKtltrnlk  Hrtri,  N.  R. 
Dredging  under  Contrmcl  No.  33<— 

(J6  6' 

47790 

Dumf  n  Pitr  al  Writ  nfrln-miniiA  ilnci,  N.  R. 
Dr«lging  under  Contr«l  No.  3*1- 

Specifiealions,  Sctrenry'i  Order  No.  .ojjj. 

»>i  M 

Dumf  onPltral  W„l  F.>n,..tvmlk  .lrt.t.  N.  R. 
Dredging  -Oder  Coo..=c.  No.  18.- 

»=3«4 

Dumf  f*  Pitm.  E.  R. 
Drtdging  undtr  ConiracI  No.  330— 

..9  7' 

. 

»-6  53 

^7»- 
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On  Repairs  Account. 


% 

Pay-kolls. 

Bills. 

Totals. 

Dum/  on  Pier  44.  B.  R. 

er  Contiact  No.  330— 

.->as 

$19  71 

I 

$1481 

!             17400 

SaoS  sa 

"yump  at  Rojt  Seventeenth  street,  E.  R. 

er  Contract  No.  330— 

icns 

«i9  71 

1      ...     ....      .       ......                         .....     • 

fa7  11 

I. 

56a  80 

€r  Contract  No.  370— 

ions  Secretary's  Order  No. zo66o 

f)  93 

a 

aa  39 

il%  94 

■Jf/  at  East  Tmenfy-seeoml  street,  E  R. 

er  Contract  No.  330— 

ions ...■ ■■•....... 

«i9  71 

3..   ... , 

<35  97 

2.061  00 

1  wt  6J 

"urn/  at  East  Forty-sixth  Street,  E.  R. 

er  Contract  No.  370 — 

ons— ^ccrciarv's  Order  No.  10660 

17  83 

<T  88 

>ump  at  East  Eightieth  Street,  E.  R. 

T  Contract  No.  37C3 — 

■)n< — Secretary  s  Order  No.  10660 

S6  97 

31     13 

•  ^  f  II 1 

, 

•tad  north  of  East  Sixteenth  Street,  E.  R. 

S^cretarv's  Order  No  0761 

. 

I46  40 
8120,603  92 

46  40 

otal 

$27,155    10 

<147.759  22 
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On  Acquired  Wharf  Property  Account. 

ON  ACQUIRED  WHARF  PROPERTY  ACCOUNT. 


For  purchase  of  "  wharf  property,  beginning  at  a  point  on  the 
northerly  line  of  West  Thirty-third  street,  and  thence 
northerly  about  one  hundred  and  one  feet."  in  accordance 
with  resolution  of  the  Board.  October  17.  1889,  confirmed  and 
approved  by  the  Commissioners  of  the  Sinkmg  Fond,  Febru- 
arv  14. 1890  (Voucher  No.  1x339) 

For  wharf  property  between  the  northerly  line  of  West  Twenty 
fifth  street  and  centre  line  of  block  between  West  Twenty-fifth 
and  West  Twenty-sixth  streets,  lying  westerly  o^  Thirteenth 
avenue,  including  the  upland  and  bulkhead  westerly  thereof 
on  the  Hudson  river,  etc.,  etc.,  in  accordance  with  the  judg- 
ment of  the  Supreme  Court,  General  Term,  viz.  : 

i\mount  of  judgment  entered  July  8,  1889 

Interest  to  June  18, 1890,  ix  months  and  to  days  (Voucher 
No.  1 1235) 


For  purchase  of  wharf  property.  "  bounded  on  the  cast  by  the 
westerly  side  or  line  of  Thirteenth  avenue  ;  on  the  north  by 
the  southerly  side  or  line  of  West  Twenty -seventh  street ;  on 
the  west  by  the  North  or  Hudson  river,  and  on  the  south  by 
the  northerly  side  or  line  of  West  Twenty-sixth  street,"  in 
accordance  with  resolution  of  the  Board.  June  18,  xBoc,  con- 
firmed and  approved  by  the  Commissioners  of  the  Sinking 
Fund,  July  24,  1890  (Voucher  No,  X1638; 

Law  Department  charge*  for  examination  of  title,  etc,  (Voucher 
No,  11721) 


For  the  purchase  of  the  northerly  half  of  Pier,  old  23,  North 
river,  and  the  southerly  half  of  Pier,  old  24,  North  river,  with 
the  intervening  bulkhead,  in  accordance  with  resolutions  of 
the  Board,  July  11,  1890,  and  February  12,  x8^i,  confirmed 
and  approved  by  the  Commissioners  of  the  Sinking  Fund. 
March  20.  1891  (Voucher  No,  X1722) 


Law  charges  for  examination  of  title,  etc.  (Voucher  No.  11604), 


Pay-rolls. 


Bills. 


Sxo.ooo  00 


100,831  38 
5.713  76 


1 1 20,000  00 
"4  75 


Total. 


$200,000  00 
125  00 

1436,784  89 


On  General  Expense  Account. 

ON  GENERAL  EXt^ENSE  ACCOUNT. 


Salaries  of  the  Commissioners 

Salary  of  the  Roundsman 

Enginier-in-Chiefs  OJfice. 
Salaries  —Engineer  and  Assistants 

Clerks  and  Assistants 

Draughtsmen 

'*         Searcher  of  Water  Grants 

Stationery 

Supplies  lor  Draughtsmen 

New  office  furniture  and  repairs  to  old 

Postage  stamps 


$10,909  98 
1,300  00 

$26,456  46 
7,664  32 

7.549  96 
x,95o  00     , 


3«  7a 


$1,126    IX 

50X  01 

x6o  50 

60  00 
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On  General  Expense  Account. 


H'rrJk    Yards  and  Offices. 

e  >.[  office  at  Fulton  street.  N.  R 

'  Chambers  street,  N.  R 

Franklin  street,  N.  R 

Laight  street,  N.  R 

West  Thirteenth  street,  N.  R 

West  Fifty-second  street.  N.  R 

t  .^f  yard  at  West  Fifty -seventh  street,  N.  R 


-d.  «iorehou%e».  etc.,  at  West  Fifty-seventh  street, 
<esolution  February  6.  1889; 

ar  shed  at  West  Fifty-seventh  Street  Yard 


:  of  office  at  West  Seventy-fifth  street,  N.  R 

:e  c;  yard  at  F^st  Seventeenth  street,  E.  R 


k  for  yard  at  Elast  Seventeenth  street,  E.  R.  (Resolu-  • 
ly  XI.  1889 ) 

re  of  office  at  East  Twenty-sixth  street,  E.  R 

:«  of  office  at  East  Twenty-eighth  street,  E.  R. . . . 
:t  jf  office  at  East  One  Hundred  and  Second  street,H  R. 

>.-  of  ofltre  a:  F^<t  One  Hundred  and  Tenth  street,  H.  R. 

e  '■•f  oifice  at    East  One  Hundred  and  Twenty-fifth  1 
H   R    ! 

e  I'-'X-k  Masicpfi'  offices 


V.     Dock    Masters*  offices.   Secretary's  Orders  Nos. 

z\  \  I  :  1 6  ? 

»  ■  I)  ».  k    Masters'  offices.  Secretary's  Orders  No*. 
'it  Z07S0 

;  D.  ck  M.i>ter'«>  office,  Secretary's  Order  No.  9888. . . 

'.  *  c-rk  offi:.«_'    kevjiut  Jcn  F':bruary  6,  1889; 

:.ce    on    Luildini;s  and  stores  at  West  Fifiy-sevcnth 
2s^\    V«>'.ichCT  Nil.  11 38 1  

E-rp^nsfs  .-J  Surveying  Fone. 

!:trlis 


.rlcTicnts.  rei>airN  10  implements,  etc. . , 
MaiK'fnuncf  0/  Floating  Property. 

'     .f  tli'iitinj;  property 

-•r-triTitc-nilciit  of  Machinery 

h  ittnn  '* 

:i'y  of  Now  York  " 

k  N  .  I 


i-rrri-- 

-rv:k.. 

N.-.  I 


Pay-rolls. 


1768  87 

5.677  ^ 
360  87 

998  41 

2.087  55 

336  00 

ia,366  36 

15.579  76 
393  80 

79  63 
8.843  17 

a8  23 

34  66 

127  67 

203  00 
i,7c6  56  ; 
314  26 
III  38 
17  60 
236  23 


Bills. 


Tt>r.\LS. 


|23 

96 

'       «3 

1 

25 

1 

'8 

»7 

4  94 

33a 

75 
56 

55a 

^^4 

• 

3.287 

4« 

523 

" 

»4 

53 

709 

aj 

■ 

933  40 

35  9' 

8 

18 

II 

68 

32 

30 

"- 

^9 

i       4'J 

21 

1        ^54 

70 

1       ■''93 

28 

1 

,51 

95 

189 

33 

157 

50 

*55.53'^  07 

51.791 
78 

21 

5833  .x8 

g8.3<'.i 

68  , 

<».5^7  1^ 

1,612 

50  : 

L9   ' 

6.575 

4/70  40 

1.720 

*^ 

I. 541  70 

818 

K-rt) 

'^•^s  ^7 

152 

6S 

fit:;  X^ 

3fi 

94 

17  O', 

46 

7J 

4'''4  4> 

47 » 

67 

-,  ,5 

2.70.?  24 
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be  General  Expense  Account. 


Pile-driver  No.  4. 


6  (Resolution  October  xo,  1889). 


7- 
8. 

9- 
xo. 

XI. 
13. 


Pile-driver  land- ways. 
Deck  Scow  "  B" 


C". 


••  E", 


"  "  H  " 
"  "  K.  " 
••        "L"  

-Jim" 

••  Willie  " 

Diver's  Scow  "  G  " 

Borer  "  Woodcock  " 

Naphtha  engine  launch 

Skiffs,  yawls  and  bateaux 

New  Floating  Plant. 

Tug  "  Pier  " — Specifications — Voucher  No.  11675 

*'  Payments — Contract  No.  366 

Twelve-ton  derrick  on  scow  "  M." — Resolution  April  25,  1889.... 

Pile-driver  No. 4 — Resolution  August  16,  1889 

Pile-driver  No.  12 — Resolution  October  10,  1889 

Four  sets  of  pile-driver  ways 

Deck  scows  "  N,"  "  O  "  and  "  P."— Resolution  May  22,  1890. . . . 

Deck  scow  "  R  " 

Diver's  Scow  "  N  "—Secretary's  Order  No.  9288 

Four  yawls,  15  feet  in  length — Treasurer's  Order  No.  X4612 


Pay-rolls. 


#x6x  99 

993  73 
140  68 

515  3S 

453  99 
863  60 

4844 

485  94 
351  75 

xo6  14 

70  f4 

»4  99 
X36  39 

66  51 

32  95 
370  8x 

39  73 

30   X3 

3  9^ 
2.;  10 

32  70 
»36  37 

94  9* 
775  04 
568  67 
695  62 


455  02 

2.396  59 

xc6  23 

8,444  79 
279  35 


#3038 
X4X  91 

48  80 
40X  58 

68  77 
80X  67 

31  05 
409  76 
473  88 
106  59 

36  65 

»7 
«3  47 
43  98 

3  75 

81  63 

80 

xo  75 

3  96 
XO  96 


38  6x 

34  79 
468  X3 

196  43 
152  55 

1,463  00 

xo,495  13 

783  07 

2,417  86 

3.453  89 
X36  08 

5.438  82 

8894 

3   80 
300  00 
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On  General  Expense  Account. 


j  tcet  in  Inigth — Treasurer's  Order  No.  X5053 

1 J  feet  in  length — ^Treasurer's  Order  No.  15053. . . . 

m's  bouses 

:  at  West  Fifty-seventh  Street  Yard. , 


ImsuraMct. 

ihattan  "  (Voucher  No.  11381) 

City  of  New  York  "  (Voucher  No.  11640), 

a  derrick  No.  1  (Voucher  No.  1 1381) , 

crrick  .Voucher  No.  11381) , 

Surveys. 


1  nvcr. . 
River. . . 
em  rircr 


Rffnaval  of  Obstruction*. 

Dd  bulkheads.  Resolution  January  5,  1888 

y  to  Pier  16  EL  R.,  5>ccretary*s  Order  No.  10755. 


,  E.  R..  Secretary's  Order  No.  10033 

^ds.  East  Sixtieth  to  East  Sixty-second  street,  E.  R.,  \ 

>%  Order  No.  10086 | 

ids.  East  Sixtieth  to  East  Sixty-second  street,  E.  R.,  j 

>'i  Order  No.  10355 ) 

;p  between  Eist  Seventy-sixth  and  East  Seventy-  \ 

itrects,  E.  R \ 

id.  between  East  Seventy-eighth  and  East  S-iventy-  i 

:cts,  E.  R.,  S-*cre!ary's  C)rdcr  No,  10396 \ 

t  E  1st  Eighty-sixth  street,  E.  R.,  Secretary's  Order  I 

;    East    One    Hundred   and    Sixth    street,  H.  R.,) 

■\  Order  No.  10136 \ 

nd.   between   Piers,  new   24  and  new  25,  N.  R., 

'5  Order  No.  10732 

;lc:>  from  face  of  bulkhead,  between  Piers,  new  34 

35,  N.  R.,  .Secretary's  Order  No.  107a ^ 

i.Vs  from  face  of  bulkhead,  between  Piers,  new  37  ) 
3>i,  N.  R..  Secretary's  Orders  Nos.  10451,  10722.. .  J 
tween  Piers,  new  44  and  new  45,  N.  R.,  Secretary's  I 

o.  103'ii ) 

:as>,    from   slip  f  K>t    West    Tenth    street,  N.   R.,  I 

,'s  Order  No  10188 J 

•rd  land,  between  Canal  and  West  Eleventh  streets,  1 

rcrci.-»ry's  Order  No.  10750 ) 

ulkhcad.  between  West  Twenty-fourth  and  West) 

fifth  streets,  N.  R.,  Secretary's  Order  No.  9944 ) 

bulkhead,  between  West  Twenty-fifth  and  West  J 
sixth  streets,  N.  R.,  Secretary's  Order  No.  1027a. . .  ) 

'ier.  new  57,  N.  R 


from  slip  at  West  Forty-fifth  street,  N.  R 

ad,  between  West  Seventy-fifth  and  West  Eightieth! 

M.  R.,  Secret  try's  Order  No.  10813 1 

from  face  of  crib,  between  West  Seventy -sixth  and  i 
{htieth  streets,  N.  R ) 

West  One  Hundred  and  Thirty-eighth  street,  N.  R. 


Pay-rolls. 


$65  08 
160  8c 


#«.a53  59 
969  89 

854  89 


f  a.SSa  88 

13a  63 

6  ^i 
357  05 
198  70 

4  94 
25  14 

249  58 

65  59 
170  16 

301  75 
135  76 
"4  83 

3  75 

651  26 

69  30 

44  60 

55   13 
80  58 

484  35 

29  65 

2  40 


Bills. 


I3OO  03 

65  00 

io6  34 

41  a4 


90  00 

350  00 

45  00 

9  00 


*63  4« 
I  00 


31  46 


17   16 
7  29 


«5  3»    ; 


12    71        I 


Totals. 


f7<5,i36  23 


3.078  37 


5.884  63 
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On  General  Expense  Account. 


Car-fares— [Rf solution,  August  23,  1887 

Of  Engineers  and  Assistants. 

Of  Surveying  Force 

Of  Repairs  Force 

Of  Floating  Property  Force 

Of  Messengers 

Of  Roundsman 


Sundries. 

*'  Obtaining  and  preparing  and  maintaining  an  accurate  record 
of  the  depth  of  water  in  all  slips  and  basins,  and  at  all  piers 
and  bulkheads  within  the  jurisdiction  of  the  Department," 
in  accordance  with  resolution  of  September  19,  18S3 

Examination  and  inspection  of  work  done,  or  to  be  dene,  by 
lessees,  owners  and  others,  under  order  of,  or  permit  from 
the  Board 

Maintenance  of  automatic  tide-gauges 


Establishing  timber  basin  at  West  Seventy-fifth  street,  N.  R., 
Secretary's  Order  No.  9^79 

Maintenance  of  timber  basins  at  West  Thirtieth.  West  Fifty- 
eighth  and  West  Seventy-fifth  streets,  N.  R 

Placing  and  maintaining  siens  on  piers  and  bulkheads  reserved 
for  use  of  the  new  west  Washington  Market.  Secretary's 
Orders  Nos.  icx8t  and  X0674 

Placing  and  maintaining  signs  on  the  oyster  basin  at  West  Tenth 
street,  N.  R.,  Secretary's  Order  No.  10356 

Lotting  and  advertising  old  material  for  sale  at  auction 

Temporary  stand  for  auctioneer  at  pier  "A,"  Secretary's  Order 
No.  9991 

Temporary  stand  for  auctioneer  at  pier  •'  A,"  Secretary's  Order 
No.  10785 

Examination  of  water-front  in  conjunction  with  Health  Depart- 
ment. Secretary's  Order  No.  9582 

Fencing  in,  and  care  of,  wharf  property  between  West  One 
Hundred  and  Forty-fifth  and  West  One  Hundred  and  Forty- 
eighth  streets,  N.  R.,  Secretary's  Orders  Nos.  991 1  and 
10542 

Preventing  unauthorized  dumping  foot  West  Eleventh  street, 
N.  R.,  Sficretary's  Order  No,  10421 

Preventing  erection  of  unauthorized  structures  foot  of  West 
Seventy-seventh  street,  N.  R 

Making  a  survey  at  High  Bridge  for  Corporation  Counsel, 
Secretary's  Order  No.  10712 

Preparing  information  for  Corporation  Counsel  relative  to  the 
reclaimed  land  north  of  West  Fifty-fifth  street,  N.  R.,  Secre- 
tary's Order  No.  10754 

Repairing  Brown  &  Fleming's  Scow  No.  16,  injured  by  collision 
with  Department  tug  "  Manhattan,"  Secretary's  Order 
No.  10790 

Repairing  canal  boat  "  Rose  Dillon,"  injured  by  collision  with 
Department  tug  "  Manhattan  " 

Expenses  of  Contract  No.  324  (No  award) 


I 


Telephones 


Whisperphoncs 

New  towels,  and  washing  towels. 

Total 


Pav-roi-ls. 


$2,294  25 

4.3«o  39 
263  78 

447  a8 
5,047  80 

33  87 

x6  50 

343  X9 

21  23 
29  41 

896  21 

229  60 
16  63 
3488 

168  55 

26  13 
2  80 


BlI-LS. 


16  48 


53  34 


Si 68.803  84 


140  25 

1,628  44 

8  00 

120  67 

$54.>73  47 


I766  84 

663  68 

«73 

40 

187 

«S 

57 

as 

'32 

as 

6 

00 

345 

39 

207 

05  ' 

1 

X 

35  \ 

2 

08 

88 

90 

ax 

12 

1 

30  05  1 

t 

1 

7  63 
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On  Miscellaneuus  Account. 


ON    MISCELLANEOUS    ACCOUNT. 


Pay-rolls. 

Bn.15. 

Totals. 

rpartnient  of  Public  Parks,  at  foot  of  West  One 
ind   Fifty -fifth  street.  H.  R.    (Secretary's  Order 

I194  67 

15786 

$25*  53 

-.Tiring:  crib-logs  allowed  lo  drift  from   Pier,  new  1 
by  the  Atlantic  Dredging  Co ) 

$9  15 

•lumns  under  water,  at  the  expense  of  the  con- ) 
r  extending  Pier,  new  46,  N.  R.  (Contract  N0.359).  J 

tff  at  C*itv  Pa vmaster's  sftrvice    27<  hours ........... 

|ai2  39 

|6o  93 

11,694  00 

195  00 

a  35 

273  aa 

itv  Pavmajiter's  service,  ^o  hours 

1,889  00 

I409   31 

la.007  79 

$2,417  00 

On  Annual  Expense  Account. 
ON  ANNUAL    EXPENSE    ACCOUNT. 


Pay-rolls. 


Office  of  the  Board. 

Sala  rieg. 

A'  sislant'i 

No.  9   

>•  Clerk 

lerk 

;hc   1  rcasurer's  Clerk 

Crn.  ral  Care  of  OJices. 

Offire  Furniture. 

e,  repairs  to  furniture 

oucher  No.  1 1693 


I6.34I 

64 

7.7" 

45 

1.435 

OD 

22,655 

97 

1,500 

00 

2,000 

00 

754 

59 

2,265 

18 

1,600  28 

$1,836 

50 

1.796  56 

1 30  39 


$220  32 


Totals. 


846.474  43 


'                S266  74 

54a  89 

484  73 

4.9^7  ^^* 

1 

%^2  28 

27  50 

1 

130  17 
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On  Annual  Expense  Account. 


Stationery  and  Printing. 
Blank  books  and  miscellaneous  stationery. . . ! . 

Type- writing  machine 

Printing  "  Minutes  of  the  Board  " 

Printing  and  binding  "  Annual  Reports  " 

Printing  copies  of  Assembly  Bill  No.  141 

Advert  is  'ng. 

Sale  of  Leases 

Sale  of  Dumping  Privili^es 

Sundries. 

Legislative  documents 

Newspapers 

Postage  stamps 

Atlas 

Telegrams 

Total 


Pay-rolls. 


Bills. 


<49.9i7  56 


#1,815  64 

105  03 

1.389    60 

1.508   54 

12   85 


♦85  95 

19   00 


I30  uo 

49  23 

95  00 

25  00 

20 


S6  743  47 


In  Suspense. 

LN  SUSPENSE. 

Expenses  of  Contract  No.  430  (for  furnishing  granite) 

Expenses  of  Contract  No.  259  (for  furnishing  pine  timber) 

Expenses  of  Contran  No.  268  (for  furnishing  granite) 

Expenses  of  Contract  No.  397  ^for  furniihin^  pine) 

Expenses  of  Contract  No.  998  (for  furnishing  granite) 

Expenses  of  Contract  No.  316  (for  furnishing  granite) 

Expenses  of  Contract  No.  322  (for  furnishing  piles) 

Elxpenses  of  Con'ract  No.  338  (for  furnishing  granite) 

Expenses  of  Contract  No.  357  (for  furnishing  granite) 

Expenses  of  Contract  No.  367  (for  furnishing  pine  timber) 

Expenses  of  Treasurer's  Order  No.  12336  (for  furnishing  pine) 

Expenses  of  Treasurer's  Order  No.  I25z3  (for  furnishing  pile^; 

Expenses  of  Treisurer's  Order  No.  13090  (for  furnishing  piles) 

Expenses  of  Treasurer's  O.-der  No.  13960  (for  furnishing  pine) 

Elxpenses  of  Treasurer's  Order  No.  142 19  (for  furnishing  piles) 

Expenses  of  Treasurer's  Order  No.  14257  (for  furnishing  granite). . . . 

Elxpenses  of  Treasurer's  Ord;r  No.  14688  (for  furnishing  piles) 

Expenses  of  Treasurer's  Order  No.  14987  (for  furnishing  spruce) 

Exi>enses  of  Treasurer's  Order  No.  15068  (for  furnishing  piles) 

Expenses  of  Treasurer's  Order  No.  15193  (for  furnishing  cement) ... 
Account — Fabrication  of  78  concrete  b.-xse  blocks,  Nos.  44a  to  121a. . , 
Ac  ;ount — Fabrication  of  58  concrete  base  blocks.  Nos.  574  to  631. . . . 

Toul 
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Summary* 
SUMMARY. 

:>  b«  accounted  ior  : 

tterul,  supplies  and  tools  OB  hand  May  i.  1890 $85,853  19 

en»c.  May  i,  1890 43.794  35 

— . 1139,646  54 

Is  audited  during  year  ending  April  30,  1891 $544,899  99 

diims  aM-Jited  during  year  ending  April  30,  1891 1,436,951  85 

1,971,844  84 

Tv-:al 12,101,491  38 

\cc'.KiDted  for  as  follows,  viz.: 

a*ruc-  i  -»n  Acct>unt — New  Plan — Permanent  Work I>t059i59^  95 

Batructi on  Account — New  Plan — Temporary  Work iia  50 

Bstructio.n  Account — Not  New  Plan 128,63751 

• |i.i«8,346  96 

ifaiTs  Ace jxmt t47f759  3^ 

:qaired  Wharf  Property  Accotmt 436,784  89 

iaeral  Expense  Account 222,977  31 

BceUaoeous  Account 3i4t7  00 

wul  Expense  Account 56,661  03 

S>«se l»3.o54  43 

uterial.  supplies  and  tools  on  hand  April  30.  1891 33>490  54 

46.544  97 

Total ; $2,101,491  38 

JAMES  WEIR,  Apportionment  Clerk. 
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R.EFOKLT 


OF  THE 


Engineer-in-Chief 
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Dlpaatment  ok  I>ocks — Pier  A,  Foot  of  Battery  Place,  North  River,  j 

Office  of  the  ENGi>iKER-iN-CHiEF, 

New  York,  May  i,  1891.         \ 

Ic-  B^arJ  of  Decks: 

jENTLEMEN — I  have  the  honor  to  submit  the  following  report  of  the  work  under  my  charge 
upenision  during  the  year  ending  April  30,  1891. 

NORTH   RIVER  WORK   I'NDER    **  NEW   PLAN." 

Bgifrry  Stci^H —  KmbTzdng  the  boat  landing.  Pier  "A,"  Pier,  new  i.  North  river,  and 
It  eighty  feet  of  bulkhead  north  of  Pier,  new  i. 

Sondn*  repairs  have  been  made  from  time  to  time  at  Pier  **  A/' 

liesf  lyashingion  \farktt  5>r^/47M— Extending  from  about  the  middle  of  Pier,  old  23,  at  the 
«' Vesey  street.  North  river,  to  about  the  middle  of  the  foot  of  I>ey  street,  a  distance  of  al«out 

feet. 

ph  of  piling  for  the  year 196.89  feet ;  to  tlate,  196.89  feet. 

base  blocks  for  the  year 193-67    '*  "  193-67    *' 

•*E"  course  of  granite  for  the  year 95.84    **  "  95.84    " 

ralcnt  length  of  completed  wall  for  the  year I49-4I     "  "  '95-42    ** 

!1]c  iredging  having  been  completed  for  about  200  feet  of  this  section,  the  wall  has  h<en 
or  about  that  distance. 

ier,  oM  21,  has  been  removed  and  the  building  of  Pier,  new  14,  has  l>een  begun  under 
u:  No.  360,  and  is  well  advanced.  This  pier  will  lie  721  feet  7  inches  long  by  75  feet  wide, 
;  si:rtacc  will  be  nearly  1*4  acres.  As  soon  as  it  is  completed  and  in  use.  Pier,  old  20, 
j  Sulkhead  and  filling  north  of  it  will  be  removed  and  the  wall  exlende«l  southerly  from  its 
:  :err.perar>'  end  just  above  Fulton  street. 

j^thrrs  Street  .S>r//<7n— Extending  from  the  north  side  of  Pier,  old  29,  to  91. 70  feet  north 
nTth  side  of  Pier,  new  21,  a  distance  of  651.70  feet. 

;  ■  >t  piling  to  date 607 .  50  feet. 

base  blocks  to  date 603 . 42 

*•  E  "  course  of  granite  to  date 569.64 

:.cnt  length  of  wall  to  date 589. 40 

r.i-  section  haN-ing  been  virtually  completed  last  year  by  paving  the  new-made  land,  has 
:!  in^   <Ione  upm  it  during  the  year. 

rjnkJin  Street  Section — This  section  has  been  enlarged  by  unanimous  resolution  of  the  li^^ardt 
Xovemt^r  13,  1S90,  and  now  extends  from  25   feet  southerly  of  Harrison  street  to  a  fK>in, 
av  between  Franklin  and  North  Moore  streets,  a  distance  of  aLoul  414  feet. 

h  of  piling  for  the  year '65.93  I'eet  ;  to  date,  277.60  feet. 

lo--^  blocks  for  the  year    ioS.60    **  **  221.27    ** 

•' E '*  course  of  granite  for  the  year 00.00    '*  **  93-52 

\\tv\X  length  of  coniplete<i  wall  for  the  year J^3-4'J    **  "  '90-72 


• . 
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The  work  of  building  the  wall  has  made  good  progress  since  the  order  of  the  Bow 
November  last. 

Pier,  new  23,  North  river — This  Pier  is  being  built  by  the  force  of  the  Department  under 
unanimous  resolution  of  the  Board,  passed  on  January  8,  1 891,  and  good  progress  has  been  m 
though  some  delay  has  occurred  owing  to  difficulty  of  getting  timber. 

North  Moore  Street  Section — Extending  from  a  point  21  feet  south  of  the  south  side  of  I 
new  26,  North  river,  to  a  p>oint  half  way  between  North  Moore  and  Franklin  streets,  a  dislM 
about  340  feet. 

Length  of  dredging  to  date 340.00  1 

piling  to  date 340.00 

base  blocks  to  date , .  340.OO 

**  E  "  course  of  granite  to  date 340.OO 

Equivalent  length  of  completed  wall  to  dale 340.00 

This  section  having  been  virtually  completed,  except  pavement,  but  little  has  been  done 
year  except  to  maintain  approaches  to  piers  receiving  some  filling.     It  is  proposed  to  pave  poi 
of  the  newly  made  land  during  this  summer. 

Pier,  new  26,  North  River— Examination  of  the  bottom  has  l^een  made  with  a  view  of  extt 
ing  this  pier  to  the  new  pierhead  line  of  1890. 

Beach  Street  Section — Extending  from  21  teet  south  of  the  south  side  of  Pier,  new  26,  li 
feet  north  of  the  north  side  of  Pier,  new  26,  a  distance  of  196  feet. 

Length  of  base  blocks  to  date 196.00 1 

»*  E  '*  course  of  granite  to  dale 196.OO 

Equivalent  length  of  completed  wall  to  date 196.00 

This  section,  like  that  at  North  Moore  street,  was  completed  last  year,  except  paving,  and 
proposed  to  pave  a  portion  of  it  durmg  the  coming  summer. 

Lai^ht  S'.reet  Section  —Extending  from  95  feet  north  of  the  north  sid;  of  Pier,  new  26,  Nc 
river,  to  tlie  northerly  side  of  Ve«try  street,  a  distance  of  alxjut  600  feet. 

Length  of  i>ilin^  for  the  year 7I«56  feet];  to  date,  597.12  f 

base  blocks  lor  the  year  1 17.67    "  "         595*44 

"  E  "  course  of  granite  for  the  year 128.22    "  **         5^1-39 

Equivalent  lcni];th  of  completed  wall  for  the  year 120.04    '*  *'  595*9^ 

This  work  and  that  on  Beach  Street  Section  and  North  Moore  Street  Section  and  the  Fran] 
Street  Section,  when  done,  will  make  a  continuous  stretch  of  bulkhead  or  river  wall  from  the  soi 
erly  line  of  Pier,  new  23,  to  the  northerly  side  of  Pier,  new  29,  a  distance  of  1,430  feet. 

This  section  is  now  completed,  except  pavement,  which   can  be  done  as  soon  as  the  fill 

behind  the  bulkhead  or  river  wall  is  sufHcienlly  settled. 

Pier,  new  29,  North  river — This  pier,  which  is  535  feet  long  and  80  feet  wide,  has  been  d 
pleted  and  a  <\\c(\  built  upon  it  by  the  lessee,  the  Pennsylvania  Railroad  Company. 


Sections  North  of  Canal  Street. 

The  sections  north  of  Canal  street,  on  which  the  bulkhead  or  river  wall  has  been  comple 
are  as  follows  : 
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■ectioo. 


>cction, 


rt  ^^ectlcm 

eet  Section ...... 

tt  SectkMi 

m  Stretrt  Section. 

rt  Section 

cm  Street  Section . 


Section. 


i  Sect  ion  .... 
itrcet  Section. 

tiJ 


Lbncth  of  "E" 
OR  Top  Coursk 

OF  Granite 
TNDBR  Coping. 

Equivalent 

Lk.ncih 

of  compleikd 

Wali- 

334-95 

373-89 

139.9a 

139.93 

406.74 

406.74 

149.41 

148. 41 

1x4.49 

114.49 

152.91 

153.91 

109.89 

'          I  9.89 

tea  51 

loa.51 

5O1.45 

561. 46 

»5i-33 

151.33 

1,095.33 

1,111.31 

3.317-83 

3.373-  06 

section*  embrace  Piers,  new  34,  to  new  47,  inclusive  of  both. 

«.  have  \)ecn  made  to  the  pavement  where  carried  down  by  the  settlement  of  the  new- 
upon  which  it  rests,  and  to  backing-logs,  etc.     Several  additional  silt  I>asins  have  l)een 

iw  37,  North  river — Test  piles   have  been  driven  preparatory  to  extending  this  pier  to 

rhea<l  line  of  1890. 

tw  42,  North  river— The  work  of  extending  this  pier  to   the  new  i)ierhead  line  of    1890 

gun  by  the  force  of  the  Department. 

?w  45,  North  river— This  pier  has  been  extended  to  the  new  pierhead  line  of  1890  and  a 

lilt  upon  it  by  the  lessees. 

:\v  46,  North  river — This  pier  and  the  shed  upon   it  have    l)een  thoroughly    repaired, 

'  extender!  to  the  new  pierhead  line  of  1890,  and  an   extension  of   the  shed  built  upon 

n  of  the  pier.     The  extension  of  the  shed  was  done  by  the  lessees,  and    the  remainder 

I'V  Joseph  Walsh,  under  Contract  No.  359. 

^iL'tnty-third  Street  Section^  South  End — Extending  from  lo  feet  south  of  the  nortlierly 
!  Twenty-third  street  to  43.27  feet  north  of  Pier,  new  57,  a  distance  of  1,238.2  feel. 

nling  for  the  year cx).oo  feet  ;  to  date  96S.00  feet 

>a-o  blocks  for  the  year co.oo    "  "     878.24    *• 

•  K  '*  course  of  granite  tor  the  year 00.00    "  "     787.53     *' 

v^ping  for  the   year,  set  dry 205.00    "  "     410. 19    " 

te  e<iuivalent  length  of  completed  wall  for  the  year.  ..  .    1132    '<  ''     926.32     " 

•  )iii=iition  by  the  City  of  the  [iroperty  west  of  Thirteenth  avenue,  between  Twcnty-siMh 
y-^eventh  streets  has  enabled  the  Department    logo   on  with  the  work  ol    the  wall  «'ii 

aixl  till  in  behind  it  at  that  place.      The  gap  still  remains    between    Twenly-hfth  an  1 
th  -ireets,  because  of  the  injunction  and  inability  of   the  ( -ity  to   ac(|uiie    the   prtj]>crty 
iiieenih  avenue  and  between  the  middle  of  the  block  between   Twent) -fifth  and  Twenty 
>,  and  Twenty-sixth  street. 

icw  57,  North  river — This  pier  has  had  a  new    deck  jnii  upon  it,  and  has  licen  otherwise 
'  H.  S.  Cronin,  under  Contract  No.  341. 
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IVgst  Twenty 'third  Street  Section^  North  End — Extending  from  43.27  feet  north  c 
S7,  to  the  northerly  h'ne  of  West  Thirtieth  street,  a  distance  of  615.42  feet. 

Length  of  piling  for  the  year  1 15,42  feet  ;  to  date, 

*'         base  blocks  for  the  year 143.62    *'  *' 

"         **  E '*  course  ot  granite  tor  the  year I73'30    "  ** 

Approximate  equivalent  length  of  cxjmpleted  wall  for  the  year.      98.40    "  *' 

The  acquisition  of  the  property  between  Twenty-sixth  and  Twenty-seventh  streets  d 
injunction  which  has  caused  a  gap  to  be  left  in  the  wall  for  several  years  past.  This  g 
been  filled  in  and  the  wall  made  continuous  on  this  section  above  West  Twenty-sixth  st 

Pier,  new  58,  North  river — This  pier,  which  is  512  feet  long  and  60  feet  wide,  ha 
by  J.  W.  Flaherty  under  Contract  No.  350. 

West  Thirty.first  Street  Section — Extending  from  the  northerly  side  of  West  Thi 
to  the  northerly  side  of  West  Thirty-first  street,  a  distance  of  257.5  feet. 

The  wall  on  this  section  was  completed  in  1887,  except  the  coping,  and  bui  liii 
done  upon  it  since  then,  except  the  setting  of  177.5  feet  of  coping  (set  dry)  and  temp 
ment  laid  by  lessees. 

West   Thirty-second  Street  Section — Extending  from  the  northerly  side  of  West 
street  to  the  northerly  side  of  West  Thirty-third  street,  a  distance  of  515  feet. 

length  of  dredging  for  the  year 00.00  feet  ;  to  date, 

**         piling  for  the  year 00.00    "  *' 

"         base  blocks  for  the  year 00.00    "  *' 

"         "  E  **  course  of  granite  for  the  year I77-50    *'  " 

Approximate  equivalent  length  of  completed  wall  for  the  year..       2.59    "  *' 

The  work  on  the  wall  at  this  section  was  completed  for  the  time  being  last  year,  ai 
has  been  done  except  setting  **  E  **  course  deferred  to  wait  for  settlement,  and  tempo 
by  lessees. 

West  Thirty-third  Street  Section — Extending  from  the  northerly  side  of  West 
street,  about  98.75  feet  northerly  therefrom. 

This  section  is  upon  property  recently  acquired  by  the  Department,  and  dredging 
upon  it  on  April  10,  1890,  and  the  wall  has  been  completed  for  the  length  of  the  sec 
I)resent. 
I^ength  of  piling  for  the  year "    98.82  feet ;  to  date, 

'*         base  blocks  for  the  year 98.67    **  " 

K  ly »'  course  of  granite  for  the  year 75.67    " 

"        coping  for  the  year 00.00    *' 

Approximate  equivalent  length  of  completed  wall  for  the  year. . . .     74.73    **  '.* 

The  New  York  Central  and  Hudson  River  Railroad  Company  has  built  a  landing 
cars  from  floats  on  the  northerly  side  of  the  Pier  at  the  foot  of  West  Thirty-third  si 
permit  of  the  Board,  which  forms  an  extension  of  the  Pier  at  the  foot  of  said  street. 

From  West  Thirty-seventh  street  to  West  Thirty-eighth  street  (under  resolutions  of 
j^assed  June  6  and  October  24,  1889)  —The  Pennsylvania  Railroad  Company  has  built 
or  river  wall,  upon  the  same  general  plan  as  that  of  the  Department's  wall  for  such  j 
West  Thirty-seventh  to  West  Thirty-eighth  street,  upon  property  owned  by  them. 

West  Forty-tifih  street,  North  river — A  new  pier,  500  feet  long  and  60  feet  wide,  ' 
porary  approach  thereto,  has  been  built  at  the  foot  of  West  Forty-fifth  street  by  J.  \> 
under  Contract  No.  327. 

West  Forty-ninth  street,  North  river — A  new  pier,  504  feet  long  and  60  feet  wide,  ^ 
porary  approach  thereto,  has  l^en  built  at  the  foot  of  West  Forty-ninth  street  by  B. 
under  Contract  No.  340. 
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'Second  Street  Section,  South  End — Extending  from  83  feet  lo  inches  southerly  of 
Ic  of  West  Fiftieth  street  northerly  to  a  point  south  of  West  Fifty-fifth  street,  not 

png  for  the  year 0.00  feet  ;  to  date,  404.66  feet. 

vte  (in  bags)  foundation  for  the  year 0.00   "  "       335-oo    ** 

Mocks  for  the  year 0.00   **  '*       404.05     " 

'  course  of  granite  for  the  year 0.00  **  *'       40405     ** 

th  of  completed  wall  for  the  year 1.09   "  **      406.53    " 

i»i  the  small  distance  of  the  rock  lK>ttoni  of  the  river  l)elo\v  mean  low-water  mark 
Ihere  is  no  pile  foundation  for  the  bulkhead  or  river  wall,  but  it  will  consist  of  con- 
iry  from  the  rock  bottom  to  the  top. 

ting  this  wall,  the  bottom  was  first  cleaned  of  mud,  etc.,  as  well  as  was  practicable 
hich,  however,  does  not  remove  the  material  which  lies  in  holes  and  pockets  in  the 
K:k  ;  the  mud  and  rubbish  that  lay  in  these  holes  and  pockets  were  then  removed 
imp,  which  would  pass  bricks,  small  stones,  etc.,  until  the  whole  surface  of  the 
s  clean.  Concrete  in  bags  of  4  bushels  capacity  and  about  3  feet  6  inches  long,  8- 
L  2  feet  wide,  when  filled,  was  then  placed  upon  the  bottom  and  the  bags  so  placed 
ler  as  to  form  a  seat  or  resting  place  to  receive  the  base  blocks  ;  the  top  of  the  bags 
I  irregular,  a  layer  of  fine  concrete  made  of  l)^  volumes  of  cement,  2  of  sand  and 
vel  or  pebbles,  not  larger  than  I  inch  in  their  greatest  dimensions,  in  order  to  make 

to  receive  the  bottom  of  the  base  blocks.  The  base  blocks  were  then  set  in  place 
and  the  leveling-off  layer  of  fine  concrete,  and  the  granite  and  concrete  backing 
top  of  the  base  blocks.     Each  base  block  made  6  feet  in  length  of  the  foundation 

»n  this  section  has  l)een  completed  and  is  in  use  from  a  point  83  feet  10  inches  south 

h  street  to  the  northerly  side  of  West  Fifty. first  street. 

?st  Kiftieth  street — .\  new  pier  at  the  foot  of  West  Fiftieth  street,  500  feet  long  an<l  60 

l^ej^un  in  Novenil)er,  1889,  by  Barth  S.  Cronin,  contractor,  under  Contract  No.  314, 

in  June  last. 
-"^T  Fifty -second  street— A  new  pier,  504  feet  long  an<l  60  feet  wide,  with  temporary 

to,  has  l>een  built  by  P.  S.  Ross  under  Contract  No.  344. 

\  -st'con  i  Street  Section^  Xorl/t  End — Extending  from  the  northerly  end  of  Wc*>t 
treet  Section,  south  end  (the  boundary  jxjint  is  not  yet  dclcrmined),  to  the  northerly 
ilty-fifth  street. 

ot  the  bulkheari  or  river  wall  was  begun  at  the  foot  of   West   Fifty-fourth  street  on 
^87,  hut  was  stopped  by  injunction  of  United  States  Circuit  Court   on   December  3. 
Wallace  and  David  Wallace,  plaintirt's. 

oil  extreme  northerly  end  of  this  section   was   begun   in   buildini;   the   We>t   Fiity- 
Section,  southerly  from  West  Fifty-eighth  street,  but  wa^  stopped  by  injunction   uf 
Circuit  Court  on  March  30,  1S91,  Ruth  A.  Wallace  and  David  Wallace,  plaintiffs. 

f%-3.^ettt/i  Street  Section — Kxtending  from  the" northerly  side  of  Wot  Fifty-filth  street 

ly  side  of  West  Fifty-eighth  street,  a  distance  of  762  teet  6  inches. 

iging  for  the  year o.co  teet  ;  to  date.  762.50  teet. 

ng  for  the  year 71.21    *'  *'  762.50    ** 

?  blocks  for  the  year 1S1.04    "  '*  737.46    " 

,"  course  of  granite  for  the  year 183.35    '*  ''  617.80    ** 

it;tb  of  completed  wall  for  the  year    173.06   '*  "  717.00    '* 

at  this  section  is  nearly  completed  and  can  be  fniished  in  a  few  weeks  after  removal 
ion  last  above  mentioned,  whicli  has  stopj)e«l  tlie  build iii'^  of  the  southerly  end  of 
lis  'section  as  well  as  the  northerly  en<l  of  the  West  l'ifiy--ei  »'nd  Street  Section. 
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The  Dei)artment  Yard  has  been  moved  from  the  old  piei  at  foot  of  West  Fifty-sc\'cnlk 
and  is  now  established  on  the  new  pier  at  West  Fifty-seventh  street  and  on  the  bulkhead  U 
West  Fifty-seventh  street  and  West  Fifty-eighth  street,  where  it  is  well  situated  and  the  i|| 
the  Department  very  successfully  carried  on.  \ 

Pier  at  West  Fifty-sixth  street,  North  river — A  new  pier  at  foot  of  West  Fifty-sixth  stnj 
feet  lon^  and  60  feet  wide,  has  been  built  by  the  force  of  the  Department. 


Work  ok  Construction  undkr  **  New  Plan.*' 

east  river. 

Pier  at  East  Eighteenth  street,  East  river — A  new  pier  to  be  60  feet  wide  and  534  feel 
■with  temporary  approach  thereto,  has  been  begun  by  the  force  of  the  Department  under  onn 
resolution  of  the  Uoard,  passed  January  29,  1891. 

1 

East  Twenty -fourth  Street  Section — Extending  from  the  southerly  side  of  East  Twenty4 
street  to  the  centre  line  of  East  Twenty-fifth  street,  a  distance  of  245  feet,  under  unanimous  n 
tion  ot  the  Board,  passed  April  25,  1889. 

Leni^th  of  piling  for  the  year 234.0    feet  ;  to  date  234^ 

*'       base  blocks  for  the  year '53-72     **  '*      153*7!' 

*'        **  E  *'  course  of  granite  for  the  year 71.79     "  '*        71.]^ 

Equivalent  length  of  completed  wall  for  the  year 15^*79     **  "       ^^'Jl 

The  work  of  building  the  wall  on  this  section  has  progressed  satisfactorily  and  it  is  aboi 
done. 

Pier  at  Yja&l  Twenty-fourth  street — This  pier,  which  is  used  almost  exclusively  by  the  \k 
ment  of  Public  Works,  has  been  thoroughly  repaired  by  John  Gillies  under  Contract  No.  3J 


Beiiet'ue  5>r//V>« —Extending  from  the  northerly  side  of  East  Twenty-sixth  street  to  the  I 
erly  side  of  East  Twenty -eighth  street,  a  distance  of  545  feet,  under  unanimous  resolutton  < 
Board,  passed  April  25,  1889. 

Length  of  piling  for  the  >ear 324.81  feet ;  to  date,  519.81 

base  blocks  for  the  year 388.06    "  "         446.9I 

*♦  E  "  course  of  j^ranile  for  the  year 235.00    *'  *'         235.O! 

Equivalent  length  of  completed  wall  for  the  year 299.67    "  "         394«7l 

Very  gf»od  progress  has  been  made  on  this  section,  and  much  of  the  filling  has  been; 
behmd  the  wall.     The  whole  section  will  probably  be  finished  this  summer. 

New  Pier  at  foot  of  East  Twenty-eii^hth  street  (under  Contract  No.  312)— A  new  pier  has 
built  by  liarth  S.  Cronin,  contractor.  This  pier  is  60  feet  wide  and  499  feel  6  inches  long 
southerly  side,  and  519  feet  10  inches  long  on  its  northerly  side. 

East  Xttiety-fourtli  Street  Section  —Extending  from  the  southerly  side  of  East  Ninety- 
street  to  the  northerly  side  ot  Ea'^t  NiiieXy-fifth  street,  a  distance  of  373.08  feet. 

Length  of  piling  for  the  year 88.60  feet ;  to  date,  248. 1 

ij.ise  i)locks  for  the  year 00.00    **            **  146.4 

*•  K  "  course  of  granite  for  the  year 40.58    **            "  104.9 

E(juivalent  length  of  conipleied  wall  tor  the  year 125.27    *'            **  '  239.4 

The  work  of  the  wall  building  has  progressed  satisfactorily  on  this  section,  which  is  sma 
somewhat  crainjied  tor  room. 

Pier  at  East  Ninety-tifth  street,  East  river-  A  new  pier  176  feet  long  on  northerly  side  ai 
feet  long  on  southerly  side  and  60  feet  wide  has  been  built  at  the  foot   of   East  Ninety-fifth 
by  G.  H.  Scribner,  Jr.,  under  Contract  No.  333. 
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Work  ok  Construction  not  Under  "New  Plan." 

north  river. 

Pier  II,  North  River — Under  ]>ermit  of  the  Board  an  extension  to  this  pier  of  about  7I 
length,  begun  last  year  by  the  lessees,  has  been  completed,  and  a  shed  built  upon  it. 

Cribwo.k  bulkhead,  from  West  Eightieth  street  to  centre  line  of  West  Eighty-first 
A  cribwork  l)alkhea(l  has  l)een  begun  and  is  in  progress  an  these  premises  under  permit  tc 
of  water  grant. 

Cribwork  bulkhead  from  centre  line  of  West  Ninety-seventh  street  to  centre  line  of  tl 
bstwcen  West  Ninety- seventh  and  West  Ninety-eighth  streets— A  cribwork  bulkhead  wn 
and  is  in  progress  on  these  premises  ur^der  permit  to  owners  of  water  grant. 

Fire  on  the  water  front  Jrom  West  Fifty -ninth  to  West  Sixty  fourth  street^  N,  R, 

The  following  named  piers,  damaged  or  partly  destroyed  by  the  fire  of  April  I9,  l8j 
been  repaired  or  rebuilt  by  the  New  York  Central  and  Hudson  River  Railroad  Company: 
Pier  at  West  Fifty-ninth  street. 
Bulkhead  and  platform  at  West  Fifty  ninth  street. 
Pier  at  West  Sixty-third  street  and  shed  upon  it. 
Shed  on  pier  at  West  Sixty-fourth  street. 

EAST   RIVER. 

Pier,  old  38,  East  river — A  shed  has  been  built  on  platfo.*-m  westerly  of  Pier,  old  1 
liver,  by  lessees  of  the  pier. 

Pier,  old  45,  East  river — An  iron  shed  has  l:)een  built  upon  this  pier  by  its  owners. 

HARLEM   RIVER. 

Crib-bulkhead  from  East  One  Hundred  and  Thirty-eighth  to  north  of  East  One  Huodl 
Fortieth  street,  Harlem  river — A  new  crib-bulkhead  on  the  westerly  side  of  the  Harlem  rill 
the  centre  line  of  East  One  Hundred  and  Thirty-eighth  street  to  the  centre  line  of  tfal 
between  East  One  Hundred  and  Fortieth 'and  East  One  Hundred  and  Forty-first  stred 
begun  by  Messrs.  Fogg  &  Scribner,  contractors,  under  Contract  No.  318,  in  November,  l8j 
has  been  completed.  The  filling  is  now  partially  done  behind  it,  under  Contract  No.  3I 
it  is  partly  in  use. 

The  length  of  water-front  occupied  by  this  bulkhead  is  722  feet,  but  the  wharfage  kxa 
made  by  building  it  with  slips,  etc.,  is  1,522  feet. 

One  Hundred  and  Thirty-fifth  street,  Harlem  river — The  work  of  building  a  crib-bi 
and  making  certain  other  improvements  at  One  Hundred  and  Thirty-fifth  street,  on  the  east 
the  Harlem  river,  under  permit  of  the  Board  to  owner  of  water  grant,  still  remains  suspendi 

Cromwell's  Creek,  Harlem  river — A  crib-bulkhead  and  the*necessary  filling  behind  d 
is  l)eing  erected  thereat  by  Mr.  W.  W.  Astor,  under  permit  of  the  Board.  Begun  Septeni! 
1889,  and  in  progress. 

One  Hundred  and  Fiftieth  street,  Harlem  river— A  crib-bulkhead  is  being  erected 
Hundred  and  Fiftieth  street,  east  side  of  the  Harlem  river,  by  Mr.  W.  Astor,  under  pemi 
Hoard.     Begun  September  30,  1889,  and  in  progress. 

General  Repairs, 

The  repairs  to  piers,  bulkheads,  etc.,  have  been  less  in  cost  than  they  were  lastyeai 
largest  pieces  of  work  are  repairs  to  Pier  at  West-  Fifty-fifth  street.  North  nver,  repairs  and  1 
ing  Pier  at  East  Twenty-fourth  street.  East  river  ;  repairs  to  crib-bulkhead,  between  Piers 
and  57,  North  river,  and  between  Pier,  old  58,  and  35  feet  south  of  Little  West  TwelftI 
North  river  ;  repairs  to  Pier,  new  57,  North  river  ;  repairs  to  crib  bulkhead  at  Pier  43,  Eai 
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ilof  old  Pier  43,  East  river,  and  building  a  new  pier  thereat,  which  is  in  progress  and  nearly 

the  appendix,  a  detailed  statement  of  all  repairs  is  given,  together  with  a  statement  in  detail 
made  to  various  structures  on  the  water  front  for  other  City  Departments. 

Floating  Property, 

floating  property  of  the  Department  has  been  increased  by  3  new  deck  scows,  built  by  the 
)t*s  torce,  and  several  small  lx>ats.     All  of  it  has  been  kept  in  almost  constant  use  during 
A  full  list  of  the  various  pieces  will  be  found  in  the  Appendix. 

tug  boat  is  being  built  under  Contract  No.  366,  and  will  be  completed  al)out  Seplem- 
[oext. 

Surveying  Party. 

Itift  lines  and  bench  marks  have  been  verified  from  time  to  time  in  connection  with  the  con- 

lof  the  bulkhead-wall  at  the  different  sections  on  the  North,  East  and  Harlem  rivers,  and  of 

from  these  lines  and  levels  have  been  given  during  the  progress  of  the  work.     Lines  and 

rkvealso  been  given  on  contract  work  ior  general  repairs.     Th^  quantities  of  sand,  broken 

tforcoDcrete,  rip-rap  and  cobble  stone  delivered  at  the  various  sections  have  l)een  measured 

ilated. 

[Ssrrersand   examinations  have  been  made  over  321,984  feet  of  water  front.     The  surveys 
ibero  plotted  and  put  on  file  in  this  office,  and  tracings  have  been  prepared  therefrom. 

[1^544  rod  soundings  to  ascertain  the  depth  of  soft  mud  have  been  taken,  of  which  3,861  were 
LSorth  river  and  12,683  ^^  ^^  ^9&X  and  Harlem  rivers.     79,053  disk  soundings  to  ascertain 
dtof  water  have  been  taken  on  the  North,  East  and  Harlem  rivers  in  457  slips,  of  which 
ivere  taken  in  239  slips  on  the  North  river  and  33,651  in  218  slips  on  the  East  and  Harlem 

'Of  the  above,  13,719  rod  soundings  and  27,412  disk  soundings  were  for  construction  and 
disk  soundings  and  2,825  rod  soundings  were  for  general  repairs  and  examinations,  etc., 
1  before  and  after  dredging,  all  of  which  have  been  reduced,  plotted  and  placed  on  record  in 


AH  :he  dredginj;  done  by  the  Department  has  been  supervised,  as  also  the  dredgini;  done  by 
parties. 

The  accounts  of  all  dredging  done  by  the  Department  have  been  kept,  and  from  them  monthly 
tens,  statements  for  e>timates,  etc.,  have  l^en  made,  and  receipts  given  as  refjuired. 

The  automatic  tide  gauges  at  Pier  "A,"  Port  Morris,  and  the  two  on  the  Harlem  river  have 
piitteoded  to,  and  their  records  preserved  and  tiled. 

DEPARTMENT  YARDS. 

\  West  Fifty-seveitth  Street  IVir/^— Under  unanimous  resolutions  of  the  Board,  passed  Deceni- 
^ao.  188S,  and  August  i,  1889,  the  improvement  of  the  water  front  under  the  new  plan, 
ftvteen  West  Fifty-fifth  and  West  Fifty-eighth  streets,  is  in  progress  and  nearly  completed. 

Tliis  work  necessitated  the  moving  of  West  Fifty-seventh  Street  Yard  from  the  old  i)icr  at 
k«  Fiity-seventh  street  to  the  new  pier  at  foot  of  West  Fifty-seventh  street,  and  to  the  new  bulk- 
ad  between  West  Fifty-seventh  and  West  Fifty-eighth  streets.  This  moving  has  been  completed, 
Liddidon  to  the  other  work  done  at  this  yard,  and  the  yard  is  in  full  operation. 

There  have  been  received  7,248  barrels  of  cement  for  the  work  of  the  Department,  samples  of 
kii  being  tested  before  the  cement  is  issued  for  the  work. 

L   60 concrete  base  bloclu  have  been  made  for  the  various  sections  of  the  bulkhead  or  river  wall 
■ibc  North  river. 

|p   Various  stores  and  supplies  have  been  received  and  issued  as  required. 
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East  Se^'intgenth  Street  Kar^/— 9, 125  barrels  of  cement  were  received  and  iii  base  bloc 
the  wall  on  the  East  river  were  built. 

The  granite  for  the  wall  has  also  been  received  here  from  contractors,  and  it  has  been 
the  headquarters  for  the  East  river  work. 

I  submit  herewith  an  appendix,  containing  : 

'   A  summary  of  the  work  of  constniction  under  "New  Plan.'* 

A  summary  of  the  work  of  construction  not  under  the  **New  Plan." 

A  table  of  wharfage  room  made  by  the  Department  of  Docks  during  the  year. 

A  summary  of  work  at  the  Department  yards. 

A  summary  of  work  of  "General  Repairs." 

A  summary  of  work  done  for  other  Departments. 

A  summary  of  work  done  for  and  at  the  expense  of  alleged  owners,  lessees  and  others. 

A  summary  of  work  of  **  Floating  Property.'* 

A  list  of  contracts  under  which  work  has  been  done  during  the  year. 

A  list  of  the  forms  of  contracts  and  specifications  submitted  to  the  Board  of  Docks  durin 
year. 

A  statement  in  detail  of  the  dredging  done  by  the  Department  of  Docks  during  the  ycai 

A  tabic  of  the  dredging  done  by  lessees  or  owners  during  the  year,  by  order  or  under  | 
of  the  Board  of  Docks. 

A  statement  of  stock  on  hand,  purchased,  fabricated  and  issued  at  West  Fifty -seventh 
Yard. 

A  statement  of  granite  on  hand,  received  and  issued  at  East  Seventeenth  Street  Yard. 

A  full  statement  of  the  work  done  by  owners  and  lessees  of  piers  and  bulkheads,  ai 
others,  by  order  or  under  permit  of  the  Board  of  Docks,  and  under  my  general  supervision. 

I  l^g  leave  to  call  special  attention  to  this  statement,  because  the  work  therein  spi 
occupies  by  no  means  an  inconsiderable  portion  of  the  time  of  myself  and  other  suliordioates 
Department. 

Neiv  Bulkhead  and  Pier   Head  Lines. 

By  act  ot  Congress  of  August  1 1,  1888  (section  12),  the  Secretary  of  War  is  authorized  to 
bulkhead  and  pierhead  lines  to  be  established  in  harlwrs  of  the  United  States.  Under  this 
Board  of  United  States  Engineers,  consisting  of  General  Henry  L.  Abbott,  Colonel  Willii 
Craighill,  (General  C.  B.  Comstock,  Colonel  D.  C.  Houston  and  Colonel  G.  L.  Gillesp 
organized  in  October,  1888,  to  fix  the  lines  in  the  harlx)r  of  New  York  and  adjacent  waters. 

(.)n  April  15,  1S90,  this  BoarrI  submitted  a  report  to  the  Secretary  of  War,  recomme 
among  others,  the  fixinj^  of  bulkhead  and  pierhead  lines  on  both  the  North  and  East  rivi 
Manhattan  Island,  southerly  from  West  Eighty-first  street  (on  the  North  river)  to  the  Batter 
around  the  Battery  to  the  East  river,  and  thence  northerly  to  East  Eighty-first  street. 

The  rep  )rl  and  the  map  accompanying  it  were  approved  by  the  Hon.  Redfield  Proctor, 
tary  of  War,  on  April  25,  1890,  and  the  exterior  lines  for  bulkheads  and   solid  tilling  and  to 
are  iherel>y  fixed  by  the  highest  authority  for  that  portion  of  the  water  front  of  this  City  so 
Eighty-first  street,  on  both  rivers. 

On  Septenibr  17,  1 890,  this  Board  su])mitied  a  further  report  to  the  Secretary  of  War,  1 
mending  amonir  others  the  fixing  of  bulkhead  and  pierhead  lines  on  the  North,  Easfand  \ 
rivers  on  Manhattan  Island,  northerly  from  West  Eighty-first  street  (on  the  North  river)  to  Sj 
Duyvil,  and  around  the  north  itwiX  of  .Manhattan  Island,  and  thence  southerly  to  East  Eighi 
street  ;  also  on  the  easterly  or  continental  side  of  the  Harlem  river,  from  the  North  river  a 
Spuyten  Duyvil,  and  thence  southerly  and  easterly  around  Port  Morris  to  Bungay  street. 
around  Blackwell's,  Randall's  and  Ward's  Islands  and  the  Sunken  Meadow  east  of  RandalPs  1 

This  report  and  the  map  accompanying  it  were  approved  by  L.  A.Grant,  the  Assistant 
taiy  of  War,  on  (^c  tober  18,  1890. 


On  ^^;^cembe7  2V  iSqq.  this  Board  s&hmiti^c  its  most  rr.Tnx  renor:  ir.  th»  c&nnecucm  tt  iht 
ecretarv  of  \Yar,  rrcomxnendisf:  liit  fixing;  cii  tiolkhemc  and  pierheac  lino  on  the  wrNfif r]y  si3e 
[the  Eis:  rixTT,  from  liunpiv  stree:  nanheriy  arocnil  Hunt's  Poin:  r*-^  ihc  m**»i!:h  rti  :ht  Bron\ 
per,  a:  a  ^-r-ini  arou:  oppcsiit  tht  prolan{:Xi:inc  cif  Lane  av^noc. 

1  This  rcpnfft  iiiid  the  map  accompac^^in^  h  were  aprin-?»'e«  by  L.  A.  Gr&n:.  Assisran:  :>corrrAri- 
IH'sr,  ■jnTzruary  c*,  iSol. 

I  These  line- arc  ex i en" or  lines  only,  and  ther?  J*  no  oV>iec:iJ>n  to  ^ui\iin^  VM^'.kbcao.s  ^^t  piors 
bi:n  c-r  shrrtwtrd  nf  ienu  cc  t:--  excci-aiinf  nr  removing;  >iu'.k.hea«U  a*rca»^y  Ni.']:  fcn,i  ^.-•u-.sv.nc 
■Ti.ulkbe2.i-  furJier  inaiiore. 

I  On  :he  Ei?:  ri^er  anj  Harjem  ri^'cr  the  iintt  ejcah'-.xhei  ^-cinfckrni  j:al>sran:iA*.i>  with  i;n« 
mti  or  pr:«po5c:2  by  this  I^^iarmmi. 

On  the  Nonh  r:ver  rhe  bulkhead -iine  is  ?ii:r>!.TRn::aI>  ibe  same  as  :ha:  nom-  cstaK.ivho.i,  an^i  ihe 
:ad  line  is    al^>  :be  sanie  abc^ve  Wes:  T*cnrr-ih:ri  scree:.     IViow  Wc*;  Tweniy-thij'»i  stivct, 
(ever,  ihe    f  »ierbead  line  is  thrown  ou:  ilto  the  r>-er  s-C'  :ha:  ihc  ivval  au'.horitic*  can  exieiui  th^ 
ah  oi  :be  piers  Taiious  distance^k.  in  the  mavimum  to  aboc:  i>%  tcet  bev<wd  ihe  line  cstaKislxsi 
Ifnaent. 
From  West  Elevenit  to  West   Founeenih   screet.  Nonh  river,  the  *!jstanoe  between  this  ncm- 
lead  line   and  the  e^iablibbed  balkbead-line  varies  from  45  fieet   at  West  Founccnth  Mrret  to 
Sect  at  We*"t  Elevenih  siiee:. 

Th«  is,  oi  course,  no  robstantial   advantage   uniter  the  present  establis.hcd  bulkhead -line  at 
place.     If,  however,  the  plans  for  the  impro\-ement  of  this  portion  of  the  water  t;\MU,  rcoom 
in  report  for  iSSo.  and  znoditiied  so  as  to  impro\*e  and  not  disturb  the  Ne>i  Wot  Wash- 
Market  in  repon  of  iSSS.  and  which  was  approvevi  and  supiv^teil  by  the  IWvirvi  in  the  fall 
tSS&t  and  before  the  I^egislatnre  of   1SS9,  should   be  carrie^l  out,  this  additional  lcn);th  to  the 
Aerein  proposed  would  be  of  substantial  advantage  and  benefit. 
I  scbmit  the  following  extract  from  the  rep.^rt  of  the  Board  of  I'nite^l  States  Knjjinccrs  of 

15,  1S90,  above  reterreii  to.  in  reian'on  to  U\i<  se».tion  of  the  \va:ei -front : 
"A:  West  Fourteenth  street,  Nonh  river,  the  orikjin.ii  wi.itli  of  ih.c  river  ha\  U^cn   n\atciiAHy 
tln-ii  :  y  .^rtihcial  encr- »achn'.ents  on  l»oth  baiik'i.  tV.e  tnore  to  txr  u'x:iottod   a'^  I'-x^tlc   l\Mnt.  a 
TieiJiaiii-l  on  the  opj«»>:te  shore,  formed  oiiijinaliy  a  ni.irkcd  i:ori;c  in  Hie  ji\oi,  \\l\uli  sIumiKI 
':ii.e  been  made  wor^e  by  artificial  shore  exteuMon. 

"rrora  West  EIe\enlh  ^tretrt   north  to  We^t  Seventeenth  >treet.  New  Vv>ik  Tity,  the  existing; 

pierhead  and  l>ulkhead  lines  coincide.     Tlie  untortun.ite  e\:ensi«^n  oi  ihc  Inilkheail  line  to 

CT  'Jie  estal)lished  limit  for  the  pierhead  line  to  the  'ioulhwaid  h.\s  h.id  the  elTect  of  rtvtiiiiinjj 

a-ich  the  lengths  of  the  piers,  and,  in  consequence,  of  proliilntini^   the  u^^e  of  this  front  to  all 

small  vessels. 
~The  Board  thinks  that  if  wh.irf  n^om  is  needed  in  this  ItK^ility  tor  longer  vt>seK.  it  sho\dd  be 
c-nly  by  excavations  in   rear  of  the  bulkhead  line,  and  not   by  exten>ions  of  pieis  into  the 
beyond  the  line  now  recommended." 

I: seems  to  be  so  perfectly  sure  and  certain  that  the  commerce  of  this  city  neriK  and   impera- 

et  demands  the  new  and  additional  piers  provided  by  the  j^ropoM-d  imjMov«Mneiit  of  iSSo,  mu\ 

it  is  only  a  f]ue>tion  of  time  as  to  when  it  will  In?  carried  out,  that  I  bev^  leave  to  uvominrnd 

rtncwed  efforts  be  made  to  obtain  the  necessary  lej;islation  next  year,  \k\  .uis«*  the  value  o|  the 

le  property  to  l»c  taken  is  constantly  increasinjj  and  the  co;.t  of  the  ini|irovenunts  iheieby 

greater. 

Pier  Head  Lines  of  1890. 

Under  chapter  4S2,  Laws  of  l*S9o,  the    pierhead   line  from   the    Hattery  to  West    Srv<ntieth 

on  the  North  river,  was  altered  and  made  to  conform  with  the  j)icrhen(l   line  appioxcd  and 

ibi.:«.htii  between   those  points  by  the  Secretary  of  War,  April  25.  1.S90,  l>y  tiie   I  »t'pailnjent  of 

.■■n  fuly  3,  1S90,  and  it^  action  was  approved  by  the  ( 'omrni^^ioneI^o|  iIk-  Sinkiu'^j  I'Miid  on 

24.  iSgO- 

S 
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Piers,  new  45,  new  46,  and  new  47,  North  river,  have  been  extended  to  this  new  plec 
line,  and  the  following  have  been  ordered  to  be  extended  to  it :  Pier,  old  57,  Pier,  old  58, ! 
new  25,  Pier,  new  26,  Pier,  new  37,  Pier,  new  42. 

Inshore  Boundary, 

As  time  goes  on  it  is  more  and  more  obvious  that  it  is  very  desirable  that  the  boundary  a 
jurisdiction  of  the  Department  of  Docks  on  the  laud  or  shore  side  should  be  relieved  firon 
uncertainty  which  now  attends  it  and  made  definite,  and  therefore  I  again  beg  leave  to  recomi 
that  legislation  be  obtained  under  which  the  Department  of  Docks  can,  from  time  to  time, 
the  approval  of  the  Commissioners  of  the  Sinking  Fund  and  of  the  Board  of  Street  Openini 
Improvement,  Hx  the  inshore  boundary  of  its  jurisdiction  and  responsibility. 

The  past  year  is  notable  in  that  it  has  been  the  year  of  largest  expenditure  and  greatest  ac 
plishment  since  the  creation  of  the  Department. 

Over  $400,000  has  been  expended  in  the  acquisition  of  property  and  nearly  $1,500,000 
construction  and  repairs,  and  the  total  expenditure  is  nearly  $2,000,000. 

The  equivalent  length  of  completed  bulkhead  or  river  wall  on  the  North  river  is  735.48 
and  on  the  East  river  1,268.08  feet,  making  a  total  of  2,003.56  feet. 

Nine  new  piers  have  been  built  on  the  North  river,  three  new  piers  on  the  East  river  and 
new  pier  on  the  Harlem  river,  and  three  of  the  City's  piers  on  the  North  river  have  been  exte 
to  the  new  pierhead  line  of  1890. 

232  feet  of  crib-bulkhead  have  been  built  on  the  North  river,  and  1,532  feet  on  the  Hi 
river,  and  the  net  additional  wharfage  room  made  on  the  City  property  is  13,000  feet  or  ova 
miles.  • 

Very  respectfully,  your  obedient  servant, 

G.  S.  GREENE,  Jr.,  Engincer-in-Chicf 
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^  Construction  under  **  New  Plan.'* 


APPENDIX. 


Summary  of  the  Journal  of  the  Work 


FOR  THE 


YEAR  ENDING  APRIL  30,  1891. 


WORK  OF  CONSTRUCTION  UNDER  THE  NEW  PLAN. 

NORTH      RIVER      WATER      FRONT. 

West  Washington  Market  Section. 

Under  Unanimous  Resolution  of  Board,   February  6,    1889. 

DREDGING. 

September  18  to  September  22,  1890. — Mud  and  cribwork  were  excavated  and  removed  under 
rcr's  Order  No.  14923  from  site  of  old  West  Washington  Market. 

Bulkhead-wall  Proper. 

STONE  FILLING. 

\Lay  13  to  May  21,  October  I  to  October  29  and  December  24,  1890,  to  April  30,    1891. — 
\t  and  rip-rap  stone  were  deposited  on  wall  foundation  by  Brown  &   Fleminj^,  under  Con- 

ft  No.  323   and   Treasurer's  Orders  Nos.  15077,  15100,  15177,   15229  and  15251,  and  by  J.  A. 
ter  under  Contract  No.  345. 
February  2  to  April  20,  1890. — ^4.inch  planking  was  fastened  on  north  and  south  end  rows  of 
,  below  low  water,  to  retain  cobble  filling. 

PILING   AND  WOODWORK. 

Vertical  Piles. 
May  31,  1890,  to  March  14,  1891. — 599  vertical  piles  were  driven,  regulated  and  staylathed. 

Bracing  Piles. 
August  23,  1890,  to  January  7,  1891. — 95  bracing  piles  were  driven  and  regulated. 

Binding  Frames. 

July  7,  1890,  to  January  27,  i89i.»>8^  binding  frames  were  built  and  sunk  to  place  at  this 

Ktion. 

Cutting  off  Piles. 

August  20,  1890,  to  March  14,  1891. — Foundation  and  platform  piles  were  sawed  off  to  ^rade. 

Rafting  Pile  Butts. 
August  22,  1890,  to  April  13,  1891. — Pile  butts  sawed  off  were  rafted  to  be  towed  away. 
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Construction  under  "  New  Plan." 

Locating  Foundation  Piles. 

September  6,  1890,  to  February  I,  1891. — Foundation  piles  on  which  to  place  the  C( 

blocks  were  located  by  divers. 

Capping. 

November  12,  1890,  to  April  30,  1891. — 528  linear  feet  of  longitudinal  capping  and  51 
caps  were  placed  and  fastened  on  piles  with  2-mch  and  3-inch  oak  treenails. 

Decking. 

March  13  to  March  17,  1891. — 4-inch  spruce  decking  was  placed  and  fastened  on  ca] 
I -inch  treenails. 

MASONRY. 

Concrete  Blocks. 

October  11,  1890,  to  March  26,  1891. — 16  concrete  blocks  were  set  on  wall  fouodat 
mattresses  prepared  for  same,  and  chain  holes  in  blocks  were  filled  with  concrete  in  bags. 

Granite. 

March  3  to  April  30,  1891. — lop  pieces  of  granite  were  set  on  wall  and  backed  up  w 
batches  of  concrete.     Mould  boards  were  made  and  placed  for  retaining  concrete  backing. 

Recapitulation  of  Work  Done  and  to  be  Done  on  the  Bulkhead-wall^   West  Washingtcn  1 

Section, 
In  Linear  Feet  of  Wall. 


Work. 


Dredging 

♦Cobble 

*Rip-rap 

Piles  driven 

Binding  frames 

Piles  cut  off 

Longitudinal  caps 

Cross  caps 

Decking 

Base  blocks 

"  A  B  "  course  granite 

"  C  "  course  granite 

"  D  "  course  granite 

"E"  course  granite 

Coping  granite 

Wall  actually  completed 

Equivalent  length  of  completed  wall. 


CoMPLBTKD  Work. 


In  1890-Z891. 


Feet. 

18a. 73 
184.89 
196.89 
Z90.XZ 
195.21 
194.96 
189.36 
11.00 
193.67 
X06.81 
X04.00 

99-94 
95  84 

9.86 
149.41 


Wo 


Toul  to  Date.     Cow 


Feet. 

20.00 

82.73 
84.89 
96.89 
90.11 

95. 2X 
94.96 
89.36 

XI. 00 

93-67 

06.81 
34.00 

99-94 
95.84 


9.86 

195-43 


*  Given  in  equivalent  lengths  of  wall. 
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*  Construction  under  "New  Plan.** 

EARTH    FILLING. 

Augnst  I  to  August  8,  1890. — 150  loads  of  filling  were  received  and  placed  to  raise  land  in 
■r  of  the  line  of  bulkhead-wall  to  grade. 

SEWER. 

January  22  to  April  24,  189 1. — ^Wooden  centre  was  made  for  sewer.     Granite  stones  of  bulk- 
CLd-wall  were  cut  for  sewer. 

SECTION   OFFICE. 

I     May  15  to  June  7,  1890. — Section  office  was  built. 

Pier^  new  14,  N,  R. 

DREDGING. 

Under  Unanimous  Resolution  of  Board,  November  13,  1890. 

May  I  to  May  5,  189© ;  February  17  to  April  7,  1891. — Mud  was  excavated  and  removed  from 
site  of  pier  by  the  Atlantic  Dredging  Company  under  Contract  No.  362. 

BUILDING  PIER. 

Under  Unanimous  Resolution  of  Board,  November  6,  1890. 

December  16,  1890,  to  April  30,  1 891. — Shed  on  Pier,  old  21,  North  river,  was  taken  down, 
pBtorn  up  and  crib  work  at  end  of  pier  was  removed. 

Anew  pier  721  feet  7  inches  in  length  by  75  feet  in  width  is  being  built  by  John  Gillies,  con- 
r,  under  Contract  No.  360. 

Chambers  Street  Section. 

Under  Unanimous  Resolutions  of  Board,  November  24,  1877,  and  November  21,  1878. 

Recapitulation  of  Work  Done  audio  be  Done  on  the  Bulkhead-wall. 

In  Linear  Feet  of  Wall. 


Completed  Work. 


Work. 


In  1890-1891. 


\ cnTca . 


V<  1 


coarse  grjinite 

u  leng:ih  of  completed  wall, 


Total  to  Date. 


607.50 
603.42 
569.64 
589.40 


Work  to 

RE 

Completed. 


44.20 
48.08 
82.06 
62.30 


Making  Connection  between  New  Pavement  and  West  Street. 

May  5  to  May  13,  1890. — Paving  blocks  on  edge  of  newly  paved  land,  adjoining  West  street, 
taken  up  and  relaid  to  grade  for  the  purpose  of  making  a  proper  connection  between  the 
icnt  recently  laid  by  Charles  Guidet,  under  Contract  No.  306,  and  the  paving  of  West  street, 
required  for  approaches  to  piers. 

Filling;  in  Rear  of  Wall. 

Aogust  12  to  August  15,  1890. — A  hole  in  the  new-made  land  on  the  northerly  end  of  section 
oiled  up  to  grade  with  25  loads  of  earth  filling. 
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Construction  under  "New  Plan." 

Retaimng-walL 

April  27  to  AprU  30,  1891. — A  dry  stone  retaining-wall  is  being  built  at  north  end  ot  si 
to  retain  earth  filling. 

Franklin  Street  Section. 
Under  Unanimous  Resolutions  of  Board,  October  6,  1887,  and  November  13,  1890. 

Bulkhead-wall  Proper. 

DREDGING. 

Mud  was  excavated  and  removed  from  bulkhead -wall  area  under  Treasurer's  Orders 
13476  and  15060,  also  cribwork  under  Treasurer's  Orders  Nos.  13477  and  15012. 

STONE  FILLING. 

December  30,  1890,  to  April  30  1 891.— Cobble  and  rip-rap  stone  were  deposited  on  wall 
dation  by  Brown  &  Fleming  under  Treasurer's  Orders  Nos.  15077,  15100,  15177  and  15251. 

PILING  AND  WOODWORK. 

Vertical  Piles. 
February  2  to  April  29,  1891 — 560  vertical  piles  were  driven,  regulated  and  staylathed. 

Bracing  Piles. 
March  24  to  March  27,  1891. — 45  bracing  piles  were  driven  and  regulated. 

Sawing  off  Piles. 
March  18  to  April  30,  1891. — Foundation  piles  were  ^awed  off  to  grade. 

Rafting  Pile  Butts. 
April  I  to  April  12,  189 1. — Pile  butts  cut  off  were  rafted  for  removal. 

Locating  Foundation  Piles. 

March  9  to  April  5,  1891. — Foundation  piles  on  which  to  place  concrete  blocks  were  loc 
by  divers. 

Binding  Frames. 
December  20,  1890,  to  April  30,  1891. — 7  bindmg  frames  were  built  and  sunk  to  place  at 


section. 


MASONRY. 

Concrete  Blocks. 


April  2  to  April  16,  189 1. — 9  concrete  blocks  were  set  on  mattresses  prepared  on  wall  fou 
tion  and  chain  holes  filled  with  concrete  in  bags. 
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Construction  under  "New  Plan." 

'tion  of  Work  Done  and  to  be  Done  on  the  Bulkhead -wal I ^  Franklin  Street  Section^ 

In  Unear  Feet  of  Wall. 


Work. 


n«s 

off 

J  caps   .. 


i^e  granite 

granite 

se  granite 

f  completed 

sngth  of  completed  wall. 


CoMPLBTBo  Work. 

Work  to 

In  1893-1891. 

Toul  to  Date. 

DS 
COMPLSTKD. 

Feet. 

Feet. 

Feet. 

233.00 

334  67 

79.00 

120.54 

933. az 

190.46 

7663 

»79-3o 

a34-37 

'65.93 

377.60 

136.07 

173-60 

a8a.a7 

131.40 

163. CO 

273  67 

140.00 

93.60 

ao4.a7 

309.40 

48.60 

15997 

354.40 

xoa.43 

3x1.34 

Z08.60 

3ai.97 

192.40 

103.43 

311  84 

93.5a 

320.15 

30.67 

383  67 

90.67 

393.00 

83.46 

xgo.ya 

332.95 

*  Given  in  equivalent  lengths  of  wall . 
REMOVING   OLD   WORK. 

iber  27,  1890,  to  April  19,  1891.— Old  pier  and  bulkhead  were  torn  up  and  material 

FILLING-IN    REAR   OF   WALL. 

\\fcr    6    to   November   28,    1890. — Stakes  driven    on   new-made   land  were  located  to 
Tc  settlement  in  earth  filling. 

FENCE. 

ary  24  to  March  9,  1891. — A  fence  was  put  up  along  the  westerly  line  of  West  street, 
he  Section  office  and  the  old  bulkhead  south  of  Franklin  street. 

/^Vr,  new  23,  A\  \R. 

TEST    PILES. 

r»l>er23,  1890,  to  January  I,  1891.  — Test   piles  were   driven    over  site  of  proposed  new 
r  Secretary's  Order  No.  IC566. 

DRRIXilNG. 

Under  Unanimous  Resolution  of  the  Board,  Deceml^er  18,  1890. 
ry  23  to  February  19,  1890. — Mud  was  excavated  and  removed  from  site  of  pier,  under 
so.  364. 

Under  Unanimous  Resolution  of  the  Board,  January  8,  189I. 
•ork  was  excavated  and  removed,  under  Treasurer's  Order  No.  151 13. 
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Construction  under  "New  Plan." 

Building  New  Pier. 
Under  Unanimous  Resolution  of  the  Board,  January  8,  1891. 

PILE-DRIVING,   STAYLATHING,    ETC. 

February  25  to  April  30,  1891.— 357  piles  were  driven^  regulated  and  staylathed,  i 
cut  off  to  grade  and  tenoned . 

Pier^  new  24,  N.  R. 

MAINTAINING  AND  REPAIRING  PLANK  APPROACH. 

December  23,  1890 ;  February  19  to  March  25,  1891. — Temporary  plank   approach 
pier  was  repaired. 

TIMBER  WORK. 

February  13  to  April  30,  1891. — Side  and  cross  caps  were  placed  and  fastened  on  p 
sheathing  and  rangers  were  put  on  and  fastened. 

North  Moore  Street  Section. 

Unanimous  Resolution  of  Board,  April  28,  1880. 

Temporary  Plank  Approach  to  Pier,  new  25,  A^.  R, 

May  5  to  June  4,  1890. — The  temporary  plank  approach  to  above  pier  was  relaid  v 
4-inch  spruce  sheathing  for  105  feet  in  length. 

FILLING  IN   REAR  OF   THE  WALL. 

May  7  to  October  15,  1890. — 480  loads  of  earth  filling  were  received  and  placed  in  re 
wall.  Total  to  date,  15,113  loads  on  tickets,  24,801  without  tickets,  6  loads  free,  in  al 
loads  earth  filling  was  graded  and  water  drained  from  same. 

Pier,  new  25,  N,  R, 

TEST  PILES. 

January  26  to  January  27,  1891. — Test  piles  were  driven  over  proposed  extension  to  t 
pier,  under  Secretary's  Order  No.  10543. 

EXTENDING   PIER. 

Contract  No.  369— Under  Unanimous  Resolution  of  Board,  February  12,  1891. 
April  7  to  April  30,  1891. — ^I'he  pier  is  being  extended  to  the  pierhead  line  of  1890, 
area  of  about  7,650  square  feet  by  Joseph  Walsh. 

MAINTAINING   AND   REPAIRING   PLANK  APPROACH. 

February  4  lo  March  17,  1891. — Temporary  plank  approach  to  Pier,  new  25,  Nor 
was  repaired. 

Piery  new  26,  M  R, 

TEST    PILES. 

March  9  to  March  ii,  1891. — Te>t  piles  were  driven  at  outer  end  of  pier  over  area  of] 
extension,  under  Secretary's  Order  No.  1065 1. 

Laight  Street  Section. 
Under  Unanimous  Resolutions  of  Board,  July  30  and  November  3,  1880,  and  September  i 

Bulkhead-wall  Proper. 

stone  FILLING. 

May  14  to  November  10,  1890.— Cobble  and  rip-rap  stone  were  deposited  on  line  oft 
wall  by  J.  A.  Bouker  under  Treasurer's  Order  14805  and  Contract  No.  345. 


121 


Construction  under  "New  Plan.*' 


1 44tich  planking  was  placed  and  fastened  on  north  end  row  of  piles  below  low  water  to  retain 

filling. 

PILING  AND  WOODWORK. 

Vertical  Piles. 

May  I  to  August  15,  1890. — 300  vertical  piles  were  driven,  regulated  and  staylathed.     Total 
191 7  vertical  piles. 

Bracing  Piles. 
>lbj  10  to  July  17,  1890. — 48  bracing  piles  were  driven  and  regulated. 

Sawing  off  Piles. 

16  to  August  28,  1890. — Foundation  piles  for  concrete  blocks  and  high  grade  piles  for 
were  sawed  off  to  grade. 

Rafting  Pile  Butts. 
hJ?  2  10  July  15,  1890. — Pile  butts  sawed  off  were  rafted  to  be  towed  away. 

Locating  Foundation  Piles. 
jsly  2,  1890. — Foundation  piles  on  which  to  place  concrete  blocks  were  located  by  Divers. 

Binding  Frames. 
\%»j  23  to  July  II,  1890. — 5  binding  frames  were  built  and  sunk  to  place.     Total  to  date,  26 

Capping. 

JjJy  10  to    S:?ptember  29,  1890. — 432   lineal  feet  of  longitudinal  capping  and  38  cross-caps 
p:aced  and  fastened  on  piles,  with  2-inch  and  3-inch  oak  treenails. 
\ 

Decking. 

May  21  to  November  13,  1890. — 1,538  square  feet  of  4-inch  deck  plank  was  placed  and 
teeti  on  caps  in  rear  of  granite  of  bulkhead-wall  with  l-inch  oak  treenails. 

MASONRY. 

Concrete  Blocks. 

Jclv  23  to  July  31,  1890. — 10  concrete  blocks  were  placed  on  wall  foundation,  on  mattresses 
pt'ed  to  receive  them,  and  chain  holes  in  the  blocks  were  filled  with  concrete  in  hags.  Total 
dite,  40  blocks. 

Granite. 

September  23  to  October  31,  1890. — 137  pieces  of  granite  were  set  on  wall  and  backed  up 
th  401  batches  of  concrete. 

Coping.  • 

November  19  to  December  17,  1890. — 17  pieces  of  coping  were  set  on  top  of  granite  of  bulk  - 
■d-wall. 

Backing  Logs. 

Decemljer  20  to  30,  1890,  February  5  to  6,  1891. — Holes  were  drilled  in  coping  for  backing- 
|s,  and  backing-logs  were  placed  and  fastened  with  Ahlstrom  bolts  ;  also  cleats  were  fastened 
I  backing-logs. 
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Construction  under  ••  New  Plan.'* 

RecapitulaHon  of  Work  Done  and  to  be  Done  on  the  Bidkhead-wally  Laight  Street  Sectt 

In  Linear  Feet  of  Wall. 


Work. 


Dredging 

Cobble 

Rip-rap 

Piles  driven 

Binding  frames 

Piles  sawed  oS    

Longitudinal  caps 

Cross  caps 

Decking 

Base  blocks 

"A  B "  course  granite 

*'  C  "  course  granite 

**  D  "  course  granite 

'' E  "  course  granite 

Coping 

Wall  actually  completed ■ 

Equivalent  length  of  completed  wall 


CoMPLKTKD  Work. 


In  X890-X89Z.  Tout  to  Date. 


77.58 
83.38 
71.56 
X08.83 
X16.35 
XZ1.76 
XX7.0X 
aoi.55 
X17.67 
133.64 


za8.»a 
X4X.95 
931.95 
xao.04 


600.00 
598.67 
598.67 

597-" 
597. xa 

597-" 
594-55 
593.80 

585 -55 
595-44 
593-80 

589 -55 
585.63 

581.39 
348.63 

578.62 
595  96 


W. 

COK 


FILLING-IN   REAR  OF  WALL. 

July  21,  1890,  to  April  24,  1891. — 30,118  loads  of  earth  filling  were  received  and  ph 
rear  of  the  bulkhead-wall.     Total  to  date,  61,535  loads. 

SEWER. 

August  30  to  October  30,  1890. — Centre  was  made  and  placed  in  position  for  concrete 
Sewer  was  built  and  centre  removed. 

» 

Removing  Old  Work. 

June  20,  1890,  to  April  20,  1891. — Platform  in  front  of  Pier,  old  39,  North  river,  was  t( 
also  old  bulkhead  and  cribwork  were  removed. 


Temporary  Sewer  Box^  foot  of  Hubert  Street, 

February  6  to  February  19,  1 891 — Earth  filling   was  excavated   and  damage   to   tern 
sewer  box  on  new-made  land  was  repaired. 

Pier^  new  29,  N.  R, 

Under  Unanimous  Resolution  of  Board,  November  I,  1889. 

May  I,  1890,  to  januaay  9,  1891.— Pier,  old  39,  was  removed  with  shed  thereon  and 
bulkhead  platform  southerly  thereof  and  a  new  pier  535  feet  4  inches  m  length  by  80  feet  in 
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Constniction  under  "New  Plan." 


t  by  John  Gillies,  under  Contract  No.  317,  except  the  work  subsequently  finished  by 

ent  labor.  % 

FINISHING  WORK  UNDER  CONTRACT  NO.  317. 

Secretary's  Order  No.  10671. 

•I,  1S90,  to  January' 9,  1891. — The  work  of  building  Pier,  new  29,  North  river,  under 
No.  317,  John  Gillies,  contractor,  was  finished  by  Department  labor.  The  work  con- 
placinvj  chocks  between  the  low  water  braces  and  vertical  piles,  bolts  through  the  vertical 
:cg  piles,  bolts  in  the  low  water  sewer  beam,  the  placing  of  14  sewer  bands  and  the 
:f  a  number  of  spikes. 

TEMPORARY   PLANK  APPROACH. 

Under  Secretary's  Order  No.  10635. 

i4ry  19  to  March  3,  189 1. — An  approach  of  4-inch  spruce,  30  feet  wide,  was  laid  over  new- 
id  to  Pier,  new  29,  North  river. 

Bulkhead  between  Piers^  new  34  and  35,  N,  R. 

REMOVING   PILES. 

Under  Secretary's  Order  No.  10723. 

ii  3  to  March  17,  1891. — Piles  and  shutters  placed  for   depositing  beton  foundation  of 
-wall  were  removed  between  Piers,  new  34  and  35,  North  river,  by  divers. 

Pier,  new  37,  N,  R, 

TEST    PILES. 

Under  Engineer's  Order. 

:ar)- 2  to  February  3,  1 89 1. — Test  piles  were  driven  over  proposed  extension  to  above 
rr  Secretary's  Order  No.  10544. 

Bulkhead  behoeen  Piers ^  new  yj  and  38,  A^  R. 

REMOVING   PILES. 

Under  Secretary's  Order  No.  10722. 

1  17  to  April  15,  1891. — Piles  and  shutters  placed  for  depositing  beton  of  bulkhead-wali 
1  ^-etween  Piers,  new  37  and  38,  North  river,  were  removed  by  divers. 

Pier^  new  42,  N.  R. 

EXTENDING   PIER. 

Under  Unanimous  Resolution  of  the  Board,  February  18,  1891. 

Pile  Driving,  Staylathing,  etc. 

\  17  to  April  30,  1891. — 211  piles  were  driven,  regulated  and  staylathed  and  piles  were 
i^rade  and  tenoned. 

TIMBER   WORK. 

h  14  to  April  30,  1891. — Cross  and  side  caps  were  fastened  on  piles,   also  ranj^crs  were 
caps  and  sheathing  placed  and  fastened. 

ROUND  CORNERS. 

Under  Secretary's  Order  No.  10826. 

!  23  to  April  30,  1891. — The  outer  comers  on  extension  to  Pier,  new  42.  Nortli  river,  are 
de  round  at  the  request  of  the  Compagnie  Generale  Transatlantique  by  Department  labor. 
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Construction  under  •*  New  Plan." 

Christopher  Street  Section. 
Under  Unanimous  Resolution  of  the  Board,  September  26,  1873. 

BULKHEAD-WALL  PROPER. 

Recapitulation  of  Work  Done  and  to  be  Done  on  the  Bulkhead-wall^  Christopher  Street  S 

In  Linear  Feet  of  Wall. 


Work. 


Piles  driven 

Piles  cut 

Base  blocks 

"  E  "  course  granite 


CoMPLRTBD   Work. 

IN 

In  1890-Z89Z. 

Total  to  Date. 

Coi 

■ 

Feet. 

f.114.80 

z,xz4.8o 

1,114.80 

x.095.as 

Pi^r^  new  46,  N.  R. 

EXTENDING   PIER. 

Under  Unanimous  Resolution  of  Board,  October  9,  1890. 

December  13,  1890,  to  April  23,  1891. — The  existing  pier  and  shed  on  same  were  rcj 
also  the  pier  was  extended  100  feet  in  length  by  Joseph  Walsh,  under  Contract  No.  359. 

CUTTING   OFF  COLUMNS. 

Engineer's  Order. 

December  13,  1890,  to  Jan.  22,  1891. — Columns  were  cut  off  by  Department  labor  i 
end  of  pier  for  the  contractor. 

Pier,  new  47,  N.  R. 

E.XTENDING  PIER. 

Under  Unanimous  Resolution  of  Board,  November  13,  1890. 

Pile-drivmg,  Stay-lathing,  etc. 

November  20,  1890,  to  February  17,  1891. — 183  piles  were  driven,  regulated  and  stay 
also  cut  off  to  grade  and  tenoned. 

Timber  Work. 

November  26,  1890,  to  March  13,  1891. — Cross  and  side  caps  were  placed  and  feists 
piles  ;  rangers  were  placed  on  caps  and  sheathing  placed  and  fastened.  A  portion  of  existi 
was  removed  to  make  connection. 

Armature  Plates. 

January  30  to  February  12,  1891. — Piles  were  trimmed  for  armature  plates,  and  a 
plates  were  put  on  and  fastened. 

Mooring  Posts. 
February  27  to  March  14,  1891. — Mooring  posts  were  put  on  and  fastened. 

Oak  Fender-piles. 
Febrxiary  2$  to  March  13,  1891.— 10  oak  fender-piles  were  driven  and  fastened. 
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Construction  under  **  New  Plan.'* 


West  Twenty-third  Street  Section,  South  End. 
Under  Unanimous  Resolution  of  the  Board,  November  5,  1880. 

Bulkhtad'Wall  Proper, 

MASONRY. 

Coping. 
\  to  September  5,  1890. — 26  pieces  of  coping  were  placed  and  set  on  wall. 

Backing-logs. 
2S  to  September  12,  1890. — Backing-logs  were  placed  and  fastened  on  coping  with 

on  of  Work  Done  and  to  be  Done  on  the  Bulkhead'Wall^   West  Twenty-third  Street 

Section^  South  End, 

In  Linear  Feet  of  Wall. 


Work. 


s.    - . 

ff  ... 

.aps, 


u-  sranitc 


^ranitr. 


granite,  extra 
H  set  dry 


ill 


:ngth  of  completed  walL 


CoMPLBTBD  Work. 

Work  to 

In  1890-189X. 

Toul  to  Date. 

BB 
COMPLBTBD. 

Feet. 

Feet. 

Feet. 

970.00 

a68.2o 

800.00 

438.90 

790.00 

448.20 

968.00 

271.30 

958.00 

281.20 

960. CO 

278.20 

831.40 

406.80 

8JI.^o 

406.80 

797.27 

440.96 

878.24 

1 

,            359-96 

795.24 

1           442.96 

787.53  ' 

450.67 

205.19 

1                         

1 

205.00 

410.19 

243.24 

533-47 

7«-^4.73 

11.32 

926.32 

i             311.83 

FILLING   IN   REAR  OF  WALL. 

nber  to  to  October  31,  1890. — 11635  loads  of  earth  filling  were  received  and  placed  in 
bulkhead-wall. 

Under  Secretary's  Order  No.  10063. 
I  to  May  25,  1890. — Filling  was  received  and  placed  in  rear  of  wall  by  G.  W.  Plunkiti. 
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Filling  at  West  Twenty^sixth  Street,  N,  R, 

Under  Secretary's  Order  No.  10173. 

June  13  to  September  9,  1890. — 3,990  loads  of  earth  filling  on  tickets  were  put  in  I 
north  side  of  West  Twenty-sixth  street  and  the  south  side  of  West  Twenty-seventl 
Plunkitt  &  Smith. 

Pier,  new  54,  N.  R, 

MAINTAINING  AND  REPAIRING  PLANK  APPROACH. 

May  13  to  December  5,  1890. — Inner  end  of  pier  and  temporary  plank  approach  to 
raised  and  repaired. 

Pier,  new  55,  N,R, 

MAINTAINING  AND   REPAIRING  PIER  AND  APPROACH. 

June  9  to  September  26,  1890. — Inner  end  of  Pier,  new  55,  North  river,  was  raised  an< 
Temporary  plank  approach  was  raised  and  repaired  at  inner  end. 

Pier,  new  59,  N'.R, 

MAINTAINING  AND   REPAIRING  PLANK  APPROACH. 

December  18,  1890. — Temporary  plank  approach  to  above  pier  was  repaired. 
IVest  Twenty-fourth  and  West  Tuenty. fifth  Streets,  M  R, 

REMOVING  FENCES. 

Under  Secretary's  Order  No.  9944. 

May  I  to  May  20,  1890.  —Property  between  West  Twenty-fourth  and  West  T 
streets.  North  river,  was  taken  possession  of  by  the  Department,  and  fences  removed. 

West  Twenty. fifth  and  West  Twenty. sixth  streets,  N,  R, 

REMOVING  FENCE. 

Under  Secretary's  Order  No.  10272. 

July  18,  1890. — The  fence  around  the  southerly  half  of  the  block,  between  Wes 
fifth  and  West  Twenty-sixth  streets,  North  river,  west  of  Thirteenth  avenue,  was  r< 
Department  labor,  and  the  material  rafted  up  and  stored  away  by  order  of  the  Board. 

West  Twenty-third  Street  Section,  North  End. 

Under  Unanimous  Resolution  of  Board,  June  28,  1882. 

Bulkhead-wall  Proper, 

dredging. 

July  16  to  July  23,  1890. — Mud  was  excavated  and  removed  from  line  of  bulkhead- 
Treasurer's  Order  No.  14808. 

EXAMINATION   OF  WALL   FOUNDATION. 

July  25,  1890.— Divers  examined  wall  foundation  and  found  that  the  piles  on  eitl 
the  gap  at  West  Twenty-eighth  street  had  not  been  injured  by  the  teredo,  and  the  bind 
only  slightly  eaten.     The  binding  frame  on  north  side  had  been  slightly  injured  by  the  ( 


Construction  under  **New  Plan 

STONE  FILLING. 

September    12,  1890,  to  March  16,  189 1.— Cobble  and  np-rap  stone  were  deposited  on  wi 
tion    by  J.   A.    Bouker,    under  Contract    No.   345,   and    by   Brown    &    Fleming,   und 
ircr's  Orders  Xos.  15077  and  15  too.     Mud  was  pumped  from  among  piles  to  place  filling. 

PILING  AND  WOODWORK. 

Vertical  Piles. 
August  X  to  November  18,  1890. — 344  vertical  piles  were  driven,  regulated  and  staylathed. 

Bracing  Piles. 
Att^i^ust  6  to  November  27,  1890. — ^55  bracing  piles  were  driven  and  regulated. 

Sawing  off  Piles. 
August  25  to  November  26,  1890. — Foundation  and  high  grade  piles  were  sawed  ofif  to  grad 

Rafting  Pile  Butts. 
August  25  to  November  26,  1890. — Pile  butts  sawed  off  were  rafted  to  be  towed  away. 

Locating  Foundation  Piles. 

November  8  to  November  25,  1890. — Foundation  piles  on  which  to  place  the  concrete  bloc 
located  by  divers. 

Binding  Frames. 

September  3  to  January  9,  1890. — 3  binding  frames  were  built  and  sunk  to  place.     Mud  w 
to  sink  binding  frames. 

Capping. 

October  15  to  December  26,  1890. — ^384  lineal  fleet  of  longitudinal  capping  and  54  cross-ca 
placed  and  fastened  on  piles,  with  2-inch  and  3-inch  treenails. 


Decking. 
■    June  15   to  November  17,  1890. — 1,490  square  ffeet  of  dock  planking  was  laid  and  fastened 

t 


with  I -inch  oak  treenails. 

MASONRY. 

Concrete  Blocks. 

November  26  to  December  16,  1890. — 12  concrete  blocks  were  set  on  wall  foundations 
It  mattresses  prepared  for  same,  and  chain  holes  were  filled  with  concrete  in  bags. 


Granite. 

December  IS,  l8go,  to  January  31,  1891.  — 151  pieces  of  granite  were  set  on  wall  and  back 
viih  478  batches  of  concrete.   Mud  was  pumped  from  foundation  blocks. 


Lines  and  Levels. 
September  4  to  September  5,  1890. — Lines  and  levels  were  taken  on  concrete  blocks. 

Coping. 

April  26  to  30,  1891. — Coping  was  taken  up  and  earth  filling  removed,  preparatory  to  setti 
extra  course  of  granite  on  wall  between  Piers,  new  59  and  60,  North  river. 


/ 
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Construction  under  "  New  Plan." 

Recapitulation  of  Work  Done  and  to  be  Done  on  the  Bulkhead-wall^  West  Twenty -third 

Section,  North  End, 

In  Linear  Feet  of  Wall. 


Work. 


Dredging. 


Cobble. 


Rip-rap 

Piles  driven 

■  Binding  frames 

Piles  sawed  oflf. 

Longitudinal  caps 

Cross  caps 

Decking 

Base  blocks 

*•  A  B  "  course  granite. 


*•  E  "  course  granite. 


Coping  course  granite. 

Wall  actually  completed 

Equivalent  length  of  completed  wall 


CoMPLSTBD  Work. 

Wc 

In  Z890-1891. 

Total  to  Date. 

Com 

Feet. 

Feet. 

"5-45 

615.42 

180.4* 

615.42 

195.4* 

615.4a 

115.4a 

615.42 

125.49 

615.43 

«35-4a 

6x5. 4a 

Z36.48 

615.4* 

M303 

615.4a 

184.40 

615.42 

143.6a 

615.42 

iS3«a4 

6x5  42 

173-30 

615.42 

183.06 

304.59 

98.40 

590.40 

MOORING   PILES. 

July  31  to  November  25,  1890. — A  cluster  of  mooring  piles  was  driven  and  afterwards  pul 

FILLING-IN   REAR   OF  WALL. 

June  5,  1890,  to  April  30,  1891. — 30,669  loads  of  filling  from  the  Street  Cleaning  Depa 
were  received  and  placed  in  rear  of  the  bulkhead-wall. 

Also,  135  loads  of  earth  filling,  on  tickets,  were  received  and  placed  in  rear  of  bulkheai 

Pter,  new  58,  N.  R, 

DREDGING. 

Under  Resolution  of  the  Board,  July  10,  1890. 
August  14  to  August  30,  1890. — Mud  was  excavated   and  removed   from  site  of  Pier,  n 
North  river  ;  also  half-slips  adjoining  Piers,  new  57  and  59,  under  Contract  No.  346. 

BUILDING   PIER. 

Contract  No.  350 — Under  Unanimous  Resolution  of  the  Board,  August  14,  1890. 
September  30,  1890,  to  April  18,  1891. — A  new  wooden  pier  512  feet  long  and  60  fee 
was  built  near  llie  foot   of  West  Twenty-eighth   street,  North  river,  to  be  known  as  Pier,  u 
Nortli  river,  by  J.  W.  Flaherty. 

Approach  to  Piers,  new  59  and  60,  N.  R. 
April  2!  to  April  30,  1891. — An  approach  about   16  feet  in  width,  of  second-hand  I 
blocks,  is  being  laid  by  Plunkitt  &  Smith,  under  Treasurer's  Order  No.  15237,  extending  fr 
old  pavement  in  West  Thirtieth  street  to  Pier,  new  60,  North  river,  and  south  along  the  bu 
to  a  point  about  30  feet  south  of  the  northerly  line  of  Pier,  new  59,  North  rivei;. 
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Construction  under  "New  Flan." 
Pier^  nrw  60,  A".  R. 

REPAIRING   PLANK  APPROACH. 

:i,  1S90,  to  April  30,  1891. — Temporary  plank  approach  to  above  pier  was  repaired. 

Section  Office  at  West  Thirtieth  Street,  N.  R, 

Under  Secretary's  Order  No.  10040. 
I  to  July  28,  1890. — The  flooring,  ceiling  and  siding  of  West  Thirtieth  Street  Section 
?  replaced  with  new  material  and  the  office  repainted  inside  and  out,  by  order  of  the 

West  Thirtv-first  Street  Section. 

Umler  Unanimous  Resolutions  of  Board,  August  8  and  September  19,  1883. 

Bulkhead-wall  Proper^ 
MASONRY. 

Granite. 
10  June  4,  1S90. — 93  pieces  of  granite  were  set  on  wall  and  backed  up  with  169  batches 

Coping, 
t  iS  to  November  12    1890. — 23  pieces  of  coping  were  set  on  top  of  granite. 

BACKIN(;-LOGS. 

er  4   to  November  24,  1890. — Holes  were  drilled  and  backing-logs  were  fastened  to 
h  Ahlstrom  Iwlts. 

tt.jn   (>f    Work  Doiw  and  to  be  Done  on  the  Bulkhead-wall,  West   Thirty-first  Street 

Section. 
In  Linear  Feet  of  Wall. 


WrjRlc. 


CoMPLKTED  Work. 

In  18:^-1891. 


Feet. 


rotal  to  date. 


Work  to 

DR 
CoMI'LETKt). 


nc^ 


caps 


>♦•  granite 

•  tiraniie 

■^  ^r;4nitc 

:  granite 

;  j;ranitc 

ri«  dry  set 

'.y  complt'ted 

ength  of  completed  wall,  including  coping. 


1775 


8.42 


Feet. 

^57-5 

257-5 
257-5 
2575 
257-5 
257-5 
257 -5 
257-5 
257.5 
257-5 
257.5 
257 -5 
257.5 
=57-5 
^57.  5 
177-5 
80.0 

254- »7 


Feet. 


«77-5 
3  33 
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Construction  under  **New  Plan." 

West  Thirty  second  Street  Section. 
Under  Unanimous  Resolution  of  Board,  October  22,  1885. 

Bulkhead-wall  Proper, 

MASONRY  granite. 

May  15  to  June  13,  1890. — 35  pieces  of  granite  were  set  on  wall  and  backed   up  with  n 
batches  of  concrete. 

Recapitulation  of  Work  Done  and  to  be  Done  on  the  Bulkhead -wall y  West  Thirty -second  5iM 

Section, 

In  Linear  Feet  of  Wall. 


Work. 


Dredging 


Cobble. 


Rip-rap 

Piles  driven 

Binding  frames 

Piles  sawed  off 

Longitudinal  caps 

Cross  caps 

Decking 

Base  blocks 

"  A  B  "  course  granite 

"  C  '*  course  granite 

"  D  "  course  granite 

"  E  "  course  granite 

"  F  "  course  granite  (extra) 

Coping  

Equivalent  length  of  completed  wall 


CoMPLBTBD  Work. 


In  Z890-X891. 


Feet. 


177.50 


a. 59 


Total  to  Date. 


Feet. 
5I5-00 

515.C0 
515.00 
516.00 
516.(10 
516.00 
516.00 
5x6.00 
5x6.00 
5x8.00 
516.40 
515.60 

453-80 
X86.80 

9.30 
479-39 


WoU9 
CoMPUil 


fm 


.•• 


•••• 


•■* 


■■• 


••• 


.«■ 
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FILLING   LN   REAR   OF  THE  WALL. 

May  I  to  July  31,  1890. — 3,938  loads  of  earth  filling  were  received  and  placed  in  rearoCi 
bulkhead-wall. 


REMOVING  CONCRETE   BLOCKS. 

June  3,  1890. — Small  concrete  blocks  placed  to  weigh  down  the  wall  were   removed  to 
Seventeenth  street. 

Pitr^  ntiv  61,  iV.  R, 

RAISING   INNER   END. 

July  15  to  August  26,  1890. — Inner  end  of  pier  was  raised  and  blocked  up. 


S 
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•  Construction  under  "New  PlAn." 

Pier^  new  62,  N,  R. 
RAISING  INNER  END. 

aly  2S  to  July  31,  1890. — Inner  end  of  above  pier  was  raised  and  repaired. 

Pier,  new  63,  N.  R, 

RAISING   INNER   END. 

VugTi>t  27  to  September  28,  1890. — Inner  end  of  pier  was  raised,  blocked  up  and  repaired. 

West  Thirty-third  Street  Section. 

Under  Unanimous  Resolution  of  the  Board,  February  20,  1890. 

Buikheadwoil  Proper, 

stone  filling. 

May  I  to  19,  1890,  August  i  to  November  6,  1890. — Cobble  and  rip-rap  stone  were  deposited 
all  foundation  by  Brown  &  Fleming,  under  Contract  No.  323. 

PILING  and  woodwork. 

Vertical  Piles. 
Hay  I  CO  August  12,  1890. — 292  vertical  piles  were  driven,  regulated  and  staylathed. 

Bracing  Piles, 
lone  16  to  August  17,  1890. — 46  bracing  piles  were  driven  and  regulated. 

Sawing  off  Piles. 
I'cLy  26  to  August  19,  1890. — Foundation  and  platform  piles  were  sawed  off  to  grade. 

Locating  Foundation  Piles. 
Auj:ust  7  to  August  17,  1890. — Foundation  piles  for  concrete  blocks  were  located. 

Pulling  Piles. 

iUy  10  to  May  30,  1890. — Piles  driven  to  protect  north  end  of  wall  and  filling  at  West  Thirty- 
tod  street  were  pulled  up. 

Binding  Frames. 

Jaly  9  to  August  20,  1890. — 4  binding  frames  were  built  and  sunk  to  place. 

Capping. 

August  4  to  October  9,  1890. — 288  lineal  feet  of  longitudinal  capping  and  32  cross  caps  were 
tel  anil  fastened  to  place  with  2-inch  and  3-inch  treenails. 

Decking. 

October  4  to  October  23,  1890. — 1,472  square  feet  of  deck  plank  was  placed  and  fastened  on 

kvith  I -inch  oak  treenails. 

MASONRY. 

Concrete  Blocks. 

August   22   to   September   i,    1890. — 10  concrete  blocks  were  set   on   wall  foundation  on 
ttre<>£es  prepared  for  same  and  chain  holes  were  filled  with  concrete  in  bags. 

Granite. 

October  1  to  November  19,  1890.—- 82  pieces  of  granite  were  set   on  wall  and  backed  up  with 
batches  of  concrete. 
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Construction  under  **New  Plan." 

Recapitulation  of  Work  Done  and  to  be  Done  on  th^  Bulkhead-wall^  West   Thirty-thirc 

Section. 
In  Linear  Feet  of  Wall. 


Completed  Work. 


Work. 


W 


In  1890-1891.  ToIaI  to  Date.      ^^* 


Dredging 

Cobble 

Rip-rap 

Piles  driven 

Binding  frames 

•  Piles  sawed  oflf 

Longitudinal  cap^ 

Cross  caps 

Decking 

Base  blocks 

"  A  B  "  course  granite 

"  C  **  course  granite 

"  D  "  course  granite 

*•  E  "  course  granite , 

Coping  course  granite , 

Wall  actually  completed 

Equivalent  length  of  completed  wall. 


Feet. 

84.55 
98.75 
98.82 
98.82 
98.83 
97.18 
94.68 
94.30 
98.67 
84.48 

79-59 
75  67 


Feet. 
98.75 

98.75 
98.7s 
98.83 

98  82 
98.82 
97.18 
94.68 

94-30 
98.67 

84.48 

79-59 
7567 


74-73 


89.77 


FILLING    IN    REAR    OK    THE  WALL. 

October  30,  1890,  to  January  3,  1891. — 7,525  loads  of  earth  filling  on  tickets  and  3,35 
of  filling  from  the  Street  Cleaning  Department  were  received  and  placed  in  rear  of  the  bu 
wall. 

FILLING    NORTH   OF  WEST  THIRTY -THIRD   STREET. 

Under  Secretary's  Order  No.  10528. 
November  14,  1890,  to  April  30,  1891. — Filling  is  being  placed  north  of  West  Thir 
street,  N.  R.,  by  George  W.  Plunkitt,  to  whom  permit  from  the  Board  was  granted,  for 
of $150. 

REMOVING   OLD   BUILDINGS. 

Under  55ecreiary's  Order  No.  10756. 

March  17  to  March  19,  1891. — Old  timber  and  plank  from  old  buildings,  south  of  Thirt 

street  and  Twelfth  avenue,  were  removed,  and  piles  weie  pointed  to  allow  earth  filling  t 

around  same. 

Pier  at  West  Forty. fifth  Street,  N.  R, 

BUILDING   PIER. 

Contract  No.  327 — Under  Unanimous  Resolution  of  the  Board,  February  20,  1890. 
May  I  to  October  21,  1890. — A  new  wooden  pier  about  500  feet  long  and  60  feet  wi( 
an  approach  68  feet  9  inches  long  and  60  feet  wide,  and  a  sewer  under  same,  was  built  by  J 
Flaherty. 
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Construction  under  **New  Plan.'* 


TEMPORARY   PLANK   APPROACH. 

Under  Secretary's  Order  No.  10552, 
iber  26  to  IVeccmber  2,  1890. — A  plank  approach  of  4-inch  spruce,  48  feet  in  width  at 
d  30  feet  at  the  easterly  end  and  100  feet  in  length,  was  laid  by  Department  labor,  from 
approach  built  under  contract. 

DREDGING. 

Contract  Xo.  328 — Under  Resolution  of  the  Board,  February  27,  1890. 
aber    i   lo  November   20,   1890. — Mud   was  excavated   and   removed   from   half  slips 
ilxtvo  pier. 

Pier  at  West  Forty-ninth  Street,  N.  A\ 
DREDGING. 

Contr.ict  Xo.  343 — Under  Resolution  of  Board,  June  18,  1890. 
t  4  10  August  28,  1890. — Mud  was  excavated  and  removed  from  site  of  pier. 

Bl'ILDING   PIER. 

Contract  No.  340 — Under  Unanimous  Resolution  of  the  Board,  June  12,  1890. 

S.  1S90,  to  March  7,  1891. — A  new  wooden  pier,  504  feet  4  inches  long  and  60  feet  wide, 

ach  to  same  220  feet  long  and  30  feet  wide,  were  built  by  Contractor  Barth  S.  Cronin. 

West  Fifty-Second  Street  Section,  South  End. 
lier  Unanimous  Resolutions  of  Board,  October  6,  1887,  and  February  6,  1889. 

Bulkhead-wall  Proper, 

MASONRY. 

Copmg. 
'  !o  May  22,  1890.— 3  pieces  of  coping  were  set  on  granite  of  bulkhead-wall. 

BACKING-LOGS. 

10  May  31,  1890. — Backing-logs  were  placed  and  fastened  on  coping  with  Ahlstrom 
.iNani/ed  wrout^ht-iron  cleats  placed  on  same. 

en    0/  Work  Done  and  to  be  Done  on  the  Buikhead-wally    West   Fifty  second  Street 

Seetiofiy  South  End. 

In  Linear  Feet  of  Wall. 


COMPLEIED    WoKK. 


\    'ttoni 


'1  ;;;rai;ite. 
"Tjinitc    .  . 


^■ 


•ramie. 


Work. 


i*;r:.nuc 

ri«7iplcH.Hl 

ngth  of  f.ompUted  wall 


In   1390-1891.      I  ToiAi.   K)  D.MK. 

Feci.  Fcot. 

404 .  (•6 


Work  io 

BK 

COMI'LHTKD. 


20.81 
20.81 


411. 4'> 

404. 03 
411.46 
404.46 

404.05 
404.05 
404.05 

4  •4-05 
284.05 
404.05 

4t>^  •  53 
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Construction  under  **New  Plan." 

FILLING   IN  REAR  OF  THE  WALL. 

August  I  to  October  17. — 249  loads  of  earth  filling,  on  tickets,  were  received  and  p 
rear  of  the  bulkhead-wall. 

West  Fifty-second  Street  Section,  North  End. 

Under  Unanimous  Resolution  of  Board,  October  6,  1887. 

Bulkhead-wali  Proper. 

masonry. 

Pumping  Mud. 

March  17  to  April  30,   189 1. — Mud  was  pumped  from  bulkhead-wall  foundation  by 
i2.ton  derrick  to  place  concrete  in  bags. 

Recapitulation  of  Work  Done  and  to  be  Done  on  the  Bulkhead-wall^  West  Fifty-secom 

Section^  North  End, 
In    Linear   Feet  of  Wall. 


Work. 


CoMPLKTSD  Work. 


In  iSgo-xSpi. 


Dredging 

Cleaning  rock  bottom 

Rip-rap 

Concrete  in  bags 

Concrete  in  mass 

Base  blocks 

"  A  B  "  course  granite 

"  C  '*  course  granite 

"  D  "  course  granite 

"  E  "  course  granite 

Coping  course  granite 

Wall  actually  completed  

Equivalent  length  of  completed  wall 


Feet. 

80.00 
50.00 


12.96 


Total  to  Date. 


Feet. 

80.00 

50.00 


IK 

Coi 


12.96 


RE.MOVING  OLD  WORK.  • 

February  7  to  March  26,  1891. — Inshore  end  of  Pier  foot  of  West  Fifty-fifth  street  was 

and  piles  pulled  up  to  l)uild  the  bulkhead-wall.  ' 

irest  Fiftieth  and  Fifty  first  Streets,   N.  R. 

PAVING. 

Contract  No.  336 — Under  Unanimous  Resolution  of  Board,  May  22,  1890. 
June  28  to  July  31,  1890. — New-made  land,  from  50  feet  south  of  West  Fiftieth  street 
15  feet  south  of  north  line  of  West  Fifty-first  street,  was  paved  with  second-hand  Belgian  l 
George  F.  Doak. 
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Construction  under  *•  New  Plan." 


PUr  ai  West  Fiftieth  Street^  N,  R, 
k  Under  Unanimous  Resolution  of  Board,  October  lo,  1889. 

I  BUILDING   PIER. 

I  Contract  No.  314. 

I    May  I  to  June  7,  1890. — A  new  wooden  pier,  about  5CX)  feet  in  length  and  60  feet  in  breadth, 

«ith$ewer  underneath  same,  was  built  by  Bartholomew  S.  Cronin. 

DREDGING. 

4   May  16  to  June  if,  1890. — Mud  was  excavated  and  removed  from  half  slips  adjoining  the 
fc^  pier  by  Morris  &  Cumings,  under  Treasurer's  Order  No.  14687. 

I  Pier  at  West  Fifty-first  Street, 

I  MAINTAINING  AND  REPAIRING  APPROACH. 

f  Under  Secrclarj-'s  Order  No.  loi  14. 

.    May  23,  1890. — Several  defective  planks  in  the  approach  to  Pier  at  West  Fifty-first  street, 

•nh  river,  were  taken  up  and  replaced  with  new  material  by  order  of  the  Board. 

Pier  at  West  Fifty  ^second  Street^  N,  R, 
DRBDGING. 

Contract  No.  347 — Under  Resolution  of  the  Board,  July  11,  1890. 

August  14  to  August  28,  1890. — Mud  was  excavated  and  removed  from  site  of  Pier  at  West 

Ihr-second  street.  North  river. 

BUILDING   PIER. 

Contract  No.  344 — Under  Unanimous  Resolution  of  Board,  June  20,  1890. 
September  9,  1S90,  to  March  20,  1891. — A  new  wooden  pier,  504  feet  4  inches  long  and  60 
K  wide,  with  approach  46  feet  i  inch  long  by  30  feet  wide  at  the  inner  end  and  45  feet  wide  at 
fouler  end,  was  built  by  P.  Sanford  Ross. 

TEMPORARY    PLANK   APPROACH. 

March  4  to  March  17,  1890. — A  temporary  plank  approach  was  built  to  connect  with  the 
|tf02ch  under  contract. 

Ra//i?rw  Approach  on  Piles  to  West  Fifty- fifth  Street  Pier  from  West  Fifty -sixth  Street  Piir. 

January  3  to  February  7,  1891. — A  temporary  platform  approach  on  piles  30  feet  wide  was 

Ut  from  West  Fifty-sixth  street  Pier  across  the  slip  to  West  Fifty-fifth  street  Pier,  a  distance  ot 

ofcet. 

West  Fifty-seve.nth  Street  Section. 

Under  Unanimous  Resolutions  of  Board,  December  20,  1888,  and  August  i,  1889. 

Bulkhead-wall  Proper. 
STONK  FILLlSr;. 

May  6,  1S90,  to  January  16,  1891. — Kip-rap  and  cobble  stone  were  deposited  on  line  of  bulk- 
sad-wall  by  Brown  &  Fleming,  under  Contract  No.  323  and  Treasurer's  Orders  Nos.  15 100  and 
;i77;  alsf^  by  J.  A.  Bouker,  under  Contract  No.  345.  4-inch  planking  was  placed  on  end  row  of 
les  below  low  water  to  retain  cobble  filling. 

PILING   AND  WOODWORK. 

Vertical  Piles. 
May  3,  1S90,  to  January  22,  1891. — 145  vertical  piles  were  driven,  regulated  and  slaylalhcd. 

Bracing  Piles. 
June  7,  1S90,  to  January  8,  1891. — 51  bracing  piles  were  driven  and  regulated. 

Sawing  off  Piles. 
May  I,  1890,  to  January  6,  1891. — Foundation  and  platform  piles  were  sawed  off  to  gra<le. 

IxKating  Foundation  Piles. 
June  28,  1890,  to  January  8,  1891. — Foundation  piles  on  which  to  set  the  concrete  blocks  were 
inted. 
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Construction  under  "New  Plan.'* 

Clearing  Foundation. 
May  6  to  June  7,  1890. — Foundation  was  cleared  of  pile  bark  to  set  blocks. 

Binding  Frames. 

May  6,  1890,  to  January  7,  1891. — 7  binding  frames  were  built  and  sunk  to  place.     Tot 

dale,  35. 

Capping. 

May  I,  1890,  to  April  10,  1891. — 600  linear  feet  of  longitudinal  capping,  and  44  cross 

were  placed  and  fastened  on  piles  with  2-inch  and  3-inch  oak  treenails. 

Decking. 
May  14  to  December  31,  1890. — 4-inch  deck-planking  was  laid  and  fastened  on  caps  wi 
inch  oak  treenails. 

MASONRY. 

Concrete  Blocks. 
May  I  to  July  9,  1890  ;  January  5  to  22,  1891. — 15  concrete  blocks  were  set  on  wall  found 
on  mattresses  prepared  for  same,  and  chain  holes  were  filled  with  concrete  in  bags. 

Granite. 
May  I,  1890,  to  January  22,  1891. — 187  pieces  of  granite  were  set  on  wall  and  backe 
with  521  batches  of  concrete.     Mud  was  pumped  to  set  granite. 

Copmg. 
May  I  to  August  14,  1890. — 20  pieces  of  coping  were  set  on  top  of  granite  of  bulkhead-v 

Backing-Logs. 
May  8,  1890,  to  April  6,  1891. — Backing-logs  were   placed  and  fastened  on  top  of  co 
with  Ahlstrom  bolts.     Cleats  were  placed  and  fastened  on  backing-logs. 

Recapitulation  of    Work    Done  and  to    be    Done  on    the    Bulkhead -wall^    West    Fifty-se'. 

Street  Section. 

In  Linear  Feet  of  Wall. 


Completed  Work. 


Work. 


In  18^-1891. 


Dredging 

♦Cobble 

•  Rip-rap 

Piles  driven 

Binding  frames 

Piles  sawed  oflf. 

Longitudinal  caps 

Cross  cap^i 

Decking.  .• 

Base  blocks 

"A  B  "  course  granite 

"  C  "  course  granite 

"  D  "  course  granite 

"  E"  course  granite 

Coping  course  granite 

Wall  actually  completed 

Equivalent  length  of  completed  wall. 


Feet. 

309  64 

274.64 

71.  21 

94.21 

96.50 

176.39 
183.14 

261.73 

181 .04 

176.18 

177.62 

177-83 

»8j.35 
2xr.^o 
260.78 
173.06 


J'otal  to  Date. 


WOR 

s 

COMPl 


FecL 
762 . 50 

744.64 
744-64 
762.50 
760. CO 

756  50 

757  18 

739-93 
668.18 

73:- 46 
645.18 
625.88 
622.18 
617.80 

43t-a3 
561.51 

717.00 


*  Given  in  equivalent  lengths  of  wall. 
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Construction  under  "New  Plan." 

FILLING    IN    REAR   OK   WALL. 

?-ir.y  I.  1890,  TO  April  30,  1801. — 75,338   loads  of  earth  filling   were  received  and  placed  in 

•- :  :':t  I'ulkliead-uall.     Total  to  date,  113,305  loads. 

L'-itiiih-e-r  4,  1S90.  to  April  30,  1891. — Earth  filling  is  being  placed  in  rear  of  bulkhead-wall 
r-L<  <vi  :;v-'n  by  G.  NV.  Plunkitt,  at  lo  cents  a  load,  under  permit  from  the  Board,  Secretary's 
ier  N  ^.  10590. 

CLOSE   ROW   OF    PILES. 

''!...T.h  20  to  April  9,  1891. — 15  piles  were  driven  in  a  close  row  at  south  end  of  section. 

SKWER. 

!  ly  I  to  August  26,  1890. — A  brick  sewer  was  built  on  decking  in  rear  of  concrete  backing  of 
Ikh^ail  \v:\ll  to  allow  the  Department  of  Public  Works  to  connect  with  sewer  under  West  Fifty- 
ih  -irtet  Pier. 

Piatjonn  Approach  to  West  J'i/tysixth  Street  Pier, 

Aiv^u-t  25  to  November  26,   1890.  —  Platform  approach  was  built  from  the  northerly  side  of 
'e^t  F  i':y-nith  street  to  West  Fifty-sixth  street  Pier,  a  distance  of  about  215  feet. 

Piif   at   West  Fifty-sixth  Street,  X.  P. 
lender  Unanimous  Resolution  of  the  Hoard,  September  12,  1889. 

Pll  E-DRIVINt;,    STAYLATHINC,    ETC. 

May  I  to  Dctober  17,  1890. — Vertical  and  bracing  piles  were  driven  and  regulated  and  cut  ofl 
)  gralc  and  tenoned. 

TIMBER    WORK. 

NUy  I  to  N«»vfmber  ii,  1890. — Rangers  and  caps  were  put  on  and  fastened  and  deck  j)lankin^ 

ARMATURE   PLATES. 

A  :vji>t  4  t««  ( >ct<:)ber  13,  1S90. — Piles  were    trimmed   and    armature    plates   were  put  on  and 

MOORINU    POSTS. 

i.i>.t'jl^r  13,  1890.  —  Mooring  posts  were  placed  on  deck  of  pier  and  fastened. 

OAK    FENDERS. 

•  •-    !-f:r  4  to  16,  1S90.  — <  )ak  fenders  were  prepared  and  put  on. 

OAK    FENDER    PILES. 

'  '.  :.!."r-r  \()  to  17,  iS<)C. — Oak  fender  piles  were  driven,  regulated  and  fastened. 

SEWER. 

?d.-.y  7  iv»  i  )ctol>er  17,  1890.  —Wooden  sewer  to  connect  with  sewer  from  face  ofhulkhcad-wall 
»is  .  V.  k  .'I'd  placed  under  pier. 

DREIXIINC,. 

\\:A  u  as  excavated  and  removed  from  half  slips  adjoining  the  above  |Mer,  under  '1  icasurerN 
r»rJ!er.-  N'-4.  I42<)6  and  14971. 

Approach  to   West  Fifty-sixth  Street  Pier, 

T.'ri'l'.r  Tnanimous  Resolutions  of  the  Board.  December  20.  1888,  and  AuL,'ust  i,  18S9. 

T'm];f>r;iry  appr<)ach  to  West  Fifty-sixth  street  Pier  was  raised  an«i  blov-ked  uj).      Rip-rap  was 
pbiv'i  :ilonj^  southerly  side  of  approach  on  slope  of  earth  filling  to  retain  same. 
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Pier  at  West  Fifty -seventh  Street,  .V.  R. 
Under  Unanimous  Resolution  of  Board,  February  6,  1889. 

TIMBER  WORK. 

July  19  to  July  21,  1890.— Chocks  were  put  in  the  work  as  required. 

November  8,  1890. — Cleats  were  placed  and  fastened  on  pier. 

May  I  to  November  8,  1890.— Oak  fenders  were  put  on,  fastened  and  trimmed. 

EAST    RIVER. 

Pier,  Foot  of  East  Eighteenth  Street, 
Under  Unanimous  Resolution  of  Broad,  January  29,  1891. 

PRELIMINARY  WORK. 

Test  Borings. 
February  10  to  February  19,  1891. — Borings  were  taken  over  area  of  new  pier-site  to  asce 
the  nature  of  river  bottom  with  the  borer  "  Woodcock." 

Test  Piling. 
February  12  to  February  17,  1891.— Test  piles  were  driven  over  area  of  new  pier  to  asce 
the  nature  of  river  bottom  in  the  pier  area. 

Dredging. 
March  16  to  April  i,  1891. — 10,601  cubic  yards  of  mud  were  excavated  and  removed 
site  of  pier  by  the  Morris  &  Cumings  Dredging  Co.,  under  Secretary's  Order  No.  10730. 

BUILDING  PIER. 

Pile-driving,  staylathing,  etc. 

March  27  to  April  25,  1891. — 146  piles  were  driven,  regulated,  staylathed  and  tenoned, 

horizontal  braces  placed  and  fastened. 

Timber  Work. 

April  3  to  April  25,  1891. — Caps,  rangers  and  decking  were  prepared,  placed  and  fastem 

SEWER. 

April  8  to  April  15,  1891. — 6  sewer  beams  were  fastened  in  place. 

GENERAL  CHARGE. 

Removing  Old  Work. 
March  10  to  March  13,  1891.— Old  platform  at  the  bulkhead  was  removed  and  a  temp 
drain  box  was  placed  to  drain  the  water  from  the  gutter. 

Building  Fence,  etc. 

March  19  to  April  i,  1891. — A  fence  was  put  up  at  the  foot  of  East  Eighteenth  street,  a 
small  office  and  tool-house. 

Foot  of  East  Twentieth  Street. 

TEST  PILING. 

Under  Secretary's  Order  No.  1047 1. 
October  25  to  October  30,  1890. — Test-piles  were  driven  over  site  of  new  pier  to  gc 
necessary  information  for  building  a  new  pier  at  the  foot  of  said  street. 

Foof  of  East  Twenty-second  Street. 

Under  Secretary's  Order  No.  10148. 
September  4  to  September  8,  1890. — 10  test-piles  were  driven  on  site  of  pier  and  approai 
the  foot  of  saiil  street. 

KKMOVlN(;   OLD   DrMPlN(;-HOARD. 

Under  Secretary's  Order  No.  10473. 
October  20  to  Octol:)er  25,  1890. — Piles  and  remains  of  old  dumping-board  at  the  foot  of 
Twenty-second  street  were  removed. 
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Construction  under  **Ncw  Plan." 
East  Twenty-fourth  Street  Section. 
Under  Unanimous  Resolution  of  the  Board,  April  25,  1889. 

Bulkkead-wall  Proper, 

DREDGING. 

May  1  to  July  22,  1890.-17,448  cubic  yards  of  mud  and  3,657  cubic  yanls  of  sand  were 
excav-ated  and  removed  fix)m  site  of  the  bulkhead-wall  by  the  Atlantic  and  the  Union  Dredging 
Companies,  under  Contract  No.  331,  and  under  Treasurer's  orders  therefor.  Total  to  date,  25,732 
cubic  yards  of  mud  and  3,657  cubic  yards  of  sand  have  been  removed. 

STONE   FILLING. 

June  I  to  23,  August  25  to  September  5,  1890  ;  and  October  3,  1890,  to  January  20,  1891,  and 
March  31  to  April  17,  1891.-2,577  cubic  yards  of  cobble  stone  and  2,323  cubic  yards  of  rip-rap- 
stooc  were  delivered  and  deposited  on  wall  foundation  by  John  A.  Bouker  and  Brown  &  Fleming, 
cnder  Treasurer's  orders  therefor  and  under  Contracts  Nos.  323  and  345.  Total  to  date,  2,577 
cal^c  yards  of  cobble  stone  and  2,323  cubic  yards  of  rip-rap  stone. 

June  4,  1890. — 8  piles  were  driven  at  south  end  of  section  to  retain  the  rip-rap  embankment 

trom  extending  further  south. 

PILING  AND  WOODWORK. 

Vertical  Piling. 

June  13,  1890,  to  April  2,  1891. — 728  vertical  piles  were  driven,  regulated  and  stay-lathed,. 

and  3  broken  in  driving. 

Bracing  Piling. 

June  24,  September  4  to  10,  and  Noveml>er  24,  1890;  January  13  to  16,  and   March  10  to  12, 
iiJ9i. — 105  bracing-piles  were  driven  and  regulated,  and  3  broken  m  driving. 

Bindmg  Frames. 

July  I  to  26,  August  4  to  September  6,  November  5  lo  Uecemher  30,  1890  ;  March   I    to  5» 

1S91.  — 10  binding  frames  were  made  and,  with  aid  of  divers,  were  sunk  and  keyed  to  place.      Total 

lo  date,  10  frames  in  place. 

Sawing  off  Piles. 

August  I  to  3,  Septcml)er  18  to  19  and  November  20,  i8<p  ;  January  19  to  21,  February  6  to 

10.  and  March  16  to  April  4,  1891. — 214  foundation  and  303  platform  piles  were  sawed  off  with  the 

sa-a-tuttmg  machine. 
V  Capping. 

I  June  15  to  Novemljer  I,  1890,  and   February  i  to  March  31,  1S91. — The  l»racing-j)ilc>  were 

1    ^AAcd  off  by  hand  and  were  prepared  to  receive  the  longitudinal  caps  ;  638^^  lineal  feet  oflongi- 

tjiiinal  capping  and  42  transverse  caps  were  placed  ;  dove-tail  pieces  were  made  and  j)laced  on  the 

caps,  and  chocks  made  and  placed  underneath  ends  of  the  transver>e  caps  on  the  concrete  toundation 

"luocks. 

Locating  Foundation  Piles. 

I  August  I,  September  22  and  October  l,  1890  ;    February  7   and  March  17   tn   19.  i8(ji. — The 

foundation  piles  on  which  the  concrete  foundation  blockN  were  to  be  placed,  were  l.xated  by  the 
divers  bv  means  of  wire  screens. 
Pile  Butts. 

I  SeptemVjer  11  to  20,  1890  ;  January  20  and  21,  February  2  to  s  and  March  27  and  2S,  iSol. — 

1      Pile  butts  from  the  work  were  ratted  up. 

Decking. 

t 

I  February  23  and  March  II  and   19,    1891. — 678  square   feet  of  4-inch  deck   planking  were 

placei.1  on  the  caps  in  rear  of  masonry  of  the  bulkhead -wall. 
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MASONRY. 

Concrete  Blocks. 

September  10  to  13,  October  28  to  30,  December  20  to  23,  1890,  and  January  22  to  28, 
1891. — Cement,  sand  and  Ijroken  stone  were  loaded  on  scows  at  the  East  Seventeenth  Street  Yard, 
and  15  concrete  foundation  blocks  were  loaded  by  the  derrick  **City  of  New  York  '*  on  scows  for 
use  at  this  section  (3  of  the  above  blocks  came  from  the  West  Fiity-seventh  Street  Yard).  Mat- 
tresses were  prepared  for  placing  the  blocks  on,  and  i  special  angle,  4  special  and  10  standard 
blocks  were  set  in  the  wall  by  the  derrick  "City  of  New  York,"  assisted  by  the  divers. 

Chain  Holes. 

September  19,  October  29,  December  19  and  23,  1890,  and  February  5  and  6,  1891. — The 
cham  holes  between  the  concrete  blocks  were  filled  with  concrete  in  bags. 

Granite. 

December  8,  1890,  to  January  16,  1891,  and  March  26  to  April  10,  1891.— 99  pieces  of  granite 
were  set  and  backed  u[)  with  235  batches  of  concrete  ;  total  batches  to  date,  235  in  place. 

Pointing  Granite. 
April  8  to  10,  February  7  to  March  25,  1891.— Joints  in  granite  were  cleaned  out  and  pointed* 

Recapitulation  of  Work  Done  and  to   he   Done   on   the    Bulkhead-wall^    East    Twenty-Jourth 

Street  Section. 

In  Linear  Feet  of  Wall. 

COMPLETI 

In  1890-1891. 


Work. 


Dredging 

Cobble 

Rip-rap 

Piles  driven 

Binding  frames 

Piles  cut 

Longitudinal  caps 

Cross  caps 

Decking 

Base  blocks 

*•  A  B  "  course  j;r  »nite 

*'  C  "  course  granite 

"  D  "  course  granite 

*•  E  "  course  granite   

Wall  actually  completed 

Equivalent  length  of  oiinplcted  wall. 


Feet. 
125.00 

I  50 . ro 
145. fXl 
234.00 
232.05 
234.00 
182.00 
152.05 
67.00 

136.08 
8J.26 
78.01 

7»-79 

63-35 

158.79 


1 

Work. 
Total  to  Date. 

Work  to 

RE 
Co.MI'LETKD. 

Feet. 

Feet. 

275. CO 

.33-42 

150. CO 

126.42 

145.00 

163.43 

234.00 

74-42 

232.05 

75-92 

234.00 

74.42 

182.00 

96.4a 

152.05 

125. 9J 

67.00 

2 1 1 . 43 

153.72 

1^4.70 

136.08 

171.63 

80.26 

328.16 

78.01 

230.3* 

71-79 

236.65 

^3.35 

245.07 

162.32 

146. oc 

N.  B. — No  cobble,  longitudinal  c:ips,  cross  cans  cr  ilcclsing  were  re(]uired  for  from  30  to  33  feet  at  the  southerly 
end  of  this  section. 
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REMOVINC;  OLD   WORK. 

May  22  to  31,  1890,  and  March  20,  1891. — The  inner  end  of  old  pier  at  the  foot  of  East 
'wenn-fourth  street  was  removed  to  make  way  to  build  the  new  bulkhead -wall  at  this  section. 
lit  old  material  was  rafted  up  for  future  use  in  the  Department. 

BLLKHEADIN(;  SOUTH  END  OF  SECFION. 

June  4  to  July  17,  iSgo. — Piles  were  driven  in  bents  of  platform  on  the  south  line  of  East 
r wen ly -fourth  street  and  east  of  the  Greenpoint  Ferry  Company's  buildings  to  retain  rip-rap  stone  ; 
iJso,  a  close  row  of  piles  was  driven  about  on  the  south  line  of  East  Twenty-fourth  street,  west  ot 
ihe  Kulkhead-wall  line,  and  sheathed  up  with  second-hand  material  to  retain  rip-rap  embankment ; 
1.076  cubic  yards  of  rip-rap  stone  were  <lelivcred  and  deposited  up  against  this  work  by  Brown  & 
Picmin'^.  to  prevent  the  flow  of  mud  underneath  the  Ferr}'  Company's  buildings. 

PERMANENT   SEWER. 

>cptemV>er  13,  October  8  to  15,  1890  ;  January  12  to  14,  and  April  8  to  March  25,  1891. — 
55  piles  \%  ere  driven,  regulated  and  staylathed  in  rear  of  wall  foundation  on  which  the  sewer  was 
to  be  built  by  the  Department  of  Public  Works,  to  connect  with  sewer  built  through  the  new  bulk- 
hea«1-wall  by  this  Department.  Centres  were  made  and  placed  for  the  brickwork  of  sewer  through 
lSc  Tjulkhead-wall.  The  base  course  of  granite  was  dressed  down  for  foundation  of  sewer,  and  the 
iTickwork  was  built  up  by  James  Brown,  under  Treasurer's  Order  No.  1 5092. 

FILLING   IN    REAR   OF   WALL. 

July  S  to  10  an<l  Novemb>er  19,  1890,  to  January  19,  1891. — Piles  were  driven,  cut  off  and 
c2.pp>c/i  to  form  an  approach  on  which  to  receive  filling  when  delivered  at  this  section  ;  39  piles 
were  driven  on  the  south  side  of  the  street  in  rear  of  the  bulkhead-wall  for  crib-lmlkhead  ;  rip-rap 
5j:fle  was  received  free  and  placed  in  rear  of  and  around  these  piles  in  an  embankment  to  retain 
:he  mud  at  this  section  when  filling  is  put  in. 

TE.MI»ORARY   AITRiMCH. 

<Jctobcr  6  to  II,  1890,  and  February  18  to  March  18,  1891. — The  piles  driven  for  the  sewer 
Tcre  sawed  otT,  capped,  planked  and  sheathed  over  to  form  a  temporary  approach  to  connect  with 
O.t  new  pier  and  to  dump  filling  from. 


AVa/  PicT  Foot  oj  East   Twenty -fourth  Street. 

Contract  No.  332— Under  Unanimous  Resolution  of  the  Board,  April  24,   1S89. 

The  work  of  removing  certain  portions  of  and  tor  repairing  tlie  outer  140  feet  of  the  old 
w«<icn  pier,  and  for  building  complete  the  inner  length  of  the  pier  at  East  Twenty-fourth  street, 
was  done  by  John  Gillies,  contractor,  all  in  substantial  accordance  with  the  specifications.  Begun 
A:igust  I.  1S90,  and  finished  March  13,  1891. 

Foot  of  East   Twenty-fifth  Street. 

November  19  to  December  9,  1890. — An  examination  of  tlic  river  bottom  in  front  of  old 
cribwork  at  the  foot  of  East  Twenty-fifth  street  was  made,  and  bottom  tested  with  the  Ixjrcr 
*'  WrKxlcock,"  prior  to  dredging  being  done  at  this  point. 
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Bellevue  Section. 
Under  Unanimous  Resolution  of  the  Board,  April  25,  1889. 

Bulkhead-wall  Proper, 
DREDGING. 

July  2  to  July  18,  1890. — 9,038  cubic  yards  of  mud  and  2,941  cubic  yards  of  sand 
excavated  and  removed  from  site  of  bulkhead-wall  by  the  Union  Dredging  Company^  undi 
Treasurer's  orders  therefor.  Total  to  date,  20,506  cubic  yards  of  mud,  7,218  cubic  yards  of  sin 
and  1,655  cubic  yards  of  cribwork. 

STONE  FILLING. 

July  6  to  30,  August  9  to  27,  September  18  and  19,  and  October  I  to  23,  1890 ;  November^ 
1890,  to  January  7,  1891,  and  February  12  to  18,  and  April  17, 1891. — 4,961  cubic  yards  of  cobU 
stone  and  3,720  cubic  yards  of  rip-rap  stone  were  delivered  and  deposited  on  wall  foundation  b 
John  A.  Bouker  and  Brown  &  Fleming,  under  Treasurer's  orders  therefor,  and  under  Contracl 
Nos.  323  and  345.  Total  to  date,  6,148  cubic  yards  of  cobble  and  3,720  cubic  yards  of  rip-n 
stone. 

PILING   AND  WOODWORK. 

Vertical  Piling. 

May  I,  1890,  to  April  17,  1891. — 1,037  vertical  piles  were  driven,  regulated  and  staylatiM 
and  3  broken  in  driving.  Total  to  date,  1,625  driven,  and  3  broken  in  driving.  The  close  101 
of  piles  at  south  end  of  section  was  secured  back  to  the  face  timbers  of  bulkhead  with  iron  rodi 
to  keep  same  from  being  disturbed  by  the  filling. 

Bracing  Piling. 

May  I  to  7  and  14  to  16,  July  12  to  15,  September  26  to  October  1, 1890  ;  January  7  to  28  an 
March  4,  1891.  —112  bracing  piles  were  driven  and  regulated,  and  2  broken  in  driving.  Total  t 
date,  263  driven  and  2  broken  in  dnving. 

Binding  Frames. 

May  I  to  August  i,  July  26  to  September  13,  1890;  November  9,  1890,  to  January  21,  189: 
and  February  19  to  April  15,  1891. — 17  binding  frames  were  made,  and,  with  aid  of  divers,  wg 
sunk  and  and  keyed  to  place  ;  mud  was  washed  from  the  binding  frame  area  with  a  wreckii 
pump,  operated  with  steam  from  the  12-ton  derrick  prior  to  sinking  frames.  Total  frames  ; 
place,  23. 

Sawing  oft  Piles. 

May  5  to  19,  July  i  to  19,  September  21  to  26,  1890  ;  January  2,  3  and  21,  to  25,  1891,  ax 
March  16,  25  and  26,  1891. — 550  foundation  piles  on  which  the  concrete  blocks  were  to  be  places 
and  762  platform  piles  were  sawed  off  with  the  saw-cutting  machine,  the  balance  were  cut  off  \ 

hand,  and  the  butts  rafted  up. 

Capping. 

May  I,  1890,  to  May  I,  1891. — The  bracing  piles  were  sawed  off  by  hand  and  were  prepare 
to  receive  the  longitudinal  caps,  1,210  linear  feet  of  longitudinal  capping  and  134  transverse  ca] 
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«  placed  ;  dove-tail  pieces  were  made  and  placed  on  the  caps  ;  chocks  were  made  and  placed 
temeath  ends  of  transverse  caps  on  the  foundation  blocks,  and  ends  of  transverse  dps  were 
rexi  off  where  projecting  in  the  way  of  setting  granite. 

Locating  Foundation  Piles. 

May  14  to  21,  July  30  and  31,  August  4,  September  4,  October  28,  November  I  to  8,  1890,  and 
bruary  23,  March  2  and  31,  and  April  I,  1891. — The  foundation  piles  on  which  the  concrete 
icks  were  to  be  placed  were  located  by  the  divers  by  means  of  wire  screens. 

Decking. 

Xoveml>er  7  and  26,  December  2  and  5,  1890,  and  March  16  to  24,  1891. — 2,649  square  feet 
4-:ach  ileck-planking  were  placed  on  the  caps  in  rear  of  the  masonry  of  the  bulkhead-wall. 


MASONRY. 

Concrete  Blocks. 

June  1 1  to  June  27,  1890. — Cement,  sand  and  broken  stone  were  loaded  on  scows  at  the  East 
evcntcenth  Street  Yard,  and  9  concrete  foundation  blocks  were  loaded  by  the  derrick   **  City  of 
i<w  York  "  on  scows  for  use  at  this  section  ;  mattresses  were  prepared  for  setting  the  blocks  on 
ind  9  blocks  were  set  m  the  wall  by  the  derrick  **City  of  New  York,"  assisted  by  the  divers. 

September  4,  1890. — Cobble  stone  was  washed  from  tops  of  the  concrete  blocks  with  a 
Precking.purop  operated  with  steam  from  the  i2-ton  derrick,  and  joints  between  the  blocks  were 
Masurefl  by  the  divers. 

September  18  to  20,  November  8  to  11,  December  16  to  19,  1890;  January  21  to  28,  March  10 
to  14,  and  April  17  to  21,  1891. — Cement,  sand  and  broken  stone  were  loaded  on  scows  and  21 
cc-screte  blocks  were  loaded  on  scows  by  the  derrick  "City  of  New  York,"  at  the  East  Seven- 
Bfenth  Street  Yard  and  3  at  the  West  Fifty-seventh  Street  Yard  for  use  at  this  section.  Mat- 
tresses were  prepared  for  setting  the  blocks  on  and  24  blocks  were  set  in  the  wall  by  the  derrick 
*'Ciiy  of  New  York,"  assisted  by  the  divers.  Total  to  date,  35  standards,  2  specials  and  i  special 
xa^Ic  nlock. 

Chain  Holes. 

July  27  and  September  22,  1890,  and  February  4  and  5  and  April  22,  1891.— The  chain 
ha.t>  between  the  concrete  blocks  were  filled  with  concrete  in  bags,  assisted  by  the  divers. 

Granite. 

July  30  to  August  I,  August  29  to  September  24,  November  13  to  December  3,  1S90  ; 
F<bruary  17  to  March  8  and  April  9,  189I. — 284  pieces  of  granite  were  set  and  backed  up  with  818 
hitches  of  concrete.     Total  batches,  818  in  place. 

Pointing  Granite. 

August  15  and  16,  September  5,  10  and  13,  1890;  February  8  and  April  10  and  11,  1891. — 
Joints  in  the  granite  were  cleaned  out  and  pointed. 

Coping. 

January  10  to  21  and  February  4  to  10,  1891. — The  bottom  beds  of  15  pieces  of  coping  were 
dresse<i  at  the  East  Seventeenth  Street  Yarc^,  same  loaded  on  scows  by  the  derrick  '*  City  of  New 
York  "  and  set  on  the  "  E  "  course  of  the  bulkhead-wall. 
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Recapitulation  of  Work  Done  and  to  be  Done  on  the  fiulkhead-wally  BcUevue  Sect 

In  Linear  Feet  of  Wall. 

CoMPLETRO  Work.  ^^ 

Work.  

In  1890  and  1891.       Total  to  Date. 

Feel.  Fet?t. 

Dredging 1.95  52500 

Cobble 265.87  360.00 

Rip-rap 3.80  380.00 

Piles  driven 334 •81  519.81 

Binding  frames 35x>8x  519.81 

Piles  cut -■  351 -Bi  519.81 

Ix>ngitudiDaI  caps 397  -B  439*8 

Cross  caps 3^7.00  382.00 

«   Decking 230. 00  230 .00 

Base  blocks 388.06  444-9^ 

"  A  B"  course  granite 286.00  286.00 

"  C "  course  granite '43-^  243-29 

••  D "  course  granite 238.83  238.83            ] 

"  E"  course  granite 235.00  235.00 

Coping 9i-c>3  91-03 

Wall  actually  completed 1 54  •  37  >54  •  37 

Equivalent  length  of  completed  wall 299 .  67  3  J4 .  78 

_  _  I 

N.  B. — No  cobble,  longitudinal  caps,  cross  caps  or  decking  were  required  for  about  12  feet  at  the  soutl 
of  this  section. 

GLARD    riLINt;.  ^ 

May  15,  May  23  to  31,  and  June  19  to  21,  1890. — (iuanl  piles  were  driven  at  north  cn< 
section  in  rear  of  the  bulkhead-wall  line,  and  anchored  back  with  a  concrete  block  made 
purpose,  at  the  East  Seventeenth  Street  Yard,  also  further  secured  with  wire  rope  to  ke< 
from  being  disturbed  by  the  earth  filling. 

RK MO  VI  NO    OLD    WORK. 

May  5  to  II,  and  June  2  to  7,  1890  ;  February  3  and  4,  and  March  26,  1891. — A  i>ortio 
old  pier  foot  of  East  Twenty-eighth  street,  a  portion  of  old  pier  and  old  bulkhead  in  rear 
Bellevue  Hospital,  was  removed,  and  the  old  material  rafted  up  to  make  way  for  the  earth  t 

SHORING    L'P  CO.\L    HI.N. 

May  13  to  May  15,  1890. — Coal  bin  of  the  Stewart  Coal  Company,  at  the  foot  of  Fast  T 
eighth  street,  was  shored  up,  same  having  l)een  disturlicd  by  the  removal  of  old  work. 

PERMANENT   SEWERS. 

May  18  to  22,  and  August  20  to  September  19,  1890.— 50  piles  were  driven  in  reai 
wall  and  prepared  to  build  the  sewer  upon  ;  20 '4  feet  of  brick  sewer  was  built  up  by  James 
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ndtT  Treasurer's  Order  No.  14887,  through  the  new  bulkhead-wall  to  connect  with  sewer  under- 
icaih  the  new  pier. 

March  16  to  March  20,  189Z. — 12  by  12  inches  yellow  pine  timber  sills  were  placed  for  the 
Department  of  Public  Works  to  build  up  sewer  connecting  with  sewer  built  through  the  bulkhead- 
fall  at  the  foot  of  East  Twenty-eighth  street  by  this  Department. 

MOORING    PILES. 

May  21,  1890. — A  cluster  of  mooring  piles  were  pulled  up  and  redriven  further  south  to  moor 
floating  property  to. 

November  7  and  November  14,  1890. — Mooring  piles  were  driven  lor  mooring  purposes  and 
lohold  pile  drivers  in  place  when  driving  piles  for  the  wall  foundation. 

FILLING  IN    REAR  OF    WALL. 

May  17  to  20,  November  i  to  29  and  December  31,  1890. — Long  cut  pile  butts  were  driven  in 
tclo^  row  in  rear  of  the  bulkhead-wall  line  adjoining  the  old  pile  platform  at  north  end  of  section. 
Tiks  were  driven,  capped  and  secured,  and  a  crib-bulkhead  built  up  with  pile  butts  from  the  work, 
.to prevent  the  filling  from  sloping  north  when  deposited  at  this  section. 

Aug:ust  25  to  October  8,  1890. — A  temporary  approach,  to  dump  filling  from,  was  constructed 
«D  the  sewer  piles  and  connected  with  the  new  pier  at  the  foot  of  East  Twenty-eighth  street. 

Under  Secretary's  Order  No.  10024. 

October  9,  1890,  to  May  i,  1891. — 21,639  loads  of  earth  filling  were  received  and  placed  in 
of  the  new  bulkhead-wall,  from  Plunkitt  &  Smith,  the   right  being  sold  to  them   April   17, 
3,  10  do  the  work. 

TEMPORARY   APPROACH. 

December  15  to  December  31,  1890. — A  temporary   plank  approach  was  laid  on  the  newly 
tiie  ground  to  connect  with  the  new  pier. 

SECTION    OFFICE. 

July  29,  1890. — The  section  office  was  moved  from  the  bulkhead  to  roadway  constructed  to 
S£j..fillintj  from. 
b€ceml)cr  6,  1890. — The  office  was  moved  on  to  the  new  pier. 

PicT  foot  of  East  Twenty-Eighth  Street. 
Under  Unanimous  Resolution  of  Board,  August  22,  1889. 

DREDGING. 

May  8  to  May  17,  1890. — 11,019  cubic  yards  of  mud  were  excavated  and  removed  from  site 
sew  pier  and   from  half  slips  adjoining   by  the   Union   Dredging  Company.     Total   to  date, 
1.772  cubic  yards  of  mud  and  2,105  cubic  yards  of  cribwork. 

REMOVING   OLD  AND    BUILDING   NEW    PIER. 

Under  Contract  No.  312. 

The  old  pier  was  removed  and  a  new  pier,  with  a  sewer-box  underneath,  was  built,  in  accord- 

with  the  specifications  of  the  contract,  by  Barth.  S.  Cronin,  contractor.     Total  length  of 

r.  Dut>idc  of  established  bulkhead-line,  is  about  519  feet  and  10  inches  on  the  north  side  and 

It  4^  feet  and  6  inches  on  the  south  side  of  the  pier,  and  its  width  60  feet.     Begun  September 

1889,  and  finished  October  17,  1 890. 

10 
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East  Seventy-sixth  to  East  S^v^nty -eighth  Street^  E.  R, 

The  premises  from  the  north  side  of  East  Seventy-^xth  street  to  the  south  side  of  East  Serei 
eighth  street,  East  river,  were  dredged  down  to  solid  rock,  for  the  purpose  of  constructing 
bulkhead-wall,  by  Ralph  G.  Packard,  under  Contract  No.  354. 

East  Ninety-fourth  Street  Section. 

Under  Unanimous  Resolution  of  Board,  April  25,  1889. 

Bulkhead-wall  Proper, 

dredging. 

November  5  to  November  18,  1890. — 4,378  cubic  yards  of  mud  were  excavated  and  remon 
from  site  of  bulkhead-wall  by  the  Atlantic  Dredging  Company.  Total  to  date,  14,657  cubic  ya 
of  mud  excavated  and  removed. 

stone-filling. 

May  2  and  3,  June  30  and  November  26  to  December  I,  1890,  and  March  23  to  26,  1891 
696  cubic  yards  of  cobble-stone  and  300  cubic  yards  of  np-rap  stone  were  delivered  and  deponj 
on  wall  foundation  by  Andrew  A.Bouker  and  Brown  &  Fleming,  under  Contract  No.  345,  I 
under  Treasurer's  orders  therefor.  Total  to  date,  4,006  cubic  yards  of  cobble  and  3,580  oi 
yards  of  rip-rap. 

piling  and  woodwork. 

Vertical  Piling. 

1 

December  i,  1890,  to  January  1 1,  1891. — 279  vertical  piles  were  driven,  regulated  and  ii{ 
lathed  and  4  broken  in  diiving.     Total  to  date,  784  driven  and  5  broken  in  driving. 

BRACING-PILING. 

January  15  to  January  22,  1S91. — 45  bracing-piles  were  driven  and  regulated.  Total  todl 
123  driven  and  I  broken  in  driving. 

Binding  Frames. 

December  13,  1890,  to  January  14,  1891,  and  P'ebruary  13  to  18,  1891. — 4  binding  frM 
were  made,  and,  with  aid  of  divers,  were  sunk  and  keyed  to  place,  and  No.  12  frame  was  pai 
made.     Total  to  date,  1 1  in  place. 

Sawing  OfiF  Piles. 

January  14  and  15,  and  February  2  to  II,  1891.  — 100  foundation  and  109  platform  piles  nf 
sawed  off  with  the  saw-cutting  machine,  and  the  2  rear  rows  were  cut  off  by  hand  to  make  wag 
drive  the  bracing  piles,  and  ihe  butts  rafted  up. 

Capping. 

February  14  to  February  22,  1891. — The  bracing  piles  were  sawed  off  by  hand  and  m 
prepared  to  receive  the  longitudinal  caps  ;  288  linear  feet  of  longitudinal  capping  were  placed. 

Locating  P'oundation  Piles. 

February  9  to  February  17,  1891. — The  foundation  piles  on  which  the  concrete>blocks  weii 
be  placed  were  located  by  the  divers  by  means  of  wire  screens. 

Decking. 

August  16  to  August  23,  1890. — 370  square  feet  of  4-inch  deck-planking  were  placed  on 
caps  in  rear  of  the  masonry  of  the  bulkhead-wall. 
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MASONRY. 

Granite. 

t  and  August  19  to  August  26,  1890. — 39  pieces  of  granite  were  set  and  backed  up  with 
les  of  concrete,  making  a  total  of  351  batches  in  place. 

Pointing  Granite. 
6  and  June  7,  1890. — Joints  in  the  granite  were  pointed. 

lation  0f    Work  Done  and  to  be  Done  on  the  Bulkhead-wall^  East  Ninety'fourth  Street 

Section. 
In  Linear  Feet  of  Wall. 


Work. 


CoMPLBTXD  Work. 


In  1890  and  1891. 


en  ... 
Trame. 


inaJ  cap». 
»». 


M\ 

:c'urse  granite 

u-se  granite 

;r»€  granite 

cse  granite 

oally  completed 

nt  length  of  completed  wall. 


Feet. 
39.00 
47.00 
45.00 
88  6 
89.1 
89. z 
97-5 

40.2 

38.6 
39.98 
39.28 
40.58 
8.61 
125.27 


Toul  to  Date. 


Feet. 
31a. 00 
Z37.00 
Z37.00 
248.1 
348.1 
248.  z 

247.5 
147.87 

118. 2 

Z46.4 

122.  X 

118.78 

114.08 

Z04.98 

63.61 

239.41 


Work  TO 

BB 
COMPLBTBD. 


Feet. 
61.08 
Z85.00 
346.08 
Z24.98 
Z24.98 
X24.98 
125.58 

225. 2Z 

254.88 
226.68 
250.98 

354-30 
259.0 

268.1 

309-47 
133.67 


B. — Cobble  and  rip-rap  were  given  in  last  annual  report  as  length  on  foundation.     No  cobble  will  be 
tor  6z  .o3  feet  at  south  end  of  section,  where  special  blocks  will  be  used. 

PERMANENT     SEWER. 

ly  2  to  May  20,  1890. — Centres  were  made  and  placed  and  the  brick-work  of  the  sewer  was 

rrjugh  the  new  bulkhead-wall,  and  7  batches  of  concrete  were  made  and  deposited  about 

le. 

-le  9,  1890. — The  sewer  outlet  through  the  bulkhead- wall  was  cleaned  out. 

TEMPORARY    APPROACH. 

Dvember  I  to  November  13,  1890. — A  temporary  plank  approach,  382  feet  long  by  16  feet 
was  constructed  on  the  newly  made  ground  at  the  foot  of  East  Ninety -fourth  street  to  connect 
le  new  pier. 
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TEMPORARY   FENCE. 

November  24,  1890. — A  temporary  fence  was  put  up  to  keep  people  from  trespassing 
work. 

REMOVING  OLD  WORK. 

November  24,  1890. — Old  paving  blocks  were  taken  up  from  the  old  bulkhead  to  ma 
for  dredging. 

February  16  and  17,  1891. — A  portion  of  the  old  bulkhead  at  the  foot  of  East  Ninety 
street  was  dug  out  for  the  purpose  of  making  an  examination  of  same. 

FILLING   IN   REAR   OF  WALL. 

May  23  to  August  16,  1890. — 5,602  loads  of  filling  were  received  free. 

August  18,  1890,  to  January  11,  1891. — 6,894  loads  of  filling  were  received  on  tickets. 

September  1 1  to  November  29,  1890. — 10,078  loads  of  filling  were  received  from  the 
Cleaning  Department.  Total  to  date,  37,578  loads,  as  follows:  6,894  loads  on  tickets 
loads  free,  15,004  loads  under  Secretary*s  Order  No.  9324,  and  10,078  loads  under  Sec: 
Order  No.  10,382,  from  the  Department  of  Street  Cleaning. 

Pier  East  Ninety-fifih  street^  E.  R. 

Contract  No.  333 — Under  Unanimous  Resolution  of  the  Board,  May  8,  1890. 

August  I  to  Deceml>er  6,  1890. — The  new  wooden  pier,  176  feet  long  on  the  north  si 
155  feet  long  on  the  south  side  by  60  feet  wide,  was  fully  completed  in  accordance  with  the 
fications  of  the  contract,  by  Contractor  G.  H.  Scribner,  Jr.,  including  a  sewer  box  undeme 
pier.     Begun  June  21,  1890,  and  finished  December  6,  1890. 

East  One  Hundred  and  Second  Street  Section. 

Under   Unanimous   Resolution   of    the   Board,  July   17,   1890. 

Bulkhead-wall  Proper, 

dredging. 

November  29,  1890,  to  January  I,  1891. — 16,047  cubic  yards  of  mud  were  excavat 
removed  from  site  of  bulkhead-wall  by  the  Atlantic  Dredging  Company,  under  Treasurer's 
therefor. 

piling  and  woodwork. 

Vertical  Piling. 
April  18  to  May  i,  189I.  — 108  vertical  piles  were  driven,   regulated   and  staylathed 
broken  in  driving. 

Recapitulation  of  Work  Done  and  to  be  Done  on  the  East  One  Hundred  and  Secona 

Section. 
In  Linc.ir  Feet  of  Wall. 


Work. 


Dred{;ing  done 

Piles  driven 

Equivalent  length  of  completed  wall 


In  1890  and  1891 


Completed  Work.  j   «• 

ico» 


Feet. 

100. CO 

54  00 
39.00 


Total  to  Date. 


Feet. 
100.00 

54.00 

39.00 
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GENERAL  CHARGES. 

September  2  and  September  ii,  1890. — A  fence  was  put  up  to  keep  people  from  trespassing 
the  works. 

REMOVING  OLD  WORK. 

September  9  to  September  12,  1890. — Old  bulkhead  and  platform  at  the  foot  of  One  Hundred 
fd  Fourth  street  was  removed. 

November  24,  1890. — Old  timber  and  plank  were  placed  in  temporary  timber  basin. 

TIMBER  BASIN. 

November  iS  to  21,  1890,  and  April  18,  1891. — Second-hand  piles  were  driven  to  form  a 
snporary  basin  to  keep  timber  in. 

'  RECEIVINt;   LUMBER. 

*  Under  Secretary's  Order  No.  14987. 

December  11  to  December  15,  1890. — Timber  was  received,  inspected  and  rafted  up  for  use 
■  the  East  River  sections. 

BORINGS. 

December  22,  1890,  to  January  16,  1891. — About  30  borings  were  made  to  ascertain  the  nature 
tf  river  bottom  of  the  bulkhead-wall  area. 

k  East  One  Hi;ndred  and  Tenth  Street  Section. 

Under  Unanimous  Resolution  of  the  Board,  April  25,  1889. 

Bulkhead Atf all  Proper. 

DREDGING. 

S:pieml>€r  S  to  18,  1 890,  and  February  II  to   18,    1891 — 15,340    cubic    yards   of  mud    were 
vited   and    removed  from  site  of  bulkhead-wall   by  the   Atlantic   Dredging  Company,  under 

reasurer's  orders  therefor.      Total  to  date,  12,978  cubic  yards  sand,  40,607  cubic  yards  of  mud 

i\  -jld  wreck  removed. 

stone   FILLING. 

May  I  to  July  2,  August  I  to  November  1  and  November  7  to  December  26,    1890,  and  Feb- 

y  4  to  April  15,  1891. — 5,496  cubic  yards  of  cobble  stone  and  5,252  cubic  yards  of  rip-rap  stone 

delivered  and  dej^>osited  on  wall  foundation  by  John  A.  Bouker  and  Brown  &  Fleming,  under 

tracts  Nos.  323  and  345,  and  under  Treasurer's  orders  therefor.     Total   to   date,    7,942   cubic 

•Is  of  coljbic  stone  and  5,653  cubic  yards  of  rip-rap  stone. 

riLLN(;    AND   WOOinVoRK. 

Vertical  Piling. 

May  I,  1890,  to  .\pril  4,  1891.-1,227  vertical  piles  were  driven,  regulaterl  and  stnylalhed  and 
broken  in  driving.     Total  to  date,  2,342  driven  and  32  broken  in  driving. 

Bracing  Piling. 
May  22  to  31,  July  22  to  28,  September  4  to  6  and  October  20  to  26,  1890,  and  Ai)ril  4  to   10, 
I.— 216  bracing  pdes  were  driven  and  regulated  and  2  broken  in  driving.     Total   to  date,  340 
i\en  and  4  broken  in  driving. 

Binding  Frames. 
May  I,  1S90,  to  April  5,  1891. — 12  binding  frames  were  made  and   wiih   aid  of  divers  were 
nk  an<l  keyed  to  place  ;  prior  to  smking  the  mud  was  waslied  from  the   area  with   a  wrecking 
nip  operated  with  steam  from  the   i2-ton  derrick  and  from   Pile-driver  No.  5,  ashistcd  by  the 
ivcrs.     Total  frames,  29  in  place. 
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Sawing  OS  Piles. 

May  I,  June  2  to  5,  July  15,  August  I  to  6,  September  8  and  October  8  and  28  to  29,  i% 

and  March  25,  April  9  and  15,  1891. — 373  foundation  and  726  platform  piles  were  sawed  off  wf 

the  saw-cutting  machine,  the  two  rear  rows  were  cut  off  by  hand  to  make  way  to  drive  the  brad 

piles,  and  the  butts  rafted  up. 

Capping. 

May  5,  1890,  to  April  30,  1891. — The  bracing  piles  were  sawed  off  by  hand  and  wereprepav 
to  receive  the  longitudinal  caps.  1,233^  lineal  feet  of  longitudinal  capping  and  126  transverse  at 
were  placed  ;  dovetail  pieces  were  made  and  placed  on  the  caps,  and  chocks  made  and  plaa 
underneath  ends  of  the  transverse  caps  on  the  concrete  foundation  blocks  ;  also  ends  of  caps  we 
sawed  off  where  projecting  m  the  way  of  setting  granite. 

Locating  Foundation  Piles. 

June  5  to  10,  July  31,  August  7,  15  and  25,  October  13  to  15  and  November  14  to  22,  18^ 
and  April  15  to  17,  1891. — The  foundation  piles  on  which  the  concrete  blocks  were  to  be  plafij 
were  located  by  the  divers  by  means  of  wire  screens. 

Decking. 

June  25  to  28,  July  21,  October  20,  30  and  31,  1890,  and  February  28,  March  27  and  Apl 
4,  1891.-4,287  square  feet  of  4-inch  deck-planking  were  placed  on  the  caps  in  rear  of  the  nuumi 
of  the  bulkhead-wall. 

MASONRY. 

Concrete   Blocks. 

June  16  to  21,  July  14  to  19,  September  I  to  ii,  October  28  to  31,  December  23  to  30,  189C 
January  27  to  February  i,  March  20  to  23,  and  April  25,  1891. — Cement,  sand  and  broken  stod 
were  loaded  on  scows  at  the  East  Seventeenth  Street  Yard,  and  37  concrete  foundation  blocks 
loaded  by  the  derrick  **  City  of  New  York  **  on  scows  for  use  at  this  section.  Mattresses 
prepared  for  placing  the  blocks  on,  and  37  concrete  blocks  were  set  in  the  wall  by  the  denil 
**  City  of  New  York,"  assisted  by  the  divers.  Total  blocks  set  to  date,  52  standard,  I  special,  ai 
I  special  angle  block. 

November  10, 1890,  and  January  20,  1891. — ^Joints  between  the  concrete  blocks  were  measan 
up  by  the  divers,  and  assisted  surveying  party  to  take  levels  on  same. 

CHAIN   HOLES. 

June  23,  July  19  and  21,  September  11,  December  29  and  30,  1890,  and  February  4  and  Api 

27,  1891. — The  chain  holes  between  the  concrete  blocks  were  filled  with  concrete  in  bags,  assistt 

by  the  divers. 

Granite. 

May  I  to  July  24,  September  4  to  October  26,  1890,  and  January  28  to  March  20,  1891. — ij 
pieces  of  granite  were  set  and  backed  up  with  1,210  batches  of  concrete.  Cement,  sand  andbrok 
stone  were  loaded  on  scows  at  the  East  Seventeenth  Street  Yard  as  required  to  set  and  back  up  t 
granite.     Total  batches  of  concrete  in  place  to  date,  1,210  batches. 

Pointing  Granite. 
October  5,  29,  30  and  31,  1890. — ^Joints  in  the  granite  were  pointed. 

Coping-stone. 

August  12,  November  26,  December  15,  1890  ;  January  7  and  March  16  to  26,  1891.— 
pieces  of  coping-stone  were  turned  up  at  the  East  Seventeenth  Street  Yard  by  the  derrick  "Ci 
of  New  York,"  and  the  bottom  beds  were  dressed  ;  same  loaded  on  scows  by  the  derrick  "  City 
New  York  "  and  set  on  the  *'  E  "  course  of  the  bulkhead- wall. 
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^aiion  of    Work  Done  and  to  be  Done  on  the  Bulkhead -w all ^  East  One  Hundred  anp 

Tenth    Street    Section, 

In  Linear  Feet  of  Wall. 


Wdrk. 


'en.... 


inal  caps. 

« 


Jcs 

coarse  granite, 
irse  granite  . . . 
irse  granite. .. 
\ir^it  granite. .. 


ijll  y  completed 

nt  length  of  completed  wall 


C0.MPLETED  Work. 


In  1^90- 1891.  Total  to  Date. 


Feel. 

93O.O0 

310.3 

465.00 

354-6 
436. «x> 

4x4.00 

386.5 
388.68 
4:0.00 
435-33 

444-9 
386.3 

379-71 
3<J9-95 
2:6.69 
339.09 
365.92 


Feet. 
760.00 
547- 00 

545-00 
697.6 
705.00 
693.00 

593-5 
570.68 

420.00 

638.3 

448.3 
386.3 

379-71 

369-95 
206.69 

259-09 
576.18 


Work  to 

BE 

Completed. 


Feet. 
95-86 
308.86 
3x0.86 
X58.26 
150.86 
162.86 
263.36 
385.18 
435.86 
217.56 
407 . 66 
469.56 
476.15 
485.91 
406.86 

596.77 
279.68 


PERMANENT   SEWER. 

ly  3  to  5  and  6,  and  June  9,  July  9,  and  Aug.  i,  1890. — 29  batches  of  concrete  were  made 
iced  on  the  grillage,  to  form  a  foundation  over  which  the  sewer  extension  was  to  be  con- 
wit  h  the  permanent  sewer,  at  the  foot  of  East  One  Hundred  and  Tenth  street. 

le  10,  1890. — A  concrete  foundation  block  placed  on  the  grillage  in  April,  1890,  to  hold 
le  in  place,  was  taken  off  with  the  derrick  *'  City  of  New  York,  '  and  set  in  the  wall. 

i^ust  7  to  October  9,  1890. — Centres  were  placed  as  required,  and  James  Brown,  contractor, 
'  S'^li  ^^^^  ^^  brick  sewer  at  the  foot  of  East  One  Hundred  and  Tenth  street,  assisted  by 
tnent  labor.  Cement  and  sand  were  loaded  on  scows  at  the  East  Seventeenth  Street  Yard, 
itevl  for  use  in  building  the  sewer. 

tober  28  to  October  31,  1890. — 46  batches  of  concrete  weie  made  and  placed  to  back  up 
les  of  the  sewer. 

TEMPORARY  TIMBER  BASIN. 

ly  21,  1890.  — 5  second-hand  piles  were  driven  at  the  toot  of  One   Hundred  and  Seventh 
10  form  a  temporary  timber  basin  to  place  timber  in. 
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REMOVING  OLD  WORK. 

January  20  to  February  I,  1891. — The  old  dumping-board  at  the  foot  of  Blast  One  Hun< 
and  Ninth  street,  was  removed,  and  the  old  material  rafted  up  and  placed  in  timber  basin. 

MOORING    PILES. 

February  25,  1891. — 5  second-hand  piles  were  driven  to  moor  floating  property  to. 

FILLING   IN   REAR  OF  WALL. 

June  23  to  July  18,  1890. — Cribwork  was  built  up  at  the  south    end  of  the  section,  with 
butts  from  the  work,  to  retain  the  filling  in  place,  when  deposited  at  this  point. 

February  9,  1891. — Old  lumber  and  timber  were  transferred  from  timber  basin  at  the  fo 
East  One  Hundred  and  Seventh  street  to  temporary  timber  basin  at  the  foot  of  East  One  Hum 
and  Second  street,  to  make  way  for  the  earth  filling. 

Under  Secretary's  Order  No.  10529. 

November  15,  1890,  to  May  i,  i89r. — 12,105  loads  of  earth  filling  were  received  and  pli 
in  rear  of  the  new  bulkhead -wall.  Permit  granted  to  George  W.  Plunkitt  to  do  the  work  1 
May  I,  1891,  for  the  sum  of  $50.     Total  loads  to  date,  12,105. 

General  Charge, 

DREDGING. 

February  18  to  February  26,  1891. — 5,680  cubic  yards  of  mud  were  excavated  and  rem< 
from  front  of  site  of  the  bulkhead-wall  by  the  Atlantic  Dredging  Company. 

Pier  East  One  Hundred  and  Tenth  Street^  E.R.,  and  Dumping-board, 

Contract  No.  339 — Under  Resolution  of  the  Board,  May  29,  1890. 

July  18,  1890,  to  April  7,  1891. — A  new  wooden  pier  and  dumping-board  was  partly  1 
by  W.  W.  Hegeman,  contractor.  The  dumping-board  was  completed  and  ready  for  use  Jan 
7,  1891.  Nothing  done  since  April  7,  1891,  in  the  way  of  finishing  the  pier,  and  per  Resolutio 
Board  of  Docks  the  order  was  given  to  complete  the  work,  which  is  now  being  done  by  the  f 
of  this  Department  under  Secretary's  Order  No.  10,849,  which  was  begun  April  25,  1891,  an 
progress. 

East  One  Hundred  and  Twenty-fifth  Street  Section. 

Under  Unanimous  Resolution  of  Board,  March  28,  1889. 

Bulkhead-wall  Proper, 

dredging. 

March  7  and  8,  1890.— 773  cul)ic  yards  of  sand  were  excavated  and  removed  from  site  of  b 
head-wall  by  the  Union  Dredging  Company,  under  Treasurer's  orders  therefor.  Total  to  d 
3,362  cubic  yards  of  mud  and  997  cubic  yards  of  sand  have  been  excavated  and  removed. 

pumping  mud. 

May  5  to  June  28,  September  5  to  October  23,  November  i  to  19,  1890,  and  January  28  tc 
iSqi  — Mud,  sand  and  gravel  were  pumped  from  rock  bottom  in  line  of  wall  with  a  wrecl 
pump  operated  with  steam  from  the  12- ton  derrick,  assisted  by  the  divers. 
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Construction  under  **New  Plan.** 


DRILLING  HOLES   IN  BED  ROCK. 

June  9  to  12,  1890. — Holes  were  drilled  with  the  assistance  of  the  divers  in  rock  on  river 
Rtotn  with  a  drilling  machine,  operated  with  steam  supplied  from  the  12-ton  derrick,  to  get  the 
pDper  grade  to  receive  the  concrete  foundation  blocks. 

BLASTING  BED  ROCK. 

Jjne  13  to  15,  and  September  10  to  October  15,  1890. — Holes  drilled  in  bed  rock  on   river 
Bttom  were  blasted  to  grade  for  the  foundation,  and  with  aid  of  the  1 2-ton  derrick  the  debris  was 
't*\  and  deposited  in  rear  of  the  wall. 

MASONRY. 

Concrete  in  Bags. 

May  I  to  14,  June  24  and  25  and  August  12  to  26,  1890.  —Cement,  sand  and  broken  stone  were 
i«d  on  scows  at  the  East  Seventeenth  Street  Yard  for  use  at  this  section  ;  208^  batches  of 
?te  were  mixed  and  placed  in  bags,  and  with  the  aid  of  the   1 2-ton  derrick  were  lowered  to 
!  divers  to  level  up  the  foundation  on  rock  bottom  in  line  of  wall  to  receive  the  concrete  blocks. 

Concrete  in  Mass. 

May  3,  5  and  6,  June  27  and  28,  August  18  and  19,  September  27  and  October  25  and  28, 
1—77 1'2  batches  of  concrete  in  mass  were  mixed  and  placed  on  top  of  the  concrete  in  bags  to 
the  foundation  to  the  proper  grade  for  the  concrete  foundation  blocks. 

Lines  and  Levels. 

Lines  and  levels  were  given  at  various  times  during   the  progress  of  the  woik   to  guide  the 
tr-  in  their  work  under  water. 

Concrete  blocks. 

Jane  4  to  10,  July  14  to  23,  August  13    to   September   10,  November  3  to  8  and    13   to  23, 

5,  February  2  to  4,  1891. — Cement,  sand  and  broken-stone  were  loaded  on  scows  at  the  East 

uetrnth  Street  Vanl  for  use  at  this  section  to  set  the  block  and   to  fill  the  cliain   holes.     40 

:it  foan^lation  blocks  were  loaded  by  the  derrick  '*  City  oi"  New  York  "  on  scows  and   were 

iBQthe  foundation  to  receive  them  at  this  section.     Prior  to  setting  the  blocks,  mud,  sand  and 

»<1  were  washed  from  the  foundation  with  a  wrecking  pump  on  the  12-ton  derrick  by  the  divers. 

blocks  to  date,  18  special,  22  special  •*  X  '*  and  2  angle  blocks  ;  42  in  all. 

Chain  Holes. 

July  ID  and  23,  August  20,  September  9  and  November  7  and   22,    1890,   February  4  and  5, 
|)i.— The  chain  holes  between  the  concrete  blocks  were  filled  with  concrete  in  baj^s,  assisted 

'ihe  divers. 

Granite. 

Jane  30  to  July  30,  August  25  to  5>epteml)er  30,  November  i  to  13,  1890,  l)ecemix.'r  16.  1890, 
^/inuary  21,  1891,  February  13  to  17,  1891.— 393  pieces  of  granite  were  set  ami  backed  up  with 
^  batches  of  concrete. 

Pointing  Granite. 

November  29,  1890. — Joints  in  the  granite  were  pointe<l. 

Coping. 

November  24  to  November  29,  1890. — 8  pieces  of  coping.;  were  loaded  i)y  the  derrick  ''City  of 
'^w  York"  on  scows  at  the  East  Seventeenth  Street  Yard,  transferrel  to  the  section  and  >>et  on  the 
H  "  course  of  the  bulkliead-wall  by  the  derrick  "City  of  New  York." 
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Construction  under  "New  Plan." 

Recapitulation  of  Work  one  Dand  to  be  Done  on  the  Bulkhead'Wail^  East   One  Httndre 

Twenty-fifth  Sireet  Section, 
In  Linear  Feet  of  Wall. 


Work. 


Cleaning  rock  bottom 

Concrete  in  bags 

Concrete  in  mass 

Base  blocks. .   

"  A  B  "  course  granite 

"  C  "  course  granite 

•*  D  *'  course  granite 

"  E  "  course  granite 

Coping 

Wall  actually  completed 

Equivalent  length  of  completed  wall 


CoMPUCTBD  Work. 


In  1890-1891. 


Feet. 
100.37 

xSa.oo 

3xa.a7 

3SO-65 
363.07 
362.07 
369.07 
362.07 
66.47 
66.47 
279-43 


ToUl  to  Date. 


Feet. 

330.00 
367.^7 
362.07 
362.07 
362.07 
369.07 
362.07 
65.47 
66.47 
325.08 


Wo 
C0M1 


STONE     FILLING. 

September  10  to  13  and  November  21,  1890  ;  January  13  and  March  7,  8,  14  and  26,  \\ 
1,452  cubic  yards  of  rip-rap  stone  were  delivered  and  deposited  in  rear  of  the  wall  by  Bro 
Fleming  and  John  A.  Bouker,  under  Treasurer's  orders  therefor ;  also  I  scow-load  of  g 
spalls  from  the  East  Seventeenth  Street  Yard  was  deposited  in  rear  ot  wall. 


General  Charges, 
DREDGING. 

July  23  to  July  27,  1890.-2,507  cubic  yards  of  sand  were  excavated  and  removed  fron 
side  of  wall  foundation  to  get  the  required  depth  of  water. 

PUMPING   MUD. 

June  2  to  November  19,  1890,  and  February  2  to  16,  1891. — Mud,  sand  and  gravel 
pumped  from  rock  bottom  outside  of  wall  foundation  with  a  wrecking  pump  on  the  1 2-ton  dc 
by  the  divers,  to  get  the  required  depth  of  water. 

DRILLING   AND  BLASTING   BED-ROCK. 

May  6,  7  and  8,  July  i,  2  and  24,  October  25  and  November  19  and  21,  1890. — Hole: 
drilled  in  bed-rock  on  river  bottom  outside  of  wall  foundation,  where  the  gra4e  was  high,  \ 
drilling  machme,  operated  with  steam  from  the  12-ton  derrick  ;  same  were  charged  and  blast 
the  divers  to  get  the  required  depth  of  water.  The  debris  was  removed  by  the  i2.ton  dt 
assisted  by  the  divers. 

REMOVING   OLD   WORK. 

November  24  and  November  25,  1890.— A  portion  of  the  old  bulkhead  at  the  foot  o 
One  Hundred  and  Twenty-fifth  street  was  removed  to  make  way  for  earth  filling. 
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TIMBER  BASIN. 

November  27,  1890. — 5  piles  were  driven  to  repair  timber  basin  of  Rapp  &  Johnson,  which 
been  disturbed  by  the  progress  of  the  work  of  this  Department. 

FILLING  IN  REAR  OF  WALL. 
February  2,  1 89 1. — A  box  was  made  and  placed  to  drain  water  from  the  newly  made  land. 

J  Under  Secretary's  Order  No.  10602. 

February  2  to  May  I,  1891. — 4,741  loads  of  earth' filling  were  received  and  placed  in  rear  of 
!oev  bulkhead- wall  fh>m  John  A.  Delaney,  to  whom  a  permit  was  granted  to  do  the  work. 
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Construction  not  under  "  New  Plan." 

WORK    OF    CONSTRUCTION    NOT    UNDER    NEW    PLAN. 

NORTH  RIVER. 

Pier  II,  A'.  R. 
EXTENSION  TO  PIER. 

Under  Secretary's  Order  No.  9876. 

An  extension  was  built  on  the  outer  end  of  pier,  78  feet  long  and  the  width  of  the  pier,  the 
41  feet  of  which  is  composed  of  a  crib>block  and  the  balance  of  bridge,  by  ihe  Metropolitan 
thip  Company,  under  permit  of  the  Board.     Finished  July  I,  1890. 

SHED  ON   PIER. 

Under  Secretary's  Order  No.  10287. 

.  Aa^nist  20  to  September  24,  1890. — The  shed  on  Pier  II,  North  river,  was  extended  a  distance 
■90  feet  by  the  Metropolitan  Steamship  Company,  under  permit  from  the  Board,  using  the  same 
j^truction  as  the  present  shed. 

XeTV'ftiade  Land,  from  West  Seventy -seventh  to   West  Eightieth  Street ,  A'.  R. 

Under  Engineer's  Order. 
FILLING    IN. 
No  loads  receive<l  ;  in  progress. 

*rU-lniikhead    between    Eighty-first  Street    and  Middle  of  Block   between   Eighty-second   and 

Eighty-third  Streets,  JV.  A\ 

Under  Contract  No.  374. 

Preparing  for  and  building  crib-bulkhead,  and  dredging  thereat,  under  contract  witli  Tliomas 
FaKh.     Becjun  April  29,  1891  ;  in  progress. 

fier  and  Crib-lmlkhead  at    West   One  Hundred  and    Thirty-third  Street^  and  Crib-hnlkhcad 
bctwi^en  One  Hundred  and  Thirty-second  and  One  Hundred  and  Thirty-third  S:rcfts,  X.  K. 

Under  Contract  No.  34S. 

Preparing  for  and  building  new  wooden  pier  and  new  crib  bulkhead  at  loot  of  West  <  )ne 
iundrcd  and  Thirty-third  street,  and  between  West  One  Ilumlred  and  Thirty-tliird  aiitl  One 
hundred  and  Thirty-second  streets,  North  river,  and  for  dredging  llieieat,  under  contract  with 
Vr.liam  P.  Kelly.     Begun  August  28,  1890,  and  finished  April  24,  1S91. 
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Construction  not  under  **New  Plan." 

Pier,  Otu  Hundred  and  Thirty-fourth  Street,  N.  R, 

Under  Contract  No.  349. 

Preparing  for  and  building  a  new  wooden  pier  at  foot  of  One  Hundred  and  Thirty-fourt 
North  river,  under  contract  with  William  P.  Kelly.  Begun  Aug^ust  29, 1890,  and  finished  F 
17,  1891. 

EAST  RIVER. 

Pier  43,  East  River,  and  Bulkhead  Thereat, 

Under  Contract  No.  365. 

Removing  the  existing  pier,  known  as  Pier  43,  foot  of  Rutgers  slip,  East  river,  and  for 
ing  for  and  building  a  new  wooden  pier  on  site  and  for  repairing  the  existing  crib-bulkhead 
under  contract  with  John  Gillies.     Begun  February  9,  1891  ;  in  progress. 

Foot  of  East  Thirty-fifth  Street. 

TEST   PILING. 

Under  Secretary's  Order  No.  10428. 

October  22  to  October  31,  1890. — 5  test-piles  were  driven  in  order  to  obtain  the  n* 
information  for  making  plans  and  speciHcations  for  building  a  new  pier  at  the  foot  of  abov 

Foot  of  East   Thirty-sixth  Street, 
TEST   PILING. 

Under  Engineer's  Order  No.  10485. 

November  3,  1890. — Test  piles  were  driven  at  the  foot  of  East  Thirty -sixth  street,  Ea 
in  order  to  obtain  the  necessary  information  for  making  plans  and  specifications  for  buildini 
there,  from  the  existing  bulkhead  to  the  establ  shed  bulkhead  and  pierhead  line,  a  dis 
about  no  to  120  feet. 

Bulkhead  between  One  Hundred  and  Thirty-eii^hth  and  One  Hundred  and  Fortieth  Street. 

Under  Contract  No.  318. 

Preparing  for  and  building  a  crib-bulkhead  from  One  Hundred  and  Thirty-eighth 
Hundred  and  Fortieth  street,  Harlem  river,  and  for  dredging  thereat,  under  contract  with 
Scribner.     Finished  November  7,   1890. 

Under  Secretary's  Order  No.  10381. 

38,384  loads  of  dirt  were  received  from  the  Department  of  Street  Cleaning  and  placed 
of  bulkhead.     Begun  September  9,  1890,  and  m  progress. 

Under  Secretary's  Order  No.  10634. 

Unloading  scows  and  filling  behind  the  bulkhead.  Begun  January  13  and  finished  F 
3,  189 1. 

Bulkhead,   Charity  Hospital,  BlackioclPs  Island,  E.R. 

Under  Contract  No.  353. 

Preparing  for  and  building  a  new  crib-bulkhead  at  Charity  Hospital,  Blackwell's  Islai 
river,  and  for  removing  the  existing  platform  and  crib-bulkhead  thereat,  under  contract  w 
Gillies.     Begun  December  4,  1890  ;  in  progress. 
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Wharfage  Room. 


NEW   WHARFAGE    ROOM. 

[ARFAGE  Room,  in  Linear  Feet,  made  During  the  Year  ending  April  30,  1891. 

AVQRK   UNDER  THE   "  NEW  PLAN." 
J  River —  Linear  Feet. 

at  West  Washington  Market  Section 95  •  ^ 

at  l.aij^ht  Street  Section 128.22 

at  West  Twenty-third  Street  Section,  north  end *73«30 

at  West  Thirty-third  Street  Section 75-67 

at  W^est  Fifty-seventh  Street  Section 183 .35 

River — 

I  at  East  Twenty-fourth  Street  Section 7'  •  79  • 

1  at  Hellevue  Section 235 .00 

I  at  East  Ninety-fourth  Street  Section 40.58 

!em  River — 

1  at  East  One  Hundred  and  Tenth  Street  Section 3^-95 

1  at  East  One  Hundred  and  Twenty-fifth  Street  Section 362.70 

Total  new  wall 1,736.40 

th  River— 

V  29,  sides  and  outer  end 1,145.05 

w  4<>    (extension),  sides 202 .00 

w  47  (extension)  sides 227 . 1 1 

vv  58,  sides  and  outer  end 1,085  .01 

A'est  Forty-fifth  street,  sides  and  outer  end   1,060.00 

ary  approach  to  same,  sides 134.42 

West  Forty-ninth  street,  sides  and  outer  end 1,068.21 

ary  approach  to  same,  sides 345  .  20 

West  I'ifiieth  street,  sides  and  outer  end 1,060.00 

West  Fifty-second  street,  sides  and  outer  end 1,060.00 

-ary  approach  to  same 49-03 

West  Fifiy-sixth  street,  sides  and  outer  end 1,060.00 

>t  River— 

Fa<t  Twenty-fourth  street,  side  and  outer  end 33 1 .  40 

East  Twenty-eighth  street,  sides  and  outer  end 1,334.00 

East  Ninety-fifth  street,  sides  and  outer  end 394.92 

Total  pier  line ^o>55^-35 


Total  wall  and  pier  line  under  new  plan 12,292 .  75 
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Wharfage  Room. 

WORK  NOT  UNDER    "NEW  PLAN.'* 

North  River — 

Crib-bulkhead,  between  West  One  Hundred  and  Thirty-second 

and  West  One  Hundred  and  Thirty-third  streets 232.00 

Harlem  River — 

Crib-bulkhead,  from  East  One   Hundred  and  Thirty-eighth 

street  to  north  of  One  Hundred  and  Fortieth  street. . . .      1,532.00 


Total  crib-bulkhead  line 1,764.00 

North  River — 

Pier  at  West  One  Hundred  and  Thirty-third  street,  sides  and 

outer  end 460.00 

Pier  at  West  One  Hundred  and  Thirty-fourth  street,  sides  and 

outer  end : 458.00 


Total  pier  line 918.00 


Total  crib-bulkhead  and  pier  line  not  under  *•  New  Plan  '* 2,( 


Total  new  wall,  crib-bulkhead  and  pier  line  for  the  year I4,< 

Deduct  for  bulkhead-line  which  comes  under  the  new  piers,  included  in 
the  above,  as  follows  : 

Ijnear  Feet. 

New  wall  under  Pier,  new  29,  North  river ; 80.00 

New  wall  under  Pier,  new  58,  North  river 62.00 

Crib-bulkhead  under  temporary   approach   to  pier  at  West  Forty-fifth 

street.  North  river 60.00 

New  wall  under  pier  at  West  Fiftieth  street.  North  river 60.00 

Crib-bulkhead  under  temporary  approach  to  pier  at  West  Fifty-second 

street,  North  river 28 .  27 

New  wall  under  pier  at  West  Fifty-sixth  street.  North  river 60.00 

Crib-bulkhead  under  pier  at  West  One  Hundred  and  Thirty-third  street, 

North  river 60.00 

Crib-bulkhead  under  pier  at  West  One  Hundred  and  Thirty-fourth  street. 

North  nver 60 .00 

New  wall  under  pier  at  East  Twenty-fourth  street,  East  river 65 .00 

New  wall  under  pier  at  East  Twenty-eighth  street,  East  river 65 .00 

New  wall  under  pier  at  East  Ninety-fifth  street,  East  river 65 .00 

New  wall  under  pier  at  East  One  Hundred  and  Tenth  street,  Harlem 

river 62 .00 


Total. 


Total  new  wharfage  room  for  the  year 14,3 


The  net  increase  during  the  year  in  the  length  of  wharfage  room  is  12,970.48  linear  fe« 
the  superficial  areas  of  piers  has  been  increased  by  305,695.80  square  feet  during  the  year. 
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Wharfage  Room. 

tFAGE  Room  in  Linear  Feet  to  be  Made  by  Work  Begun,  but  not  Finished 

During  the  Year  ending  April  30,  1891. 

WORK  under  the   **  NEW  PLAN." 
iver. 

:  West  Washington  Market  Section 374. 16 

t  Franklin  Street  Section 320. 15 

t  l^aight  Street  Section 18.61 

:  West  Thirty-third  Street  Section 23 .08 

West  Fifty-seventh  Street  Section I44* 70 

•^er  — 

:    £ast  Twenty-fourth  Street  Section 236 .63 

:  Belle vue  Section 308.81 

t  East  Ninety-fourth  Street  Section 268 .00 

ci  River — 

t  KsLSt  One  Hundred  and  Second  Street  Section 7^*43 

it  East  One  Hundred  and  Tenth  Street  Section 4^5  ^Qt 

Lt  East  One  Hundred  and  Twenty-fifth  Street  Section 4.57 

Total  wall  line 2f  973 .0$ 

River — 

14,  sides  and  outer  end ^ ^>S^3-3S 

23,  sides  and  outer  end Ii4i6. 12 

25  (extension),  sides 203.29 

42   (extension),  sides 212.71 

River — 

at  East  Eighteenth  street,  sides  and  outer  end 1,079.00 

y  approach  to  same,  sides 237 .  00 

:in  River — 

Lst  One  Hundred  and  Tenth  street,  sides  and  outer  end 678 .46 


Total  pier  line 5.339-93. 

Total  wall  and  pier  line  under  "New  Plan,"  begun  but  not  finished. . .         8,312.98 


WORK  NOT  UNDER   "NEW  PLAN.** 
li  River — 

:hea(i  from  middle  of  West  Eighty-first  street  to  middle  of  block, 

ecn  'Vest  Eighty-second  and  West  Eighty-third  streets 397.00 

River — 
ichcad  at  Charity  Hospital,  Blackwell's  Island  (extension) 85 .00 


Total  crib-bulkhead  line 482 .00 


Total  begun  during  the  year,  but  not  finished 8,794.98 
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Department  Yards. 


DEPARTMENT    YARDS. 

IV^s:  Fifty-seventh  Street  Yard,  N,  R, 

WORK  DONE  AT  THE  YARD. 

May  I,  1890,  to  April  30,  1891. — Iron  work  was  made  and  repaired  and  tools  sharpened  I 
construction  work  on  North  and  East  River  Sections,  general  repairs,  floating  property,  surreji 
party  and  account  moving  West  Fifty-seventh  Street  Yard,  N.  R. 

May  I,  1890,  to  April  30,  1891. — Moulds  and  cores  were  stripped  and  set  up  and  altered 
making  concrete  foundation  blocks,  and  60  blocks  were  made  contaming  1,960.36  cubic  yai 
New  moulds  and  cores  were  commenced  for  West  F"ifty-second  Street  Section,  North  End,  and 
now  under  construction. 

May  I,  1890,  to  April  30,  1891. — Scows  were  loaded  with  sand,  broken  stone  and  cement 
work  of  construction  on  North  River  sections. 

7,248  barrels  of  Portland  cement  were  received  and  stored  and  samples  tested  and  record 
Samples  of  9,829  barrels  of  Portland  cement,  received  at  East  Seventeenth  Street  Yard,  « 
tested  at  this  yard  and  results  recorded. 

Tests  were  made  from  sample  barrels  of  the  following  named  brands  of  Portland  cement,  1 
the  results  reported  and  recorded  : 

Under  Secretary's  Order  No.  10256. — Stetliner  Brand. 

Under  Secretary's  Order  No.  10258. — Stettiner  Brand. 

Under  Secretary's  Order  No.  10549. — Superior  '*  J.  F.  K.  "  Brand. 

Under  Secretary's  Order  No.  10549. — Wolf  Brand. 

Under  Secretary's  Order  No.  io686.-^Eagle  Brand. 

Under  Secretary's  Order  No.  10758. — Bear  Brand. 

Moving  West  Fifty-seventh  Street  Yard. 

Under  Unanimous  Resolution  of  the  Board,  February  6,  1889. 

May  I,  1890,  to  April  30,  1891.— Turning  platform  and  mortar  boxes  were  made,  tempoi 
blacksmith's  shop  was  taken  down,  railroad  tracks  were  laid,  stone  and  sand  bins  were  put 
fence  was  built  for  inclosing  yard  and  painted,  gate-house  was  built  for  watchman,  trench  was  < 
and  soil-pipes  laid.  Trench  was  dug  and  775  feet  of  4-inch  galvanized  pipe  was  laid  to  com 
the  shops,  pier  and  offices  with  the  Croton  water-main,  under  Secretary's  Order  No.  10482 
permit  from  the  Department  of  Public  Works. 

50  feet  of  new  tin  roof  was  put  on  the  store-house  and  the  balance  of  the  sides  and  roofs  d 
blacksmith  and  carpenter  shops,  cement  shed,  offices  and  store-house  were  repaired  ui 
Treasurer's  Order  No.  14980. 

Timber  was  transferred  from  old  to  new  basin.     Old  pier  was  partly  torn  up.     Yard 
graded. 

East  Seventeenth  Street  Yard. 

MAINTKNANCE   OK  YARD. 

Mnv  I,  1890,  to  Aj^ril  30,  1^91.   -Top  lift  rigged  and  guys  regulated  on  old  yard  derrick. 

Oiled  falls  of  and  paintcil  derrick  masts  and  guys. 

Graded  up  low  places  about  the  yard  with  ashes  dumped  on  the  bulkhead  from  the 
"Manhattan." 

The  old  enginc-houic  was  moved  to  the  east  end  of  store-house  and  fitted  up  for  a  blacksn 
shop. 


Department  Yardi. 
Pcsii  wert  ta  mad  rollers  placeil  in  Ibein  to  carry  foils  of  yard  den-icl(5, 

Griniie  ij-alU  were  coUccied  Up  trom  dround  ihe  gnuiite  dressed  in   ihe  yard  nnd  placed  on 
3c  tolkhead. 

'  'I'l  ref»'«  maleruU  snd  old.  broken,  empty  cement  barrels  were  collected  and  burnt  up  in  tiie 

i  misi  WIS  pljfed  to  hoist  broken  stone  from  scows  when  delivered  al  this  yard. 
A  riilruiid  [tack  was  placed    between  the  two  yard  derricks  to  lacilitate  handling  gianite  JHra 

■  -I-  S 

i»  ooilen  gale  at  Ibe  east  end  of  the  office  building  was  rcpnireil.  ^M 

Flfior  of  siune  bin  wu  repaired.  ^^ 

'  'i'i  timber  wa«  sawed  up  into  chocks  for  general  use  about  ihe  yard. 
i  ne  noie-house,  concrne  block  and  mixing  platlomis  were  cleaned  up  at  various  times  during 

L  W»K„0„„V.„. 

■  lUy  I,  1890,  10  April  30.  1891,— Iron  work  w»s  made  and  repaired  by  the  blaeksmilhs,  for 
hi  tn)  conslTUCtion  on  the  East  river,  for  pier  foot  of  East  Eighteenth  street,  and  for  the  mainlen- 
mir  of  the  7«rH.  9. 195  barrels  of  Portland  cement  were  received  and  stored  for  Department  use, 
=  ■  :'ijpl»s  sent  lolhe  West  Fifty-seventh  Street  Yard  to  be  tested  and  recorded  ;  170  barrels  were 
(ram  the  West  Fifty-seventh  Street  Yard. 

inctele  moulds  and  cores  were  set  up  and  taken  down,  as  raquired,  to  make  the  concrete 
K-  -:~aian  blocks;  Si  standards.  I  s[iecial  angle  block  atid  19  special  blocks  were  made,  containing 
^i^' inbtc  yards  ol  concrete.  Total  blocks  made  to  date,  124  standards.  47  special  and  5  special 
»,-  -  Woc^ 

^  i.-nnite  was  got  oat  and  dlreaed  for  the  East  Twenty-fourth  Street,  Bellevue,  East  Ninety- 
a  Street,  East  One  Hundred  and  Tenth  Street,  and  the  East  One  Hundred  and  Tweniy.fifth 
H  Seiliuns, 

C.>piii[;  sluRFs  were  loaded  on  scow  "  1,"  by  the  derrick  "  City  of  New  York,"  for  the  West 
ky-WTeiilh  Street  Section. 
Tie  l-oMom  bedsof  coping  were  dressed  (or  use  at  the  Bellevue,  East  One  Hundred  and  Tenth 
«.  and  Eist  One  Hundred  and  Twenty-fifth  Street  Sections. 
PioAtcs,  templets  and  luorlar  liones  were  made  for  use  on  the  permanent  sewer  cxiension  at 
o(  of  East  Une  Hundred  and  Tenth  street. 
Tearplets  »iid  centres  were  made  tor  sewers  al  Bellevue,  East  Twenty-fourth  Slreel,  and  the 
«i.'ne  Hundred  and  Twenty-fifth  Street  Sections. 

Moald  boards  and  braces  were  made  for  the  various  sections  on  the  East  river. 
Wo)^  jnd  straight  edges  were  made  (or  use  in  setting  granite  on  Ihe  East  Rivet  sections. 
Tile  gauges  were  made  for  use  at  the  Bellevue  Section. 

tr  standard  mould,  cores  and  knees  were  made  to  make  standard  blocks  in. 
Moulds  were  altered  to  make  special  blocks  for  the  East  One  Hundred  and  Second  Street  and 
1st  One  Hundred  and  Tweuty-fifth  Street  Sections. 

lh  anchor  block  was  made  in  a  mould  made  for  Ihe  purpose  to  be  used  at  Bellevue  Section,  to 
{U  Euard-piles,  in  order  that  they  would  not  be  disturbed  by  the  earth  fillini;. 

,  1S9O,  10  April  30,  189I.— Granite  was  received  and  inspected  at  various  times  during 


o  July  16,  1890. — Granite,  putchased  under  ConI 
«Btk  Street  Section,  was  leceived. 

189a,  10  April  30,  1891.— Granite  was  transferred  a 
Eton  work  of  bulkliead.wall  on  North  and  East  River  sei 


(  No.  !30  and   s 


i62                        ^^^^^1 

S»lc  Of  Old  Matennl.                                                                                            ^^^^^H 

SALE  OF  OLD  MATERIAL  AT  PUBLIC  AUCTION. 

The  following  old  mUerial  was  sold  ai  public  auction  on  Mny  zS,  1S90,  uid  «u  renmi 

the  purchuen  :                                                                                                                 ^^^1 

Al   Weil  Fi/ly^a/iHlh  Strut    Yard,  AT,    /!.                       ^^H 

Ijit    I.  About  I.QOO  DOunds  old  wroupht-iron.                                                             ^^^H 

z.  About  zoo  pounds  old  casl^ron.                                                ^^^^^^^^B 

3.  About  14                 rubber  boat).                                              ^^^^^^^^| 

About  f>                                                                                     ^^^^^^^^H 

5.  About  6  old  rubber  diving  dresses.                                             ^^^^^^^H 

"     6.  Two  old  upright  lubulu  boilera  l'36x8o  and  1-36x87.                      -^^^1 

At  West  FiJly.sniiHlh  Streit  Basin.                         ^^^H 

Lot    7.  Rali  of  shOTt  pil«,  tS  feet  long,  20  feet  wide,  I  foot  deep.                     ^^^H 

8.  Raft  ot  old  limbers,  zz  feet  loni;.  30  feet  wide,  i  foot  deep.                       ^^^H 

■■     9.  Raft  of  old  timben.  '8  feel  long.  3°  feet  wide  z  feet  deep.                      ^^H 

"   10.  Raft  of  old  planks.  25  feet  Icng,  38  feet  wide,  I  fool  deep.                      ^^H 

Timber  Basin  at    West  Thirtiith  Slrtit,  N.  R.                     ^^H 

Lot  1 1.  Raft  of  pile  butts,  about  150  k  18  x  z.                                          ,^^_^^^^| 

■z.  Raft  ofpiiebulti,  about  looxiSxz.                                       ,^^^^^^^^B 

13.  Raft  of  pilebutls,  about  96X  iSxz.                                         ^^^^^^^^B 

14.  Raftofold  timber  and  pinnk.  about6]xi3xz.                       ^^^^^^^^^ 

15.  RaRofoIdlimberand  plank,  about  ;oxZ3xz.                        ^^^^^^^H 

16.   Raft  ofoldsquaic  timber,  about  30x20x2.                                  ^^^^^^^H 

17.  R3flafcriblo£s,Bbcut49xi6xz.                                            ,^^^^^^^H 

'  iS.  Raft  of  pile  butts,  about                                                              ^^^^^^H 

*    19.  Rait  of  pile  bulls,  about  34  «  24  "  3-                                             ^^^^^H 

'    20.   Raftofoldsquare  limberand  pilebutls,  about  30x19x3,                        ^^^H 

■   zt.  Raltofoldcriblogs,  al»utzSxi9i3.                                                      ^^H 

'   zz.  Raft  of  old  crib  logs  and  planks,  about  36x19  13.                                  ^^^H 

'   23.  Raft  of  old  cnb  logs  and  pile  lops,  alioul  40  x  zz  ■  2.                              ^^^| 

'   24.  RafI  of  itld  plank  and  pile  bulls,  about  30  x  20  x  2.                                       ^^^H 

'   25.  Rait  of  old  pile  butts,  about  3Sx  19x2.                                                    ^^^H 

■■   z6.  Raft  of  4-inch  plank,  about2lxzoSx3' 3".                                             ^^^H 

At  East  Sevemttnlh  Sirert   Yard,  E.  R.                      ^^H 

Lot  zy.  One  old  hoisting -engine  and  boiler.                                             ^^^^^^^^^H 

Unc                                                                                              ^^^^^^^^1 

39.  About  4Z0  pounds  cast  xcrap-Jron.                                             ^^^^^^^^^^| 

"   30.  About  3S0  pounds  wrought  scrap-iron.                                     ^^^^^^^^| 

About  100  pounds  old  rope.                                                       ^^^^^^^^| 

3Z.  About  12  pairs  old  rubber  boots.                                                    ^^^^^^^^H 

33.  One                                                                                                          ^^^^^^^^1 

34.  About  10                                                                                                ^^^^^^^^H 

3J.  About  4                                                                                      ^^^^^^^^H 

About                                                                                         ^^^^^^^^H 

37.  About  4                                                                                      ^^^^^^^^H 

■63 


BeUamt  Stttian. 
I  Lm  ]S.  Aboat  310  short-CQl  pile  bulls,  &bau(  7  lieet  long. 

'  Jq.  About  75  pile  pnints,  6  inches  in  diameler,  to  lo  14 

$  Mid  Bl  public  a 


Sale  of  Old  MM 


in  October  8,  it 


I   Tbcfalloning  old  luaierial 
kpuihuen  : 

Baiin  Saul*  of  Seventy-Ji/lA  Stmt,  AT.  X. 
a  :.  Rafl  or  old  p1>nk,  36x21x5. 

"   I.  Rait  of  fellow  pine  {old)  |3  inches  by  11  inches,  47  z  15. 
"    3.  R»ft  oi  old  limber  pUnk,  S5  «  S2  «  5- 
'    4.  lUlc  of  old  timber  plank.  13 1  zo  1 4. 
'    J.  Raft  of  old  planks,  )8  I  141  I' 6". 
'    6.  Rkfl  ol  old  planks,  30x1013. 
^   "    7.  Rafl  o(  old  limber  and  plankt,  5S  x  iS  x  2. 
'    "     S.  Rafl  of  old  timber,  13  ioclies  by  12  inclicE;,  z6  1 18, 
.  Raft  of  old  plank,  33X  171 1'  6" 
I.  Raft  of  old  piles,  lix  15x0'  12". 

IVtit  Fijty-saienth   Slreit   Yard,  N.  R. 
f  Lm  II-  Aboat  390  pounds  ol  old  wroughl-iron. 
"    II.  Aboat  4,874  pounds  of  old  casi-iron. 
**     13.  Aboul  120  poandx  of  old  brais. 

•■    14,  One  old  tubular  boiler,  14  inrlic*  by  60  inches,  5po  poinds, 

Wtst    Waihin^ton  Market  Sntiim. 
Loi  15,   Rait  of  old  planks,  4  inches  and  j  inches,  iz  a  18x5. 
"    16.   Raft  of  old  planks,  3  inches  and  4  inches,  30x1715. 
"     17.   Kaii  ol  iqaare  old  timber,  13  x  15  x  4. 
"    18.   Raft  of  square  old  cimber.  15  X  25  14. 

"     19.    Bunch  of  long  pile  butis,  about  21  leet  long,  88  in  numlier. 
■•    ao.    Raft  conlaining  aboul  291  abort  pile  butts,  about  12  feet  long 
■C  ind  S  broken  piles,  aboul  40  feet  long. 

Eail    Tatnty-fourlk   Sirett  StcHoH. 
Lot  31.  AboDt  100  long-cut  pile  bulls,  about  10  ieet  long. 
"    21.   About  135  short-cut  pile  bulls,  aboul  7  feet  long. 
"    23.   About  35  pile  points,  aboul  7  leel  to  10  feet  long. 

Bellfvuf  SttlioH. 
\  .it  34-  Afoul  200  long-cut  pile  bulls,  about  ic  feet  long. 
'■     35.  About  26oshorl-cut  pile  butts,  about  7  fcel  long. 
"    26.  .\bout  50  pile  points,  aboul  7  feel  lo  10  feel  long. 

Eail  Nintiyfourtk  Strtit  Scttion. 
Lot  27.  About  1 18  long-cut  pile  bulls,  about  20  feet  lung. 
"    18.  About  40S  short-cut  pile  butts,  about  7  feet  long. 

Eatl  Out  IlMnirtd  and  Tenlh  Street  Section. 
Lot  39.  Aboul  149  loDg-cut  pile  butts,  xboul  30  feet  long. 
■•    30.  About  1.215  short-cut  pile  bulls,  about  7  feel  long. 


o  long  bulls,  31   feet 


GCdCta]  Kep^ln. 

STATEMENT  OF  REPAIRS,  OTHER  THAN  DREDGING.  F( 
THE  YEAR  ENDING  APRIL  30.  1890,  EXCLUSIVE  ( 
REPAIRS  DONE  FOR  OTHER  DEPARTMENTS. 

NORTH    RIVER. 
Pirr  "A,"  N.  R. 


March  14  to  April  30,  1 


kt  Piei  "  A,"  were  piinled  ai 


Secretary's  Older  No.  I0231.— The  flooring  in  th< 
renened,  also  (he  renewing  of  water-closets  and  basins  1 
l«id  in  entrance  room  of  the  Department  side  of  piei 
ceiliny  ;  used  2,347  *«'.  1*-  M.,  of  yellow  pine,  i: 


outer  room  of  the  Police  quaiten 
ereal ;  wainscoting  and  new  floon^ 
painliog  and  necessary  repairs  ta 


spmce  and  53  pieces  of  rooting  boards.     Begun  July  29  and  Snislied  October  37,  1890. 
Bulkhtad  belwein  Pier  "A"  and  Pier,  tuic  1,  A'.  X. 


Engineer's  Order. — The  hanging  fenders  on  bulkhead,  between  Pier  "A"  and  Pier, 
t,  were  repaired  and  refastened  ;  used  115  pounds  of  chain.  Bc);un  September  13,  Biiished  Septi 
ber  13,  1S90. 

Engineer's  Order. — The  hanging  fenders  on  bulkhead,  between  Pier  "A"  and  Pier, 
1,  were  refiislcned  with  150  pounds  of  chain.      Begun  and  finished  December  13,  189O. 

Engineer's  Order. — The  hanging  fenders  on  bulkhead,  between  Pier  "  A  "  and  Pier,  new 
I,  were  refastened.     Begun  and  finished  January  31,  iSgo. 

Pirr,  eld  21,  N.  R. 


Secretary's  Order  No.  I0l8^.— The  northeast  comer  of  Pier,  old  21,  North  river,  was  blocS 
up  and  made  safe,  on  account  of  settlement  caused  by  dredging  adjoining  same.  Began  June  1 
«nd  finished  June  36,  1890. 

Pitr,   Bid  23,  M.  R. 

Secretary'i  Order  No.  10274. — The  deck  sheathing  on  inner  end  of  south  side  of  pier  li 
repaired  with  second-hand  malerial,  and  499  feel,  B,  M.,  of  3-inch  spruce  were  used  therefor.  B^ 
July  23  and  finished  July  19,  1890. 

Secrelary't  Order  No.  10509. — The  shenthing  on  deck  was  patched  with  975  feet,  B.  M.,| 
3-inch  spruce  pUnk.    Begun  November  to  and  finished  November  12,  1S90. 


Engineer's  Order. — The  approach  to  Pier,  old  33,  North  river,  was  repaired.  Begun  NovB 
ber  zo  and  finished  December  23,  1S90. 

Pitr,  eld  14,  A'.  R. 

Secretary's  Order  No.  t04l4. — The  entrance  to  the  pier  was  repaired  with  second-hj 
material  (cost  of  same,  S3-64,  was  reported  for  collection),     Begun  and  finished  October  4,  1890 

Wnrrtn  and  yay  Slreeli. 

CLEANIHC-   OUT   SILT    BASI.VS.  , 

Secretary's  Order  No.  9780. — Silt  basins  on  new-made  land  between  Warren  and  Jay  sUfl 
were  cleaned  out  and  mud  swept  bora  around  them  at  various  times  as  required.  Begun  Maj 
iSgo,  and  finished  April 30,  iSgt.  ' 


Pier,  aid  34,  A'.  R. 

Secreury's  Order  No.  loS^o. — The  portion  of  old  shed  alony  the  northerly  side  of  Pier,  old 
34.  N<?rth  rivci,  was  tom  down  and  removed.      Berlin  April  6  aod  (inisbed  April  S,  tSgl. 

BHikhtad  bttaitm  Pitrs,  old  34  and  35,  N.  R. 

Secrelaiy's  Order  No.  10013. — '!''■<  pavemenl  in  from  of  the  bulkhekd.  about  60  feet  south  of 
Pier,  oid  35.  was  lakea  up  and  reliid  properly.     Begun  April  l8  and  finished  May  17,  1S90. 

Secretaif's  Order  No.  10479.  — The  pavement  on  bulkhead  was  repaired  and  the  liheathing  on 
Ibe  bulkhead  pUtfomi  was  patched  wiih  1,050  feet,  B.  M.,  of  3-inch  spruce.  Begun  November  i 
iDd  finished  Novembei  ic^  1S90. 

Bvlkhead  SaKlh  0/  Pier,  old  35,   N.  R. 

Ikhead  was  repaired.     Begun  November 

Bultitad  Siinlh  of  PrmiUn  SirttI,  N.  R. 
Secretary's  Order  No.  10775. — A  hole  in  bulkhead  was  Riled  ia  and  the  bulkhead  repaired, 
EesBD  uid  finished  March  i^,  1S91. 


Secretary's  Order  No.  10731, — Accumulatic 
\k.  between  Piets,  new  24  and  15,  North  river, 
Kirch  JJ,  1891. 

PavrmeM  ai 

Stfcpelary's  Order  No.  10067.— An  e«»niin3 

.■  rjld  dib-bnlkhead  on  wesi  side  of  West  slrtt 

^  ere  placed  for  protection  and  report  mad 

.    .  uniihed  May  14,  iSqO. 


ns  of  earth  Riling  on  the  bulkhead  next  the  backing- 
were  removed.      Begun  February  36  and  finished 

Nulierl  Slntt. 

ion  was  made  as  lo  the  repairs  required  to  pavement 
I,  lielween  Hulwrt  and  Desbtosies  Etreets  ;  bncking- 
'  on  same  hy  order  of  the  Board.     Begun  May  9 


Bilkhfad  Nerth  ef  Pier,  iie:v  i3,  A'.  R. 
>^i.-r«aiy'sOnlcr  No.  looSt.— A  hole  in  bulkhead  was  filled  in  wi 
mral  was  relaid  properly.      Brgun  and  finished  May  21,  1890, 

Pier,  eld  4a,  A'.  R. 


-cLieJary's  Order  No.  10054.— The  deck  and  ihealhing  were  repaireo  with  188  feel,  B.  M., 
(j!ow  pine  and  Z,7CiO  feet,  B.  M.,  of  3. inch  spruce  plonk.     Uegun  May  7  and  finished  May  9, 

S«:fetai)('»  Order  No.  101G7.  —The  deck  and  sheathing  were  repaired  with  6,066  feet,  B.  M., 

n  spruce  plank.     Begun  July  3  and  finished  July  10,  iS^. 

■-ecieury's  Order  No.  10338.— The  sheathing  on  dock  was  palched  with  i3,os6  feel,  B.  M.,  of 
'. :.  spruce  plonk  :  the  backing-log  was  also  repaired  and  fenilers  were  rcfaslencd  ;  used  100 
jf.ds  af  chains-     Begun  August  29  and  liniihed  Septemlier  6,  1S90. 

■WTttary'*  Onler  No.  10774. — The  sheathing  on  deck  was  pnlehed  wilh  840  feet,  B.  M.,  of 
:nt.'h  spruce  plank.     Begun  and  finished  March  z6,  1891. 


General  Repairs. 

Secretary's  OrJer  No.  10369, — The  soulberly  side  of  pier  was  repaired.  17  new  spnice  I 
ing  piles  were  driven  and  fastened  ;  new  cross  and  side  caps  of  second-hand  material  wi 
and  fiulened  ;  j  moonng  posU  were  set  ;  the  backing  logs  and  lender  piles  were 
chocks  put  on  and  deck  patched  wiih  i,SM  f«t,  B.M.,  of  3-inch  ipruce  plank.  Begun  Septa 
9  and  finished  September  30.  1S90. 

Secretary's   Order   No.  1C1419. — x  second-hand   yellow  pine  fender  piles  were  driven 
^tened  on  south  side  inner  end  of  pier.      Begun  and  finished  September  3a,  1S90. 

Secretary's  Order  No.  10507 One  spruce  fender  pile  was  driven  and  fastened  on  soi 

of  pier  outer  end  and  cost  of  satne  was  reported  for  collection  from  Brown  ft  FlemJOE. 
and  finished  January  2,  1S91. 


,  b/J  41  nHii  new  34,  N.  R. 

IS  consisting  of  dirt  and  rubbish  wen 
ti  surface.     Begun  March  23,  and  linished  March  24,  lEgt. 


Butkhtads  heh 

Secretary's  Order  No.  10750.— Obstru 


Secretary's  Orders  Nos.  1023S  and  10627. — About  3  square  yards  of  pavement  alxnir; 
east  of  the  southerly  lide  of  Pier,  new  34,  North  river,  was  taken  up  and  an  eia 
to  ihe  cause  of  settlement,  afler  which  the  filling  was  properly  repUceil,  the  pavement  rclaidj 
the  joints  tilled  with  coal  tar  and  gravel  by  order  of  the  Board.  Begun  June  28  and  GnisEied] 
7,  1890.  1 

About  llS  square  yards  of  pavemenl  and  earth  tilling  on  new-made  land  in  front  of  Pier,  | 
34,  North  river,  was  taken  up  and  water-pipe  repaired  by  the  Pacific  Mail  Steamship  Co.,  i^ 
permit  from  the  Board  ;  the  Department  replaced  Ihe  earth,  61ting  in  layers  and  relaid  the  f4 
ment  to  grade  and  the  joints  filled  with  gravel  and  coal  tar.  Begun  January  3  and  finti 
Febmary  3,  1891. 

Sprii^and  West  Tenlh  Street. 


Under  Unanimous  Resolution  of  Ihe  Board,  June  i.  1886. 
May  I,  1S90,  to  April  30,  iSgl.— Silt  basins  on  new-made  land  between  the  above  points  « 
cleaned  out  and  mud  swept  from  around  same,  as  mjuircd,  during  the  quarter. 

Bulkhead  btHneeit  Fiers,  ttrm  34  and  35,  N.  Jt. 
Secretary's  Order  No.  10750. — Obstructions  consisting  of  din  and  rubbish  were  removed  b 
its  surface.      Begun  and  finished  Much  15,  1S91. 

J'ur,  new  35,  N.  R. 
PAVEMENT. 

Seeretory's  Order  No.  10143. — About  340  square  yards  of  pavemenl  on  the  approach  to  H 
taken  up,  the  good  stone*  were  cleaned  and  iri| 


;  the  adjacent  crosswalks  were  taken' 
rith  coal  tar  and  graveL      Begun.  June   19  i 


new  3S,  North  river,  near  West 
bottom  up,  and  the  bad  ones  replaced 
and  rejoinled  and  all  (he  joints  were  filled 
finished  July  14,  1890, 

Bulkhead  betwciH  Piers,  new  3;  and  36,  A''.  R. 
Secretary's  Order  No.  10750. — Obstructions  consialing  of  din  and  rubbish  v 
ilsrarhux.     Begun  and  finished  March  15,  1891. 


16? 


Pitr,  new  36,  J/.  X. 

PAVEMENT. 

Kieluy'iOrferNo.  1014a— The   cronwilk  slones  leading  lo  Pie 
ken  up  for  a  diilance  of  iboul  50  feet  from  the  westerly  side  ol  1 
FEie  recnl  «nd  the  slOTies  replncwl  lo  grade  and  the  joints  lilled  w 
■  July  iz  and  5m«hed  July  31,  1S90, 


Bulihtad  iftween  Fifri,  n 
SetnUaj's  Ortler  No.  10750. — Obslniclions  coe;^ 
iMJ&ce.     Begun  aod  finished  Minih  26,  1S91, 


1;  36  anJ  37.  jV.  ff. 

liag  ol  din  and  rubbish  m 


Pitr,  luta  37,  A'.  A". 


I  36.  Norlh  river, 
iteei,  llie  ends  of 
al  tar  and  gravel. 


Secretary's  Order  No.  10145.— About  '94  'q'l&n  yardi  of  pavement  on  approach  to  Pier,  oew 
Q.Xonh  riier,  were  taken  up,  the  good  stones  were  cleaned  and  relaid,  boliom  up,  and  the  bad 
cs  replaced  with  good  stones;  the  adjacent  crosswalks  were  taken  up,  rcjoinled,  relaid  and 
IjHDa  were  tilled  with  cool  lar  and  gravel,  by  order  of  the  Board.     Begun  June  4  and  Anished 

Bulihtad  ittmttn  Pitri,  new  37  anJ  38,  JV.  K. 

^<crelaiy's  Order  No.  10335. — New  backing-lags  were  placed  and  fastened  on  north  half  of 
ibcad,  also  Z  second-hand  iron  cleats  were  put  on  and  failcned  ;  used  1,114  '"'>  ^-  ^I-<  "f  " 
-^  by  It  inches  yellow  pine.     Begun  August  21  and  finished  August  22,  1S90. 

Sfcretaty's  Order  No.  7394. — Obstnictioni  consisting  of  dirt  and  rulibish  were 
>ji£ice.     Begun  December  4  and  liaished  December  12,  1890. 

Secretary's  Order  No.  10750, — Obstructions  consisting  of  dirt  and  rubbish  were  removed  from 
ix-fice.     Begun  March  27  inii  finished  March  28,  1891.  rj 


moved  hata 


Pter,  new  38,  N.  R.  ^H 

Setrelary's  Order  No.  9903. — A1>out  341  sqaoie  yards  of  pavement,  forming  the  approach  to 
fiet.  sew  3S,  North  rivet,  and  near  We>t  street,  were  taken  up  ;  such  of  the  paving  blocks  as  were 
M 100  badly  worn  were  cleaned  and  replaced,  boiiom  up,  and  new  stone  put  in  place  of  those 
Ikovn  out.  The  crosswalk  stones,  where  badly  worn,  were  squared  and  replaced  and  all  joints 
filled  with  coal  tar  and  gravel.     Finished  May  S.  1S90. 

BiUHUaii  ittwrtn  Pitrs,  new  38  and  39,  ff.  X. 

•  Secictaiy's  Order  No.  10201.— New  backing-logs  were  placed  and  fastened  on  bulkhend.  also 
!iECwi4-hind  iron  cleats  were  put  on  and  fastened  ;  used  2,448  feel,  B.  M.,  12  inches  by  11  inches 
rdliiw  pine.     Begun  August  14  and  finished  August  lo,  1S90. 

Secretary's  Order  No. 7394.  — Obslructionj  consisting  of  dirt  and   rubbish  were  removed  from 

iirfice.     Begun  December  6  and  finisheii  December  8,  1890. 
■'tcretary's  Order  No.  10750. — Obslruclions  consisting  of  dirt  and  rubbish  were  remoiied  from 

urface.      Begun  Maich  iS  and  finished  March  30,  1S9I. 

Pier,  new  39,  A',  ff. 


Secretary's  Order  No.  10077.— About  *^  squaie  yards  of  pavement  were  [aken  up  on 
appniach  to  Pier,  new  39,  North  river,  near  West  street  i  such  of  the  paving  blocks  as  iveie  not  loo 
badly  worn  were  cleaned  and  replaced,  bottom  up,  snd  new  siones  put  in  place  of  those  wliich  were 
ihrowD  out  and  the  jranti  lilled  with  coal  lai  and  gravel.   Began  May  13  and  finished  May  39,  1890, 


Balkhtttd  bitmetn  Piiri,  new  39  and  40,  JV.  R. 

—New  backing-lt^s  were  placed  and  fesiened  on  bulkhead 


Secretary's  Order  1 
864  feet,  B.  M.,  of  iz  inches  by  12  inches  yellow  pii 

1851. 

Secretary's  Order  No.  7394,  ^Obstnicl ions  consisting 
its  surface.     Begun  and  linMicI  I^cceinberg,  iStp. 

Secretary's  Order  No.  10750. — Obsiruciion*  consisting  of  dirt  and  tubbiih  were  removed 
its  surface.     Begun  and  finished  March  30,  1891. 


Begun  August  14  and  fiaished  Aogni 
dirt  and  rubbish 


Piir 


,  AT.  R. 


1  40,  North  i< 


Secrelary's  Order  No.  10146. — The  pavement  and  crosswalks  at  1 
^rerc  taken  up  for  a  distance  of  64  feet  west  of  [he  70-foot  line  of  West 
about  460  square  yards,  where  same  had  been  laid  parallel  wilb  line  of  traffic,  which  at  this  M 
is  same  as  bulkhead  line,  and  same  were  laid  perpendicularly  to  the  bulkhead  line,  by  order  <d 
Board,    anl   the  joints   filled  with  grarel  and  coal  tar.      Begun    fuly  2t    and    finished   AM 

30,  tSgo.  1 

Secretary's  Order  No.  10699. — Alwut  2  square  yards  of  pavement  on  new. made  land 
front  of  riet,  new  40,  N,  R.,  was  taken  up,  leak  in  gas-pipe  repaired  by  lessees  of  pner,  and  pi 
ment  relaid  to  grade,  with  coal  tar  and  gravel  joints,  by  Department  labor.  Begun  March  1] 
finished  April  17,  1S91. 

Buliktad  bfimen  IHtrs,  Hew  40  and  41,  N.  R. 

Secretary's  Order  No.  I0750, — Olistructioos  eonsisling  of  dirt  and  rubbish  were  removed  % 
iti  surface.    Begun  and  finished  March  31,  iSgt. 


Buliihtad  hitwem  Hers,  nrm 
Secretary's  Order  No.  10750.— Obstructions  consist 
ts  surface.     Begun  and  linitlieU  April  I,  1S91. 


U  and  \i,  N.R. 

ng  of  dirt  and  rubbish  w 


Ficr,  new  41,  A'.   A". 

Secretary's  Order  No.  I0432, — .\bout  25  square  feet  of  pavement  and  crosswalks  in  frtw 
south  side  of  Pier,  new  42.  North  river,  were  lenioved,  the  earth  was  excavated  and  the  gas-fj 
repaired  by  lessees  of  pier,  the  tilling  properly  put  back  and  the  pavement  relaid  10  grade,. 
joints  being  filled  wjlli  coal  lar  and  gravel,  by  Department  labor.  Begun  September  30  1 
finished  October  7,  1B90. 

Engineer's  Order, — Columns  at  outer  end  of  pier  were  examined  by  divers  lielow  low  wi 
level  and  found  to  be  in  fairly  good  condition.     Begun  April  21  and  finished  April  25,  1891. 


,  new  42  and  43,  ^.  R. 

cleats  were  placed  and  fastened  c 


Bultheaa  betwim  Piti 

Secretary's  Order  No.  9858.  —Two  new  iro 
log.     Begun  May  9  anil  finished  May  10,  1S90. 

Secretary's  Order  No.  10750— Obstructions  consisting  of  dirt  and  rubbish 
its  surface.     Begun  and  finisneil  Apiil  2,  iSgi. 


1  the  back] 
removed  fi 


Pitt,  r, 


'J  43.  a:  r. 


Secretary's  Order  No,  10281.— The  office  inside  and  o\ 
n  July  19  and  Rniihcd  August  5,  1S90. 
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Appraatk  la  Cknitephtr  Sfretl  Firry. 


arf's  Ord^  Ne.  10088. — Several  connes  of  pnveiiMnl  imme<.li>lely  in  front  of  the  nnrtli 

0  Christopher  direct  ierry  were  Uken  up.  the  grade  raised  witli  earth  filline,  the  paving 
sned  and  repUced  and  tb«  joinu  filled  with  coal  lu  »nd  gravel,  by  order  of  the  Board. 

1  finished  June  z,  1890. 
iStrt,  Hfte  43  and  45,  ^.  R. 

REPAIKINC  WArEK-P[PE8. 

t  Onla'. — Guth  GllJn^  wiu  excavated  to  repair  water-pipes  [n  front  of  Piert,  new  43 
anh  rtrer,  and  pipes  were  repaired  under  Treasurer's  Order  No.  15087,  earth  filling  wai 
n  laiyen  utd  putmcnt  reUid  to  grade  with  gravel  and  coal  tat  joints ;  crosswalk  itone» 
ends  kod  rclaid.     Begun  January  :  and  finished  February  4,  iSt)i. 


4,  N.  a. 

r(  antl  rubbish  u 


Bulthead  bihoten  IHers,  nem  43  and 
irj's  Order  No.  10750, — Obslructiuns  consisting  of  1 
B^on  Apjil  1  and  linuhed  April  3,  1891 . 

BulkAtad  btliB.tn  Pitrs,  urai  44  and  45,  A',  fl. 

£  Order  No.  10750 Obstructions  consisting:  of  dirt  and  nilibish  were  removed  from 

I  Bcpin  April  1  and  finished  April  4,  189I. 

BuJkhtad,  ielwren  P.tti,  new  45  and  46,  .V.  ff. 

i  Order  No.  10750. — Obilnittions  consialiny  of  din  anil  rubbish  were  removed  from 
aua  April  4  and  finished  April  8.  189I. 

Afpra,ith  la  Pitri,  nrai  46  ami  47,  AT.  R. 
laiy's  Onler  No.  10204. — The  deck-shea  thing  wn  repaired  with   i.ozo  feet,  B.  M.,of 
race  plank.     Be^un  June  15  and  finished  June  17,  1S90. 

iMjy's  Order  No.  HHJtl.^^i^  second-hand  bearing-piles  n-ere  driven  and  (astened  1  new 
i  rajigcra  were  placed  ;  second-hand  material  was  used.  The  deck  and  sheathing  on 
v>£  repaired  with  1,000  feel,  B.  M.,  ol  new  j-inch  spruce  plank.  Begun  January  2  and 
'cbn»ary  13. 

itBiy's  Order  No,  10469. ^The  sheathing  on  deck  ol  approach  was  patched  wilh  1,548 
L,  of  4-inch  and  16,998  feci,  B,  M.,  of  3-inch  spruce  plank,  and  ihe  backing-logs  were 
Willi  second-hand  malerial.     Begun  February  iz  and  finished  February  z],  1S91. 

fuliAtad  iflyoeeH  Pirn,  M  56  ami  ST.  N.  R.,  and  S'orlh  6f  Piir,  old  ^i,  N.  R, 

iac(  No.  334- — The  crib-bulkhead   between   Piers,  old  56  and  57,  North  river,  and  tlie 


I 
I 


bead  from  Pier,  old  58,  North 
W«I  Twelfth  HvaU  North  river,  was 
0  33  and  finished  September  20,  1S90. 

PitT  at   WesI  Eltvenlh  Streil,   N 
'»  Order  No.  10094. — Loose  fenders  on  pier   were 

etary's  Order  No.  10831.— The  shcnihinK  on  de<k  wos 
imce  plank.     Begun  and  finished  April  l],  1891. 

Bvlkhtad  at   Ifei/  ElmtnlA    Slreel, 
Ijr's  OiUer  No,  10750. — Obstruciions  consisting  of  diri 


point  35  feet  southerly  of  the  south  side  of  pier 
^paired,  under  conlract  wilh  John  W.  FInlictiy. 


patched  with  660  feel,  B,M..  of 


N.R. 

and  rubbish  v 


Piir  at  fVrsI  Twil/th  Slrtel,  N.  R. 

Secreluy's  Order  No.  10090. — Loom:  fender  piles  were  lefastened  with  25  ])ounits  of  d 
^un  and  finished  June  J,  1890.  1 

Secrelsry's  Order  No.  10J13.— A  loose  spring  pile  on  souih  sj^e  of  pier  v/is  reba 
!gun  and  finiihGd  August  13,  1S90.  ] 


Pitr  at  BDforl  Sireel.  N.  R. 

Sccrelary'5  Order  No.  10510. — The  approach  to  pier  was  repaired;  used  1,255  '*"• 
of  4-mch  and  ZS7  feet,  B.  M.,  of  S-inch  spruce  plank.  Begun  November  19  and  6{ 
NoTGmbcTSl,  1890. 

Secretary's  Order  No.  7394 — Qhsinictions  consisting  of  dirt  and  rubbish  were  rep 
sur^e  of  pier  and  bulkhead.     Begun  November  25  and  finished  December  a,  1890, 

Pier  at  Bloomfitld  Slrctl,  A'.  X. 

Secrelary's  Order  No.  10510.— The  approach  to  pier  was  repaired  ;  oied  4,691  feel,  B.l 
4.inch  spruce.     Begun  November  14  and  finished  November  19,  189O.  I 

SeciElary's  Order  No.  7394. — Obstructions  consisting  of  din  and  rubbish  were  lemored' 
surface  of  pier.     Begun  November  24  and  finished  November  35,  1890.  -j 


/Her.  old  5H,  N.  R. 

The  sign-board  on  outer  < 


Secretary's  Order  No. 
and  finished  July  10,  iSgo. 

Secretary's  Order  No.  10^54. — The  sliealhing 
3-incb  spruce  plank.     Begun  and  fliiished  July  10. 


id  of  pier  was  refasleaed.    B 
IS  patched  with  1S9  feel,  B,  H 


Pier  at   Wtsl  Tkirlientk  SIrtet,  N.  R. 

Secretary's  Order  No.  10673. — "^^  deck  and  the  fence  on  bulkhead  were  repaired  ;1 
second-hand  plank.     Begun  and  finished  February  20,  1891. 

Secretary's  Order  No.  10058.— Loose  and  projecting  limbers  00  the  south  side 
refastened.     Begun  and  finished  May  16,  iS(;o. 

Secretary's  Order  No.  lOlSo. — Side  caps  on  northerly  side  of  pier  were  spliced  and  r 
where  required  and  I  mooring  post  and  3  fender  piles  were  driven,  fastened  and  chocked.     Set 
band  material  was  used  therefor.     Begun  Juiy  10  and  finished  July  12,  1S90. 

Secretary'sOrder  No.  10458 — The  sheathing  on  deck  of  pier  was  patched  with  i.OlS 
B.  M.,  of  3-inch  spruce  plank.  The  Dock  Master's  office  was  also  put  in  place.  Begun  Novel 
12  and  finished  November  14,  1S90. 

Secretary'sOrder  No.  10,770. — Loose  fender  piles  on  south  side  of  pier  were  relasM 
Begun  and  finished  March  24,  1891. 

Pitr  Wilt  MHittcHlh  SIriil,  JV.  R.  ) 

Secrctary'i  Order  No.  9972. — Two  second-hand  mooring  posts  were  set  on  pier  and  Mf 
with  screw  bolts  and  the  sheathing  on  deck  of  approach  to  pier  was  repaired  with  2,213  ("'■  * 
of  new  3-inch  spruce  ptink.     Begun  May  2  and  finished  May  9.  189a.  ', 

Secretary's  Order  No.  10312.— A  loose  spring  pile  on  south  side  of  pier  wu  refastened.  El 
and  finished  August  13,  1890. 

Secretary's  Order  No.  loiiz.— A  new  armature  plate  was  placed  and  fastened  on  soud] 
comer  of  pier,  also  refa.=lencd  a  loose  armature  plaie-  Begun; September  8  and  finished  S^ 
ber  10,  1890. 


Pier,  nail  56,  A',   R. 


s  Orders  Not.  10413  and  10447. — EKamiaation  wu  made  of  ihe  inner  end  of  shed. 
I  3  windows  in  «hed  on  Pier,  new  56,  Norih  rivet,   and  roof  of  lame  which  we«  I 
ig  ihe  inner  end  of  pier  by  ihe  Departmenl,  were  impaired.      B%un  Ociober  14  1 
iDclober  15,  1S90. 

Pier,  neiii  57,  N.  n. 
REPAiemt:  piek. 
.   341- — The  old  deck  of  pier  was  removed,  old  rangeis  and  caps  wete  removed   | 
.  new  ones  and  ihe  entire  pier  was  covered  wilh  a  new  deck  and  oew  sheaihing 
(  mtli  Barlh.  S.Cronin.     Begun  July  23  and  finisheii  December  11,  iSgo. 
r'%  Order  No.  10170. — The  deck  and  ihealhfng  were  repaired  where  necessary  for  the 
o  public  balh  IhereaC  ;  used  second'hand  material.     Begun  June  :6  and  finished   | 

Pier,  HrtH  59,  A-.    ff. 
rS  Order  No.  9989.— The  shealhing  on  deck  was  repaired  wilh  585  feet,  B.  M.,  of   J 

ik.     Finished  May  1,  1S90. 
f't  Order  No.  9931— A  new  armature  plate  h 
corner  of  pier  :  Kveral  other  plales  at  out< 

1   chocks  of  iccond-hand  material  were  pt 
'and  fi  dished  Julf  9,  1S90. 

s  Order  No.  10280.— The  sheathing  on  deck  of  both  sides  of  pier  was  patched  « 

A. ,  of  3-inch  iprace  plank.    Begun  July  30  and  finished  August  9,  1890, 

s  Order  No.  7394. — Obstructions  contisting  of  dirt  and  rubbish  were  removed  from 
Begun  October  14  and  finished  Ociober  18,  1&90.  I 

s  Order  No.  10423.— The  sheathing  on  deck  was  patched  wilh  4,010  feet,  B.  M.,  of   \ 
f  plank.      Begun  October  17  and  finished  November  7,  1890. 
J^s  Order  No.  10598.— The  sheathing  on  deck  was  patched  with  1,001  feet,  B.  M.,  of 
1  plank,  and  chocks  were  placed  between  fender?  on  both  sides  of  pier  ;  used  35S  feet, 

hex  by  S  inches  yellow  pine.      Begun  Januajy  5  and  finished  January  9,  189I. 

s  Order  No.  10S16  —The  sheathing  on  deck  was  patched  with  19,000  feet,  B.  M., 

e  piank.     Be^n  Apiil  33  ;  in  progress. 


>  placed  and  properly  fastened  on  the   | 
end  of  pier  which  were   loose   were 
□n  between  fenders  where  required. 


Pier  al   IVisl    Thirly-fourlh  Slra 
s  Order  No.  10424. — The  sheathing  o 


^  N.  R. 

:  patched  with  4,525  feet,  B.  M.,  of 
pl>nk.     Begun  October  25  and  finished  November  1,  1K90. 
•s  Order  No.  7394.— Obstructions  consiiling  of  diri  and  rubbisli  we 

pier.     Begun  and  linished  December  30,  1S90. 
■•*  Order  No,   10770. — Loose  fender  piles  on  south  side  o(  pier 
March  14,  1891. 


G  removed  from 


refaslened. 


Pier  at  We3l  Tkirly-Jiflh  Strirt,  N.  R. 
Order  No.  I0I73. — Chocks  were  placed  and  fastened  arounr 
|lecand-haild  material  was  used  therefor.     Begun  and  finished  Jun 

Pier  al  Wat  Thirty.s/vmlh  Strert,  N.  R. 
^5  Order  No.  10570. — The  sheathing  on  deck  was  patched  with 
plank.     Begun  December  6  and  finished  December  12,  1S90. 


General  Repaini. 

Pier  at  West  Thirly-eightk   Street,  N.  X. 

Secretary's  Order  No,  7394. — Obstructions  conaisling  of  dirt  »nd  mbbish  were  remove^ 

surface.     Begun  Nov«mher  19  and  finished  Deceoiber  9,  1S90.  i 

Pier  at  Wfst  Forlysevatth  Street,  N.  R.  \ 

Secrttary'sOrder  No.  10133. — The  sheallimg  on  deck  of  soulh  side  of  pier  at  Ihi 
dumping  .board  wu  repaired  wilh  second-haad  j-inch  spruce  plaok.  Begun  July  15  ani} 
July  16,  1890, 

Pier  at   Welt  Fort\.Hintk  Street. 

Secretary's  Order  No,  10757.-7*0  tender  piles  were  refoxtcned  at  ihe  ncFrthwest  q 
pier  foot  of  West  Forty-ninth  street.  North  river,  wiih  i-inch  wire  rope.  Begun  und ' 
March  25,  iSgt. 

Pier  at  IVeit  Fifty-first  Street,  N.  R. 

Secretary's  Order  No.  10599. — The  hired  Iuk  "Reha,"under  Treasurer's  Order  [ft 
towed  File-driver  No.  4,  from  Vuey  street  to  Fifty-first  •.treet,  North  river,  and  back  ( 
street;   time,  4  hours.     December  1 1,  iSgo.  \ 


Pier 


I    fVest  Fifty-fijth  Street,  N.  R. 


with  John  D.  Walsh.     Beg« 


Contract  No. 325. —The  pier  was  repaired  unde 
,  1890,  and  fluished  Jane  6,  1S90. 

Secretary's  Order  No.  7394. — Obstructions  consisting  of  dirt  and  broken  stone  and 
ere  removed  from  surface  of  pier.    Begun  and  finished  September  to  1S90. 

Secretary's  Order  No.  I0705. — A  loose  fender  pile  on  outer  end  of  pier  was  re^tened.: 
id  linished  February  16,  1S91. 


,83s  feel,  a 
fiistened  ;  ' 
.      Begun  ] 


Secretary's  Order  No.  7394.— Obstructions  conaisling  of  dirt  and  rubbish  w 
the  surface  of  approach.     Finished  May  z,  1890. 

Secretary's  Order  No.  IO087. — The  ionep  end  of  approach  was  repairel  with  6 
3-inch  and  4,901  feel,  B.  M.,  of  4-inch  spruce  piank.  Fenders  were  placed  aod 
pounds  of  chain,  and  the  pavement  at  entrance  was  repaired,  where  necessary, 
and  finished  June  13,  1S90. 

-Secretary's  Order  No.  1037Z.— Obstructions  consiating  of  dirt  and  rubbish  \ 
the  surlace  of  approach  and  sheathing  patched  with  second-hand  plank.  Begun 
finished  September  9,  1S90. 

Secretary's  Orders  Nos.  10409  and  10435. — ^"  esamination  was  made  and 
approach  to  drain  water  from  same. 


Pier  at  West  Fifty-mnlh  Street,  N.  R. 

Secretary's  Order  No.  loiaj— A  new  pier  at  the  fool  of  West  Hfty-ninth  «<te«l,  Notfl 
was  built  by  the  New  York  Central  and  Hudson  River  Railroad  Com^ny,  in  ■ccordaa 
resolutions  of  Board,  May  23,  tSgo.     Begun  October  13  and  finished  December  31,  1890. 

Grain  Elevator  betmeeH  Wkst  Sixtieth  and  Sixty -seeeHd  Streets,  Jf.  R. 

Secretary's  Order  No.  9011. — The  grain  elevator  on  bulkhead  between  West  Sixti 
Sixty-second  streets.  North  river,  was  re-erected  and  restored  liy  the  New  York  Cent 
Hudson  River  Railroad  Company.      Finished  February  13,  1891. 


Piir  at    West  Sixly-Ciird  Sired,    N.   R. 

reurr's  Order  No.  9OJ1.— The  stone  foundalioni  of  pier  foot  of  West  Sinly-lhird  slreet. 
^ler,  irerc  rebuilt,  tXfti  a  new  limber  pier  was  erected  upon  ivae,  m  tubstantial  accardsnce 
tabmitted  b;  the  New  Vnrk  Central  and  Hudson  River  Railroad  Company.  Begutt 
,  1890.  and  Einished  January  5,  1S91. 


leijry'i  Order  No.  9623. — Shed  is  being  buill  over  the  entire  area  of  pier   al   [lie  foot  of 
T-ltiird  itree!,  North  ri*er,  by  the  New  York  Central  and  Hudson  River  Railroad  Com- 
n  Much  9,  1891  1  in  progress. 


Pier  at  WfSl  Stxty-fotrtk  Slr(tl. 


IS  built  o 


r  foot  of  West  Sixty-fourth 

nlre,  and  also  a  second-story  floor  was 

Railroad  Company.     Be^un  June  7  and 


i 


artery's  Order  No.  96*4.— A  shed  « 

a  double  line  of  railroad  tracks  laid  down  its 
fd  by  the  New  York  Cenlral  and  Hudson  Rivi 
«r  '7.  1890- 

Fram  Wnl  Stvtaty-third  le  IVett  Seventy-fifth  Shttl,  N.  R. 
's  Order  No.  9979. — A  new  timber  basin  was  established   thereat ;  41  second-hand 
ew  spruce  piles  were  driven  and  fastened,  boom  logs  repaired  and  secured.     Begun 
d  iiiusbed  May  3,b,  1S90. 

Btttkhtai  at  Srvmty-Jinh  Sirttt.  N.  R. 

I  Order  No.  1009I. — The  Dock  Master's  office  on  bulkhead  was  repaired,  new 
Ir  Walters  were  made,  doon  were  cased  and  painting  of  inside,  etc.  Begun  August  6  and 
d  September  17,  1S9O. 

BitlUuai  bflwttn  Srsenly  fifth  cmd  Snimly-iixtk  Slrftti,  N.  R. 
ietteiary's  Order  No.  7394. — Obslmclions  consisting  of  dirt  and  nibbish  were  reinoved  from 
Berlin  October  6  and  bnished  Oiiober  8,  iSgo. 

Bulkhead,  Seventy  fifth  la  Sevenly-tevenlh  Street.  N.  R. 
's  Order. — 7  piles  whii'h  had  been  driven  for  securing  the  bulkhead  were  pulled  by 
D  deirick-     B^;un  and  finished  September  zj,  1S90. 

's  Order  No.  7394.— Obstructions  consisting  of  dirt  and  rubbish  were  removed  from 
Begun  April  ■  and  linished  April  S,  1891. 
's  Order  No.  lOKij.—Obstmctions  consisting  of  dirt  and  rubbish  were  removed  from 

Begun  April  16  and  tinished  April  17,  1S9I. 
's  Order  No.  10S14. — Scupper  holes   were  bored   through  bulkhead  under  backing- 
it  and  fioished  April  17,  1S91. 

BulJUuad  Mwten  SevtHty-iixth  and  Seventy-seventh  Slreets^  JV.  R. 
-etary't  Order  No.  7394.— Obstructions  consisting  of  dirt  and  rubbish  were  removal  from 
.     Begun  September  27  and  finished  October  16,  i8go  ;  also  begun  March  24  and  finished 
,1891. 

liiry's  Order  No.  loSi  j. — Ohstruciioni  consisting  ol  dirt  and  rubbish  were  removed  from 
KsBrface.     Began  and  finished  April  15,  1S91. 

Seerelary's  Order  No.  10814. — Scupper  holes  were  Ijoreii  through  bulkhead  under  backing 
Zfg%.    Begun  and  Bnished  April  17,  1S91. 


I 


\ 


General  Repairs. 

Bulihtad  betwtert  Seventy-seventh  ami  Sevtnly-eighlh  SIritli,  ff.  R. 

Secretary's  Order  No.  7394. — Obslriiclions  consisting  of  dirt  and  nibbish  were  removed  froi 
it*  surface.     Begun  September  aj  and  finished  October  u,  1890. 

Secretary's  Order  No.  10813. — Obslnic lions  eons! sling  of  dirt  and  rubbish  were  removed  frt 
the  suriace  of  bulkliead.     Begun  April  13  and  finished  April  14,  1S91. 

Secretaty's  Order  No.  10S14. — Scupper  holes  were  bored  through  bulkhead  under  backifl 
logs.     Begun  and  Gnished  April  16,  1891. 

Butkhiad  hetwett  Srvoily-eigklk  and  Seventy-ninik  Sireeti,  f/.  R. 

Secretary's  Order  No.  7394- — Obstructions  consisting  of  dirt  and  rubhUh  were  removed  frof 
its  SBrface.  Began  September  zo  and  linished  October  15,  1S9O  ;  also  begun  February  2S  « 
finished  March  6,  189I. 

Secretary's  Order  No.  10813. — Obstructions  consisting  of  dirt  and  rabbish  were  remoTed  ft* 
it3  surface.     Begun  April  9  and  tinished  April  10,  1891. 

Secretary's  Order  No.  10814. — Scupper  hole  were  bored  through  bolkhead  under  backid 
logs,  and  the  pavement  00  bulkhead  was  repaired.     Begun  April  iS  and  finished  April  24,  1S91. 

Pier  at   IVeit  Seventy-ninth  Street,  N.  R. 

Secretary's  Order  No.  10015.— The  armature  plates  on  outer  northerly  corner  of  pier  wa 
refasiened.     Begun  May  la  and  finisheit  May  i6,  1S90. 

Secretary's  Order  No.  7394. — Obstructions  consisting  of  dirt  and  rubbish  were  removed  frca 
its  luriiice.     Begun  September  17  and  finished  September  19,  1890. 

Bulkhead  bitmeett  Seventy  -ninth    and  £i)-htielh  Streets,  N.  R. 

Secretary's  Order  No.  7394- — Olislruclions  consisting  of  dirt  and  rubbish  were  removed  fro! 
its  surface.     Begun   September   ti   and   finished  September  16,  1S90 ;  also  begun  March 
finished  March  14,  1891.  and  Begun  April  a8  ;  in  progress. 

Secretary's  Order  No.  10813. — Obstructions  consistingof  dirt  and  rubbish  were  removed 
its  surface.     Begun  April  18  and  finished  April  10,  1891. 

Secretary's  Order  No.  108 14. — Scupper  holes  were  bored  through  bulkhead  under  backing-k 
and  the  pavement  on  bulkhead  was  repaired.     Begun  Apnl  31  and  finished  April  37,  1S9I. 

Bulkhead  at /tot  0/  tVesi  Ninely-sitlh  Street,  N.  R. 

Secretary's  Order  No.  7394- — Obstructions  coniisling  of  dirt  and  rubbish  were  removed  1 
its  surface.     Begun  December  I9  and  finished  December  23,  1890. 

Secretary's  Order  No.  10710.— Holes  south  of  bulkhead  were  patched  with  3oS  feet,  B. 
of  4-inch  spruce  plank.      Begun  and  finished  February  14,  iSgi. 

Secretary's  Order  No.  10641.— New  mooring  posts  were  set  and  fastened;  used  «econd4 
material  and  31Z  feet,  B.  M.,  of  new  3-inch  spruce.     Begun  and  finished  February  15,  1891. 

Bulkhead  ietwfen  One  Hundred  and  Twenty-ninth  and  One  Hundred  and  Thirtieth  Streets,  JK 

Secretary's  Order  No.  10282 — Leveling  off  the  filling  behind  the  bulkhead.  Begun  July 
ajtd  finished  October  6,  1890. 

Secretary's  Order  No.  7394.  —Obstructions  consisting  of  dirt  and  rubbish  were  removed  &l 
■urbce  of  bulkhead.      Begun  December  13  and  finishea  December  19.  1890. 

Pier  at  One  Hundred  and  Thirly-tishtk  Street,  N.R. 
Secretary's  Order  No.  10881. — Obstr\ictions  consisting  of  dirt  and  rubbish  were  removed 
its  iniface,  and  the  tetllement  at  entrance  was  filled  in  and  repaired.   Begun  April  28  and  fioUi 
April  30. 
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Generkl  Rcp«r& 

I     ftam  Well  Oiu  HundrtJ  and  Ftrty-fiflk  /o  One  Hundrtd  and  f^orty-nghlh  Sirett  X.  R. 
J      Sccrelirv'i  Order  No.  ggit — Walchmca  were  detailed  thcrcal  to  prolecl  the  fence  creeled  on 
■oc  premracs  uudec  this  order  in  Msrch,  1S90,  and  10  prevent  llie  use  or  occupation  at  the  piemUes 
OToutude  parties.     Finished  November  18,  1S90. 

'??cretary'i  Ordet  No.  10542. — The  fente  wu  moved   to  southerly  lide  of  One  Kuodred  and 
,  iiiih  Hreel.     The  wnlchmcn'i  shanly  thereat  was  also  moved  lo  West  Fifty^evenlh  Strut 
Begun  November  iS  and  Gnished  November  10,  1890. 

Piirjeet  of  One  Hundred  and  Fi/lv-seiaaJ  Street,  N.  S. 
I    Sec«Ur)t"»Order  No.  10711.— The  detk  of  pier  wm  patched  with  156  feet.  B.  M.,  ofj-iuch 
hncepknlc     Begun  and  finished  Februaty  15.  1S91. 

r  Piir  al  Well  One  Hundred  and  Fi/iy-fittk  Street,  N,  R. 

SceretMj'a  Order  No.  lot  11. —The  gangway  on  outer  fltid  of  pier  and   the  deck  of  piei 
with  486  feet,  B.  M.,  of  3-iDGh  spruce  plank.     Begun  Dnd  linished  May  39,  1S90. 

EAST   RIVER. 
Frm  SaHery  la  Pier  16.  E.  R. 
Secretary's  Order  No,  10755. — '^^^  skids,  anchors,  rul)bish,  etc.,  wcrr  removed  from  tin 
Begun  March  18  and  finished  March  25,  1S91. 

Pier,  ftevt  (,,   E.  ff. 

!  n^ineer'i  Order.— The  pavement  at  entrance  lo  pier,  where  sunken,  was  taken  up  anil  relaid 


I     Scd 


f 


^ 


[iioper  maniwr-    Begfun  June  jo  and  finished  July  1, 

BttUhead  benireen  Piert  1 1  and  1 3,  £.  R. 
^    Secretary'i  Order  No.  10585. — The   bulkhead   and  sewer  were   repaired  with  lecond-hind 
■neiikl.  knd  673  feet,  B.  M.,  of  new  4-inch  spi'uce  were  used  in  the  repain  10  (he  lewer.     Begun 
^VccAber  iz,  and  finished  December  19,  1S90. 

SecrecaiT's  Order  No.  1070J. — 2  half  round  oak  fenders  were  placed  and  fasteneii  on   bulk- 
Bcgna  and  finished  February  28,  1S91. 

Pier  l»  {vieil  half),  E.  Ji. 
a  Order. — The    pavement  a:  entrance    to  westerly  half  of  pier  was  taken  up  and 
Uj  (claid.     Began  June  16  and  finished  June  zS,  1S90. 

's  Order  No.  l03S5.^The  pavement  at  entrance  was  repaired  and  the  shealhin);  on 
Km*  patched   with  7,559  feet,  B.M.,  of  4-inch  spruce  plank.     Begun  Seplember  27  and 
tl  October  10,  1890. 

Pitr  19  {H-etf  AalJ).  E.  R. 
■Mary's  Order  No.  1OI54. —Chocks  were  put  on  and  deck  and  sheathing  were  repaired  with 
hand  material,  and  693  feet,  B.  M.,  of  new  3-mch  and  2,144  ^^'i  B.  M.,  of  4-ii:ch  spruce 
fc;  >  mooring  posts  were  set  and  fastened,  vertical  lirnders  and  lacking -logs  were  repaired, 
half  round  oak  fenders  were  put  on  and  the  pavement  at  entrance  was  repaired.     Begun 
'       :  and  finished  August  12,  189O. 

-;creta<y  B  Order  No.  10290.— The  deck  of  west  half  of  pier  was  rcshcaihed  with  31,008  feel, 
'  M.,  aE4.inch  ipnice  plank.     Begun  August  7  and  finished  August  11,  1890. 

Secncary't  Order  No.  10426. — Scupper  holes  wera  boreal  through  the  deck  of  pier.     Begun 
^member  iS  and  fimtbed  November  19,  1S90. 


Gtneral  Repairs. 

Bulkhead  bftwcm  Stvtnty-tevaUk  and  S/venty-eighlh  Slrtett,  N.  R. 

Secretary's  Order  No.  7394.— Obstructions  consisting   of  dirt    and  rubbish  were  re 
its  surface.      Begun  September  23  and  finished  October  14,  1890. 

Secretary's  Order  No.  10813.— Obslruclionsconsisting  of  dirt  and  rubbish  were  re 
the  surface  of  bulkhead.     Begun  April  13  and  liiiLshcd  April  14,  1S91. 

Secretary's  Order  No.  loSl4.'Scupper  holes  were  bored  through  bulkhead 
logs.     Begun  and  finished  April  16,  1S91. 

Bulkhead  bitwtm  Sevritty-fighlh  and  Sevenly-ninlh  Strati,  N. 

Secretary'*  Order  No.  7394- — Obstructions  cotisisting  of  dirt  and  rubbiEh  were 
its  surface.  Begun  September  20  and  litiished  October  13,  1890  ;  also  liegan  Ft 
fitiished  March  6,  1891. 

Secretary's  Order  No.  10S13. — Ol«tructions  consisting  of  dirt  and  rubbish 
its  surface.     Begun  April  9  and  hnished  April  10,  1S91. 

Sccrclsry's  Order  No.  10814. — Scupper  hole  were  bored  through  bulkhead 
logs,  and  the  pavement  on  bulkhead  was  repaireil.     Begun  April  lij  and  finished  April 


d  under  1  -  j 
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Pitr  a 


'  Seventy-ninlh  Street 


N,  R. 

ler  northerly 


Secretary's  Order  No.  10015.— The 
refastencd.      Begun  Mny  12  and  finished  May  16,  189O, 

Secretary's  Order  No.  7394. — Obslruclions  consisting  of  dirt  and   rubbish 
its  mrEace.      Begun  September  17  and  finished  September  19,  1S90. 

Bulkhtad  h(tw(en  Sr/miy-mnlh  and  Ei^hlUlk  Slrccls,  N, 
Secretary's  Order  No.  7394.— Obstructions  consisting  of  dirt  and  rubbish 

its  surface.     Begun   September   II   and   finished  September  16,  1S90 ;  also 

finished  March  14,  1S91,  and  Begun  April  3S  ;  in  progress. 

Secretary's  Order  No.  10S13. — Obstructions  consisting  of  dirt  and  rubUsh 

its  surface.     Begim  April  iS  and  finished  April  zo,  1891. 

Secretary's  Order  No.  io8i4.^Scupper  holes  were  bored  through  bulkhead  ninJir 

and  the  pavement  on  bulkhe9,d  was  repaired.     Begun  April  21  and  finished  April :!, 

Sulifiead  at /boC  «/  IVfst  Ninfly-sixlh  Street,  [f.R. 

Secretary's  Order  No.  7394. — Obstractians  consisting  ol    dirt  md  rubbish  *i 
its  surface.      Begun  December  19  and  finished  December  23,  1S9O. 

Secretary's  Order  No.  10710. — Holes  south  of  bulkhead  were  patched  witl< 
of  4<inch  iprace  plank.      Begun  and  finished  February  24,  1S91. 

Secretary's  Order  No.  10642.— New  mooring  posts  were  set  and  fastened; 
material  and  312  feet,  B.  M.,  of  new  3-inch  spruce.     Begun  and  finished  Febnu\ 

Bulkhead  between  One  Hundred  and  Tvirnly-math  and  One  Hundred  and  Thii 
Secretary's  Order  No.  lozSz. — Leveling  oB  the  filling  behind  the  bulkhc^ 

and  finiahed  October^,  1S90. 

Secretary's  Order  No.  7394.— Obstructions  consisting  of  dirt  and  rubGUi  ■ 

Eur^ce  of  bulkhead.     Begun  December  13  and  finishes  DeccRiber  19,  1890.  ' 

Pitr  a!  One  Hundrtd  and  Thirly-nr        ■' 

Secretary's  Order  No,  10881,— Obstructions  conn- 
its  surface,  and  the  settlement  at  entnuce  v^ 
April  30. 


■75 

General  Repiiir^ 
v«  ;(>j/  Oiu  HiomreJ  ohJ  Fortf-fiflh  In  Ont  Hundrid  and  farly-etgklk  Strut  N.  R. 
rrtarf's  Order  No.  99(1. — Watchmm  were  deUiled  thereat  to  protect  Ihe  fence  erected  on 
raaimes  under  IhU  OTder  in  Maich,  1S9O,  and  to  prevent  the  uic  or  occupilion  ol  [he  prembcf 
«dF  parties.      Finished  November  18,  l8go. 

crelary'i  Order  N0.10542. — The  fence  wu  raoved   la  uutherly  lide  of  One  Hundred  and 
uith  urceu     The  watchmen']  shinty  thereat  was  also  moved  10  Weit  Fifty-sevenlb  Street 
ni.     B^an  November  tS  and  dnuhed  November  10,  1S90. 

PirrJfetofOnt  lluHiirfdaHd  FiflVSfCondStrttl.  M.  R. 
-  Stuemy'*  Order  No.  10711. — The  deck  of  pier  was  patched  with  156  feet,  B.  M.,  of  j-inch 
mt*  plank.     Begun  and  linished  February  35,  1891. 


Pier  at  Wal  One  Hundred  ami  Fifly.filth  Strict,  N.  R. 
S«:i»t«ry'i  Ordei  No.  lOlll.— The  gangway  on  oulet  iMid  of  pier  and   the  deck  of  pier 
^11  111  «itb  486  feet,  B.  M.,  of  3-inch  ipnice  plank.      Begun  and  linishe<i  May  19,  1S90. 

EAST   RIVER. 
From  Battery  It  Pier  16.  E.  R. 


I 


iecrrta/y's  Order  No.  10755. — '-"'^  skids,  anchors,  rabbish,  etc.,  were  removed  froni  the  pieti 
■»<  talkbeads.     Begun  Marcb  iS  and  finished  March  35.  tSgi. 

Pier,  mea>  6,  E.  R. 
Lapeer's  Order. — The  pavement  at  enirince  (o  pier,  where  sunken,  vfas  taken  up  and  relaid 
baHioper  manner.     Begun  June  yo  and  finished  July  2,  1S90. 

^H  Bu/iiead  ieravm  Piert  tl  md  13,   E.  R. 

^^peielarj't  Order  No.  10585. — The  bulkhead  and  sewer  were  repaired  with  «cond-hand 
^^ial,  and  67Z  feel,  B.  M.,  01  new  4.inch  spruce  were  used  in  ibe  repain  to  the  sewer.  Begun 
^eembeT  i».  and  finished  December  19,  1890. 

ScoetxTj't  OrOer  No.  1(703. — 2  half  round  oak  fenders  were  placed  and  fastened  on   bulk- 

1    Begun  and  finished  February  sS,  1S91. 

Pier  la  {west  half\.  E.  R. 
Eofiaoci's  Order. — The  pavement  31  entrance   to  westerly  iialf  of  pier  was  token  up  and 
pniT  relaid.      Begun  June  16  and  finished  June  iS,  1S90, 

necretary't  Order  No.  10385.— The  pavement  &I  entrance  was  repaired  mid  the  sheatbing  on 
k  mi  patched  with  7,559  feet,  B.M.,  of  4-incb  spruce  pknk.  Begun  September  z;  and 
tibcd  October  10,  1890. 

PifT  t9  {weit  half),  E.    R. 
Secretary's  Order  No.  10154. — Chocks  were  put  on  and  deck  and  sheathing  were  repaired  with 
•hand  material,  and  693  feel,  B.  M.,  of  new  3-inch  and  3,144  feel,  B.  M.,  of  4.inch  spruce 
i  3  ronoring  post*  were  set  and  feslened,  vertical  fenders  and  backing  .logs  were  repaired, 
)ia)f  round  oak  fenden  were  put  on  and  the  pavement  at  entrance  was  repaired.     Begun 
and  finished  August  la,  1B90. 
~       Scciclary  s  Order  No.  lOOQO.—Tlie  deck  of  west  half  of  pier  was  tesbeathed  nith  3T,C)oS  feet, 
|U(-,  of  4-incb  spruce  plank.     Begun  August  7  and  finished  August  11.  1S90. 
Ht  Secreiarx's  Order  No.  10426, — Scupper  holes  were  bored  ihtouEli  ihe  deck  of  pier.     Began 
V*>*tnibrr  18  and  finished  November  19,  1890. 
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was  laken  up  >nd  relaid' 
patched  with  2.973  ^^tn  B.U 


General  Repairs. 

Bulkhtad  between  Piirs.  old  36  and  noB  ig,  E.  R. 

Engineei'i  Older. — Sunken  timber  was  removed  thereimm  uid  old  stutnps  of  piles 
Begun  and  tiuiabed  Maji  3,  1S90. 

IHer,   nan  jg,  E.  R. 

Secretary's  Order  No.  lOlll. — The  pavement  al 
necessary.     Begun  May  26  and  finished  May  30,  iSgo. 

Secretary's  Order  No.  10297. — The  sheathing  on  deck 
3-inch  spruce  plank.     Uegun  August  11  and  finished  August 

Secretary's  Order  No.  10540. — The  sheathing  on  deck  was  patched  with  4,oog  feet, 
3-lnch  spruce  plank.     Begun  Nuvemher  25  and  finished  December  fi,  1890. 

Secretary's  Order  No.  IO569,— The  mooring  post  on  inner  end  of  pier  and  the  pavemn 
entrance  to  pier  was  repaired.     Begun  December  1  and  finished  December  8,  iSgo. 

Secretary's  Order  No.  1076^. — The  hacking-log,  tide  cap,  braces  and  chocks  on  oul 
pier   were  repaired   and    partlv   renewed ;   used  576  feet,   B.   M.,   of    yellow   pine, 
fender  piles  (105  linear  feet)  were  driven  and  fastened  with  80  pounds  of  chain  1  (he  pai 
entrance  was  repaired  and  the  sheathing  on  deck  was  patched  with  6,000  feet,  B.  M.,  of  3 
spruce.     Begun  March  iS  and  finished  April  15.  1S91. 

Bulkhead  north  of  Her,  new  29,  E.  R. 
Secrel«ry's  Order  No.   10318.— A  mooring  poii   was  set  and  fastened  in  a  proper  ■ 
Begun  and  finished  on  December  8,  1890, 

Her,   new  31,  £.  R. 

Secretary's  Order  No.  10323.— The  shealhitig  on  deck  w»5  patched  with  2,020  feel,  B.M 
S^Dch  spruce  plank,  and  chocks  were  placed  and  fastened  on  north  side  of  pier.  The  pftfa 
at  entrance  to  pier  wa^  also  raised  and  relaid.     Begun  August  iS  and  finished  August  37,  189D 

Secretary's  Order  No.  10790. — The  sheathing  on  deck  was  patched  with  10,003  *eet,  B.  II, 
3-inch  spruce  plank.     Begun  April  4  and  finished  April  11,  1 89 1. 

Pier  43  {east  hot/),  E.  R. 

Secretary's  Order  No.  loizfi.— The  pavement  at  entrance  to  pier  waa  repaired  and 
deck  was  patched  with  90  feet,  B.  M.,  of  3-inch  spruce  plank.     Begun  May  31  and  Soiihed  J 
4,  1890. 

Secretary's  Order  No.  10140. — Side  caps,  ranijers,  backing-log  and  fenders 
second-hand  material  and  the  deck  sheathing  at  entrnnire   to  pier  was  repaired   with   1,191  I 
B.  M.,  of  3-inch  spruce.     Begun  June  18  and  finished  July  7, 

Sccietary's  Order  No.  10324.— Spring  piles  on  upper  outer  corner  of  pier  were  rclaslened 
chocked,  second-hand  material  was  used.     Begun  and  finished  August  z6,  1890, 

Secretary's  Order  No.  103S7.  —A  loose  fender-pile  on  outer  end  of  pier  was  refaatened. 
and  finished  September  16,  1S90. 

Engineer's  Order. — An  examination  of  the  pier  was  made  by  Assistant  Engineer  Ci 
awisled  by  Superintendent  McCarthy  and  a  llock  Builder.     Begun  and  finished  October  6,  t8( 

Secretary's  Order  No.  10415. — The  sheathing  on  deck  was  patched  with  5,015  (eet,  B,  M. 
3-iDeh  spruce  plank.     Begun  October  13  and  finished  October  16,  1S90. 

Her  43,  E.  R. 


Secretary's  Order  No.  105 18.- 
for  building  a  new  pier  in  place  of  I 
bet  3  CO  8,  189a. 


;re  driven   to  obtain  the  necessary  infoTmati 
cr.  upon  the  lines  of  the  existing  pier.    Decei 


Gene 


PitT  43  cmd  Bulkhead  Thereat,  E.  R. 
itr»ci  No,  365, — Remoring  ihe  existing  pier,  koown  aj  Pier  43,  fool  of  Kutgets  Slip,  Ejut 
■d-fof  pret>ati4i^  for  and  buHiiing  a  new  wooilen  pi^r  on  site  thereof.  >nd  for  repairine  Ih* 
nilb-bulkhemi)  ifaereat,  under  contract  with  John  Gillies.     Begun  February  9,  1891  ;  in 


r 


T  AA,  E.  R. 


s  Order  No,  10069.— The  deck  ihealhing  was  patched  witli  5,089  feel,  B,  M.,  of 
■race  plank,  and  the  pareinent  at  entrance  lo  pier  was  taken  up  where  required  and  reliid 
MT  manner.     Begun  May  13  and  linished  May  24,  1S90. 

«tary'«  Order  No.  1038S.— 4  oak  fender-piles  (114  linear  feel)  were  driven  and  fastened, 
dtexhing  on  deck  wa<  patched  with  7.S03  feet,  B.  M,,  of  3-inch  ipruce  ptank.  Begua 
:i  X4,  1890.  and  finished  January  3,  tiJ9l. 

■eisiy's  Order  No.  10453.  ~^  ''"'^  '°  the  deck  at  entrance  was  patched  with  second-hand 
Begiin  and  finished  October  lo,  1S90. 

Marjr's   Order  No.  10790, — Loose  (cnder-pJles  on  outer  end  of  pier  were  retastened,  atid 
diing  on  deck  was  patched  with  4,343  feet,  B.  M..  of  3-inch  »pruce  plank.     Begun  April  3    , 
bed  April  23.  1891. 

Pier  4S.  E.  R. 
Xtaiy's  Order  9931. — 1  bearing  piles  were  driven  and  7  hnlfround  oak   fenden  were  put 
Bstencd.     Fini&hed  May  2,  lEgo. 

retary'^  Order  No.  10194 — Deck  sheathing  was  repaired  with  2,010  fcel,  B.  M.,  of  3-iDCh 
4aak.       BegUQ  July  17  and  finished  Ju!y  I9,  1S9O. 

retary's  Order  No,  10293,— Oak  fender  piles  □»  onterend  of  pier  were  refastened  with  fortf 
of  chain.     Begun  and  finished  August  5,  1S90, 

aetary's  Order  No.  10416. — The  fenders  which  were  placed  around  the  Dock  Master's  office 
Mstcd,  a.nd  alsa  pliced  strips  un  doors  and  cosing  windows  and  shutters  in  said  oftice. 
■ad  fini&hed  October  E,  1S90. 

tMut's  Order  No.  1036S. — The  «healhing  on  deck  wos  patched  with  6,oog  feel.  B.  M.,  of 
-prace  plank.     Begun  December  13  and  Knished  December  z2,  1S90. 
TcUi7'«  Order  No.  10675. — Oak  fender  piles  were  refaatened  ;  used  25  pounds  of  chain. 
^icHry's  Order  No.  IDS09.— The  <>heathin^  on  deck  was  patched  with  6,5^8  feci,  B.  M.,  of 
ipence  plank.     Begun  April  t6  and  finished  April  30,  1891. 

Biiikkead  bttwren  Pieri  4S  and  49,  E,  R. 
aetary's  Order  No.  1Q467 — The  bulkhead  was  fenced  of!  from  use  ;  used  1,025  feet,  B,  M., 

t  plank.  Begun  October  zo  and  finished  October  ja,  1890, 
Pier  56,  E.  R. 
Order  No.  1 0153.— Additional  rangers  were  placed  along  the  side  rangers  ;  back- 
was  repaired  and  mised  10  proper  grade  ;  mooring  posts  and  fenders  were  placed  where 
rj  with  second-hand  material :  7  new  half  round  oak  fenders  were  put  on  ;  the  surface  of 
alf  of  pier  was  resheathed  with  17,915  feet,  B.  M.,  of  4-incb  spruce  plank.  Begun  July  I4 
■shed  Jnlj-  26,  iSgo. 

Bulkhead  ittmeai  Piert  56  and  57,  E.  R. 
cretary's  Order  No.  10417. — The  bulkhead  was  repaired  by  eKcavaling  and  placing  of  new 
ibers  from  low-water  up ;  second-hand  material  wu  used  ;  fender  piles  were  driven  and  18 
und  oak  fenders  were  put  un  and  fastened  ;  the  pavement  on  bulkhead  was  also  repaired. 
NoTcrobei  21,  1890.  am!  finished  April  2,  1K91. 


i  were  pulled  from  south  side,  ni 
and  faslened  on  south  side  of  pier. 
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Geneml  Re  puis. 

Jifr  57,  E,  R. 

SecreUiy'i  Order  No.  10331. — The  outer  soulheriy  lide  of  pier  wot  repaired  irith^ 
materinl.  Knd  the  sheathing  on  deck  wu  palched  with  610  feet,  B.  M.,  of  3-inch  ^ 
Begun  August  ^3  and  finished  Augus;  iS,  1S90. 

Secretary's  Order  No.  10340. — The  pairemenl  ar  entrance  10  pier  was  repaired  by  rs 
relaying  in  a  proper  manner.     Begun  August  33  and  finished  August  30,  1890. 

PUr  60,  E.  H. 

Secretary's  Order  No.  7394. — Obstructions  consisting  of  din  and  rubbish  were  remove 
in  surface.     Begun  November  12  and  finished  Novemliec  15,  iSgo. 

Secretary's  Order  No.  10504. — Chocks  were  put  on  and  fastened  on  north  side  of  pier. 
and  finished  December  5,  1S90. 

Secretary's  Or<ler  No.  10791. — The  pavement  on  approach  to  pier  was  repaired. 
March  30  and  finished  March  31,  l8gL. 

Pier  61,  E.  R. 
Secretary's  Order  No.  I0333.— The  stumps 
bulkhead.      Begun  and  finished  August  16,  1890. 
Secretary's  Order  No.  10504. — Chocks  were 
and  finiihed  December  5,  1890. 

PUr  62,   E.  Jf. 

Ejecretary's  Order  No.  10229.— Deck  Scathing  on  northerly  side  of  pier  was   repain4 
1,000  feet,  B.  M.,  of  3-inch  spruce  plank.      Begun  July  li  and  finished  July  14,  189O. 

Bulkhiad  at  SixIrerUk  Sirtel,  £.  R. 

Secrctnry'i  Order  No.  10641.— The  bulkhead  was  repaired  by  filling  in  ■  hole  tbeieat 
earth  and  slone,  and  relaying  the  pavement.     Begun  January  23  and  finished  January  34,  lEg 

Secretary's  Order  No.  10S27. — A  higher  backing-log  is  being  placed  on  the  old  bulkhei 
the  fool  of  Llast  .Sideenlh  street,  to   bring  ihe  face  timbers  to  established  grade  of  the 
Begun  April  30,  1891  ;  in  progress. 

.    Bulkhta.i  betwem  East  SeveitletMh  and  Eighlemtk  SIreels.  i 

Secretary's  Order  No.  10305.— Holes  in  the  bulkhead  were   repaired.     Etegun   and  6nlj 
Seplember  10,  1S90. 

Bvlkhead  at  Eightiinth  Strttt,  E.  R.  . 

The  face  of  the  old  bulkhead,  under  the  new  pier,  was  patched.     Begun  March  24  and  fiij 
March  27,  1891. 

Fitr  at  East  TviirUy.fi/lA  Street,  E.  R. 
Sicrelary'i  Order  No.  10191 — The  deck  sheathing  on  pier  and  approach  was  repaired  j 
8,873  feel,  B.  M.,  of  3-inch  tpruce  plank.     Begun  June  10  and  finished  June  30,  1S90. 

Bulkhrad  at  Forty -stcend  Street.  E.  R.  . 

Secretary's  Order  No.  10461.— Chocks  were  refi-itencd  and  the  backing-log  on  bulkheadj 

repaired.     Begun  and  finished  November  25,  189a.  1 

Bulkhead  ai  EasI  F^rly-eigkth  Street,  E.  R. 
Secretary's  Order  No,  lOigz.^The  pavement  was  taken  up  on  bulkhead  and  relaid  in  a  pn 
manner.     Begun  July  10  and  finished  August  2,  1S90. 


General  Repairs. 
Ralkktad  P.atform  irtweat  SUlittA  ami  Sixty-Jirsi  SirtttS.  E.  R. 
vcrcMiy's  Order  No.  lOoSg.— The  declc  iheathiny  wis  repaired  wilh  1,900  Iccl,  B.  M.,  of 
giKh  iprucr  plank.     Begun  May  19  and  finished  May  12.  1S90. 

SecTUty's  Order  No.  10395.  — Otelmclians  coniiMing  of  dirl  and  rubbi^^h  were  removed  from 
■  nrfafc.     (kgun  October  zo  and  finished  October  zt),  1890. 

Bulkkrad  from  Sittiilh  tn  Sixly-iirend  Slretl,  E.  R. 
^e^retarjr'i  Order  No.  10086.— Obslnietions  consisting  of  din,  broken  jiiine  and  rulibish  were 
BU'itil  hom  ihc  sarfoce,  and  the  deck  and  iheathing  repaired  wiili  1,34s  feel,  B.  M.,  of  j.inch 
^ciB  plaok  and  95  feel,  li.  U.,  of  4-inch  spruce.      Begun  June  7  and  linished  June  26,  1890. 

Bulkluad,  Sixt^firtl  it  Sixly-siiemi  Strict,  E.  R. 
Engineer's  Order.— 8  lesl  piles  wire  driven,  1  oak  pile  was  used,  also  an  cxaminBtion  of  bullt- 
bei:  miA  m«de.     Began  Apnt  7  and  linbhed  April  zi,  1891. 

Btmhead  Ptal/frm  itlaieei  Sixty-Jiril  and  Sirly-itomd  Sirttt.  £.  X. 
ternary'*  Order  No.  to}  16. — The  sheathing  on  deckof  plalform  was  patched  with  3,760  feel, 
E  >1 .  of  3-inQh  spruce.     Begun  AugusI  il  and  finithed  September  6,  tS^o. 

P/er  al  East  Sixty-srcamd  SIriet,  E.  R. 
Secretary's  Order  No.  10086. — The  favemenl  at  entrance  lo  pier  was  repaired   where  neccs- 
ijbr  takine  np  and  relaying  in  a  proper  iniinner.     Begun  June  12  and  linished  June  15,  1890. 

Bumtadat  Sixty./mrlh  Sired,  E.  R. 
vluy's  Order  No.  7394. — Obstruction*  consisting  of  dirt,  broken  slone  and  rubbish  were 
■i  Erom  its  (urface.     Begun  July  3  and  linished  July  9,  1S90. 

ry's  Order  No.  I0623, — The  bulkhead  was  fenced  ad  from  public  use  with  1.035  feel 
b  tpnice  plank.     Begun  January  8  and  finished  January  10,  1891. 

BnlkkraiS  bttWftn  Sevettty-tixth  and  Seventy-taienik  Stretli,  E.  R. 
tngitieer's  Order— -^  float  stage  was  removed  and  towed  to  One  Hundred  and  Eighth  slrcel, 
r:cin  ri*M.      Begun  and  finished  October  9,  1S9O. 


'.  £.  R. 

and  rubbish  were  lemoved  from 


BHiklttad  at  Eoit  SroaUj:-aglitA  SIrttI 
Secretary'*  Order  I.'o.  7394. — OlMlruction*  consisting  of  dirl 

ButkhtaJ  bttvrm  Snienly^gitA  and  Scvmlv-tdntk  Streils,  E.  R. 
~«ecmarjt's  Order  No.  7J94. — Obstructions  consisting  of  dirt  and  rubiiish  were  removed  from 
liiiacie.      Begun  July  1  and  linished  July  Z,  1890. 

'^cietarr'i  Order  No.  10317. — The  deck  and  Siheaihing  on  bulkhead  was  patched  with  3,420 
-  .  8.M..  of  3.inch  spruce  plank,      Begun  August  ^3  and  finished  August  38,  1890. 

^YKTciary's  Order  No,  10396. — Obstructions  consistinK  o(  dirt  and  rubbish  were  removed  from 
:  Faihcc  of  bulkhead.     Begun  and  linished  October  iS,  1890. 
beeretiry's  Order  No.  10535. — The  shealhjog  on  the  ptatfonn  was  patched  with  1,000  feet, 
fi.M.,  erf  3-iiichspnice  plank.      Begun  November  32  and  hnished  November  14,  1S90. 


Lmerr  Pier  Foot  0/  Eigkty-iixlh  Sire, 
Secretary's  Order  No.  7394. — Obstructions  eon.«stiiig  of  dirt 
Kn  its  SDT&ce.     Begun  and  finished  June  25,  liga. 


.  E.  R. 

itone  and  rubbish  were  removed 


General  Repairs. 

Secrelmy's  Order  No.  10277. — Sin  second-hand  spruce  fender-piles  were  drirai^ 
chocked  ini!  sheathing  on  deck  was  repaired  with  4S0  feel,  B.  M.,  of  3-inch  spruce  jA»a 
were  also  placed  between  fetiden  where  required.     Be^un  July  z6  and  finished  July  y\  I 

Secretary's  Order  No,  10536. — The  sheathing  on  deck  was  patched  with  1,005  f"* 
3.in<h  ipnicc  ptank.     Began  November  34  and  finished  November  35,  1890. 

If/firr  Pier  Fool  Oj  Eighty-sixth  Strut,  E.  R. 

Secretary's  Order  No.  73^.— Obstmctions  coosisling  of  dirt  and  rubbish  were  retB 
its  surface.     Begun  June  26  and  finished  June  27,  189O. 

Secretary's  Order  No.  10397. — Obstructions  consisting  of  dirt  and  rubbish  wetc  reini 
its  surface.     Begun  October  3t  and  finished  November  12,  1S90. 

Secretary's  Order  No.  10367.— A  new  mooring  post  was  placed  and  laslened  ;  use 
hand  material.     Begun  October  31  and  finished  November  3,  1S90. 


^ 


HARLEM    RIVER. 
Bulkhead  at  One  Hundrtd  and  Sixth  Street 
Secretary's  Order  No.  7394. — Obstructions  consisting  of  dirt,  sl( 
from  its  surface.     Begun  June  4  and  linished  June  7,  189O' 


H.  R. 

le  and  rubbish 


4 


Bulihiad  at  One  Hundred  aitd  Seventh  Street,  //.  R. 
Secretary's  Order  No.  7394. — Obstructions  consisting  oi  dirt,  stone  and  rubbish  n 
m  it* surface.     Begun  Novembers  and  JinisheU  November  11,  1S90. 


Fool  ej  One  Hundred  and  Twelfth  Street,  H.  R. 
Secretary's  Order  No.  10J97. — The  backing-log  and  fendcn  were  properly  sccurec 
(t]  cleat  placed  on  backing-log.     Begun  and  linished  December  19,  1890. 

EulhMead  between  One   Hnndred  and  Fourteenth  and  One   Hundred  Fifteenth  Stree 
Secretary's  Order  No.  7394. — Obstructions  consisting  of  dirt,  alone  and  rubbish  were 
from  ill  surface.     Begun  May  3  and  finished  May  13,  1S90. 

Bulkhead  at  One  Hundred  and  Fifty-seventh  Strut,  H.  R. 

>urse  of  lies  and   a  new   backing-log   were  pi 
legun  June  26  and  finished  June  27,  189O. 


WORK    DONE    FOR    OTHER    DEPARTMENTS. 

Department, 


'™-*J 


Tag  "Manhattan." 
j;  the  potiyear  the  lug  "  Manbalton  "  bss  been   in  (he  lervice  of  (he  City  ParmuCei 
n  liid  up  for  repaira),  in  paying  ofF  the  weekly  employees  of  the  Depart- 
tl  Ducks.     Total  number  of  houFa  engaged,  275. 
D  himl  tags  under  Treasurer's  Orders  Nos.  14667.  6  houn  ;  No.  147S3,  20  hours,  and  No. 
7  houis ;  making  a  tola!  of  33  hours  fur  hired  tugs  in  use  of  the  City  Paymatier. 


DwARTME-sT  OF  Public  Charities  a 
PifT  at  Twmtyjuiik  Strict,  E.  R. 


D   COKKECTION. 


it's  Ofder  No.  10613.— 1  oak  fcndcr-pilc.  53  linear  feel,  was  driven  and  fastened,  and 
Etal  spring  piles  were  also  re&steiieil.     Begun  December  2S  and  finished  December  30,  1890. 

Seiretary's  Order  No.  10553. — Armalure  plalea  on  outer  end  of  pier  were  refaslened.      llegun 
I  finished  December  31.  1)190. 

Platform  Frenl  of  Bulkkead  at  Vnt  Hfatdred  and  TvimHflh  Sirrti,  H.  R. 
Secretaiy's  Older  No.  10706. — Repairing  the  platfurm  by  pulling  on  J  courfes  of  limber,  ciose 
in^  anl  driving 'if  bearing  piles  ;  new  caps,  moarint;  piles  and  bmces  were  placed  and  fastened,  lO 
'  r,jU  round  oak  fenders  were  put  on,  and   new  deck  was  laid  with  7,175  feet,  B.  >f.,  of  4-inch 
.  1.170  feet,  B.  M.,  of  3-inch  spruce.     Begun  March  3  and  finished  March  17,  1B91. 

BlathixWt  Iilattd. 

iJ.inlmel  No,  353. — 1,458  cubic  yards  ol  mud  were  excavated  and  removed  by  John  Gillies. 
a  January  j  and  finished  January  13,  1891. 


retsi7's  Order  No.  1048S. — Tlie  pier  was  repaired  wilh  tecond  hand  material,  fcnder-pilea 
triveti,  caps  pnt  on,  new  rangers  placed,  and  the  sheathing  on  deck  was  pitched  with  3,0lS 
I.  M.,  of  new  3'iDch  spruce  plank.      Begun  November  zo  and  (inishe'l  Novembei  Z4.  1890. 

Ramiairs  Island.  H.    ii. 

irtary's  Order  No.  10117.— The  bulkhead  (ar  an  arei  of  90  I>y30  feel  was  taken  down  10 

vr  and  rebuilt  and  [he  deck  thereof  was  resheathcd  with  yellow  pine  ;  about  25  bearing 

3  piles  were  driven  close  together  on  the  lower  portion  of  bulkhead  ;  13  oak  piles  were 

n  front  of  bulkhead  and  several  others  were  reset  and  fastened  ;  second.hand  material    was 

fftherefor.      Begun  May  17  and  Rnisbed  June  17,  1890. 


SetrWary's  Older  No.  10399. — "^^   0'''  P'^f-  '■' 
Kvaured.     Began  October  1  and  5nished  October  5,  1 


Secrrtary*!  Order  No.  10404. — The  repain  10  this  pier  consisted  in  placing  of  new  rangers 
%ps  braces  and  chocks  ;  JO  new  spruce  fender  piles  were  driven  and  fasleoed  and  new  shealhinfr 
*id  with  IO1O36  feet,  B.  .U.,  of  3-inch  spruce  plank,      llegun  tieptcmber  29  and  finished  October  IJ, 


Work  Done  for  Ofher  Ucpartmenls. 

War<r,  Island,  H.  R. 
l«SecreUrv'i  Ofder  No.  1040J.— The  pier  on  east  side  of  Ward's  Island  wis  sheathed 
Kcond-hand  plank  ;  cross  caps  were  put  on,  25  bearing  and  fender-piles  were  driven  and 

iringj  poati.  cleats  and  backing-logs  were  repaired.     Begun  Octolxr  16  and  linished  October  Jl 
IS90. 

Harl's  Island,   Long  Island  Sound. 
Secretary's  Order  N'o.  104S9. — The  asyiunn  pier  was  repaired  ;  35  spruce  piles  were  dm 
caps  were  put  on,  new  rangeri  placed  and   9   oak  feniler-pilcs,  475  linear  feel,  were  driven  i 
bstened  ;   3,348  feel,  B.  M,,  of  yellow  pine  used.     Begun  November  I  and  finished  November 
1890. 

Work  Done  for  tkb  Police  Dbpartmrnt,  Pier  "A,"  N.  R. 
CiitttHg  JleUs  through  Detk. 
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Secretary's  Order  No.  10615 Two  holes  wi 

r,  for  outlet  of  urinal  pipes  of  Police  Departu 


at  through  concrete  deck  of  Pier  "A,"  Na 
Begun  January  3  and  biiished  January 


Secretary's  Order 


Berth  of  Seeapur  '•  Patrol." 
1.  10045. — The  oak  fender-piles  at  lierth  of  si 


•■Patrol"  01 
-e  examined;  one  was  removed  and  another  driven  in  its  place  and 
1  position,  by  order  of  the   Board,  at  the  request  of  the  Police    Departmel 
Begun  May  29  and  linished  June  24.  1S90. 

Work  Dove  koh  the  Department  op  Public  Works. 

NORTH  RIVER. 

Bulkhtad,  Horlh  „J  Pier,  nni,  21,  N.  R. 

Secretary's  Order  No.  100J3. — The  gangway  was  opened  for  access  lo  public  bath  ;   uicd 

feet,  B.  M.,  of  3-inch  and  90  feel,  B.  M.,  ol  4-inch  spruce   plank.     Begun  June  10  and  Gnis 

June  II,  1S90  ;  also  the  platlorm  at  bulkhead  leading  to   tbe  bath  was  repaired  with  second^m 

material.     Begun  and  finished  July  16,  1890. 

Secretary's  Order  No.  10436.— The  gangway  to  the  public  bath  was  closed  and  repairs  i: 
Begun  and  Gnished  October  2,  1890. 

Pirrat  Horatio  Slntt,  N.R. 

Secretary's  Order  No.  10033, — The  gangway  lo  public  bath  was  opened  ;  used  second. 
tletial.     Begun  June  7  and  finished  June  9,  1890. 

Secretary's  Order  No.  10436.— The  gangway  lo  the  bnih  was  closed  and  necessary  n 
:re  made  ;  used  144  feel,  B.  M.,  of  3-inch  spruce  plank.     Begun  and  finished  October  2,  1890. 

Pier,  nem  57,  N.  R. 
Secretary':!  Order  No.  10033,— The  gangway  was  opened  for  access  to  public  bath  ;  used 
feet,  B.  M.,  of  3-inch  spruce.      Begun  June  z  and  linished  June  3,  1890. 

Secretary's  Order  No.  10066.— The  sheathing  on  Pier,  new  57,  N.  R.,  on  which  the  linq 
post  rested,  was  removed  where  rotten  an<!  replaced  wilh  new  4-inch  spruce  by  order 
Board,  at  the  retjuest  of  the  Bureau  of  Lamps  and  Gas  of  Depanment  of  Public  Worfc 
Begun  and  finished  May  22,  1S90. 

Secretary's  Order  No.  10266. — The  public  bath  was  removed   10  Pier,  new  59,  North  ri 
Begun  July  II  and  finished  July  22,  1S90, 
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H  Work  Pone  for  Olher  DepBrtmenlS. 

^kntuy'i  Order  No.  K1266. — The  i^neway  wu  opeiieil   for  access  lo  public  baih  ;  sccond- 

^MOMTial  xns  lued.    Beg;uii  July  31  >n>l  finished  July  11,  1S90. 

HBtMUy't  Order  No.  10436. — The  );angn  ay  10  balli  was   closed   and  lepairs  made.      Be^n 

^bsbcJ  Octuber  I,  1S90. 

H  Pifr  al  FiflUth  Sinel,  vV.  R. 

^Bcntary's  Order  No.  10033. — ^^'  V.^^f.^'^1  ""^^  opened   for  access  to  public  balh  ;  used  iSo 

^■.U-,  ol  ^'iQch  sptuce.      Itegnn  and  Gnished  June3,  1S90. 

^^0)4  tttafrfit  Onf  Hundred  ona  Tkirty-firil   and  One  Hundred  and  Thirty -second  Streets, 

■  N.R. 

^Etcietaiy's  Order  No.  10033.— The  R""!!""')'  "'"^  ojKned  Tor  ncce&s  )o  public  bath  ;  used  iSo 
^n.&L,  of  j-incb.  and  90  f^et,  I).  M..  of  4>iiicb  spruce  ;  Z  wooden  cteals  were  also  put  on  and 
^fttd  on  bulkhead.     Bejjun  June  9  and  finished  June  17,  1S90. 

^fccntaiy's  Order  No.  10436. ^The  gangway  to  public  bath  was  closed  and  repairs  made. 
^HbhiI  finished  October  6,  1890. 

■  EAST  RtVER. 
^1                                                        Pier,  nevi  29,  E.  Jt, 

H|krelaty's  Order  No.  IOOJ3. — The  gangway  was  opened  for  access  10  public  bath  ;  used  iSo 
^B.  M.,  of  J-inch  and  90  (eel,  B.  M,,  of  4-inch  Bpraceplnnk.  Begun  June  6  and  finished  June  9, 
^C    The  gangway  to  balb  was  al&o  repaired  with  aecondrhand  malerial.     Begun  and  finished 

« .3.  is,". 

Secretary's  Order  No.  10436. — The  gangway  to  bath  was  closed 

j-d  Octobers,  i^- 

Pier  55,  E.  X. 

•>e<rel»ty's  Order  No.  10033. — The  gangway  was  opened  for  accc' 
.   It.  M..of  3-inehsnd9oreet,  B.M. , of  4-inchspruce  plank.    Bet,'un 

>rcre(aT7's  Order  No.  1 0436. — The  gangway  to  baih  was  closed 
:  Dnished  October  3,  iS^. 

Pier  6*.   E.  R. 

>i«!crel»ry'«  Order  No.  10033. — The  gangway  was  opened  for  ac 
-  .l-tund  material.     Begun  and  finished  June  z,  1890. 

Secretary's  Order  No.  10436. — The  gangway  to  bath  was  closed  and  repairs  made  ;  used  19I 
■,  U.M,.  of  3-inch  spmcc.     Begun  and  finished  Otiober  4,  1S90, 

PitT  al  Nineteenlh  Street,   E.  R. 
■-ettelirY's  Order  No.  loojj. — The  gangway  was  opened  lor  access  10  pohlic  bath  ;  used  180 
.  11.  M.,  of  5-inch  and  90  feet,  B.  M.,  of  4-inth  spruce.    Begun  and  finished  June  4,  t890.   The 
L  i>ay  to  tiaih  was  also  repaired  with  52  feet,  B.  M.,  of  yellow  pine.     Begun  and  iinished  July 

Pitr  al  1  kirty-srvmlk  Street,  E.  R. 

•ktretajy's  Order  No.  10033. --The  gangway  was  opened  lor  access  to  public  bath  ;  used  170 
,  K.M.,  of  3-inch  Bnd90  leel,  B.  M,,  of  4-infh  spruce.  Begun  June  9  and  finished  June  11,  1S90. 
^ec(eta^y's  Order  No.  10436. — The  gangway  to  bath  was  closed  and  repairs  made.  Begun 
~.'bef4and  finished  October  6,  1S90. 


nd   repaired.      Begun  and 


lo  public  bath  ;  used  170 
id  finishol  June  13,  1S90. 
nd  repairs  made.    Begun 


1  public   balb  ;  used 


Pier  at  Fifty -fir si 

'i-KCTtta.Tj'i  Order  No.  10033. — "^^^  gancway  t 

e  also  repaired  and  a  portion  of  tl 

'^n  June  4  and  finished  June  9,  I 


Sin 


\£.R. 


Work  Done  for  Other  Departments. 

Bnlkhtad  at  Seventy  ligkth  Street,  E.  R. 

Secicury's  Onler  No.  10033.— Tbe  giingway  Wat  opened  for  access  ■<>  public  bath;  u 
kct,  B.  M.,  of  3-mcli  and  90  feet,  B.  M.,  of  4-inch  spruce.  Begun  June  5  and  finished  Ji 
1890.  The  gangway  10  bath  was  also  repaired ;  used  110  feet,  IJ.  M.,  of  yellow  pine. 
June  31  and  liiiished  June  23.  1S90. 

Secretary's  Order  No.  10136. — The  gangwar  to  bath  wis  closed  and  repair!  made.     Be) 
and  liiushed  October  t,  1S90. 

HARLEM   RIVER. 
Bidkhiadnt  One  Hundrtd  and  Twelfth  Street,  H.  R. 
SecKliry'a  Order  No.  10033. — The  gangway  was  opened  for  access  to  public  bath  ;  oawl 
ieet,  B.  M.,  of  4-incli  and  90  fee).  B.  M.,  of  4-inch  ^rnce.     Begun  Jane  10  and  finished  Jane 
1890. 

The  platform  at  bulkhead  leading  to  bath  was  repaired  with  105  feel,  B,  M.,  of  j-inch  ipi 
■nd  lOI  feet,  B,  M.,  of  yellow  pine.     Begun  July  is  and  finished  July  14,  189O. 

The  backing  log  on  bulkhead  was  repaired  10  secure  the  bath  thereat.     Begun  and  Gnii 
July  28,  1890. 

A  second-hand  iron  cleat  w.os  placed  on  bulkhead  for  securing  bath.     Begun  and  finish 
September  2,  1890. 

Pier  at  West  End  of  High  Bridge,  H.R. 

Secretary's  Order  No.  10704. — Backing  logs,  caps,  iish-plates,  bearing  pdes,  braces  and  choC 

were  removed,  placed  and  fasleneil ;  use<l  second-hand  material  ;  lO  new  spruce  piles  were  dr 

and  sheathing  l.iid  with  11,900  feet,  B.  ^f.,  of  new  3-mch  sptuce  plank.     Begun  March  17 
finished  March  30,  1890.  | 

WoKK    Do.NE    FOR    THE    DErAHTMENT    OK   STREET    CtEASINr..  J 

Canal   Street  Dump.  J 

CoDtracl  No.  330. — 1,301  cubic  yards  of  mud  were  excavated  and  removed  fronn  (he  prerai^ 

by  the  Atlantic  Dredging  Company.      Begun  July  2B  and  linished  July  29,  1890.  ^ 

Contract  No.  370. — 2,250  cubic  yards  of  mud  were  oicavaled  and  removed  by  Morris  &  CaS 

ings  Dredging  Company.     Begun  April  6  and  finished  April  S,  1S91. 

West  Tweljth  Street  Damp. 
Contract  No.  370. — 1,006  cubic  yards  of  mud  were  excavated  and  removed  by  Morris  &Cuininf 
Dredging  Cumpany.     Begun  April  19  and  finished  April  30,  1891.  ' 

W.s:  MruUenth  Street  Dumf,  N.   R.  \ 

Contract   No.   330.-1,593   cubic  yards  of  mud   were  excavated    and   removed   by    Atlind 
Dredging  Company.      Begun  July  25  and  finished  July  %ft,  1S90. 

Dumping  Beard  at  Pier  12,  E.  R. 
Contract  No,   33a. — 1.314  cubic  yards  of  mud  were   excavated  and  removed  by   Atlanlj 
Dredging  Company.     Begun  August  9  and  fitli&hed  August  11,  1890. 

Dumping  Beard  al  Pier  44,  E.  R, 
Contract  No,  330. — jSo  cubic  yards  of  mud  were  encnvated  and  removed  by  Atlantic  Uredf 
ing  Company.      Begun  August  8  and  Gnished  August  S,  1S90. 


Work  Done  for  Oilier  Dcpa 
East  S^fnlftnlh  S/rnl  Dtmp,  E.  F. 
'-   Si"' — 11876  cubic   yards  of  mud  were   excavated  and  removed  by 
"T-     Begun  July  31  and  finished  August  1,  iSgo.  _ 

.  370,-1,115  cubic  yards  of  mud  were  encavaied  and  removed  by  ilieMonU 
;>  Dredifing  Coroptuiy.     Begun  April  10  and  finished  April  13,  1E91. 

Dump  at  East  Twtnly-utBHd  Slrtrl.  E.  R. 
Coolr*c<  No.  330. — 6,870  cubic  yards  ol  mud  were  eitcavateil  and  removed  by  the  Atlantic 
Compkny.     Begun  July  zS  and  finished  August  6,  iSgo. 

Pier  at  Thirty-rif.hlk  Stretl,  B.  R. 
Setrtlaiy's  Order  No.   10640.— Loose  fender  piles  were  refastcned  ;  1  new  oak  fender  pile* 
B|  lineai  fee)),  were  driven,  £as[pned  and  chocked  on  upper  outer  corner  of  pier.    B^un  January 
)M)i]  fiiiisheil  March  3,  1891. 

Dimf  at  East  Ei^klUth  Street.  E.  R. 
CaaXncl  Ko.  370. — 1,05a  cubic  yards  of  mini  were  eioavaled  and  removed  by  the  Morris  & 
tants  Dredging  Company.    Begun  April  to  and  finished  April  13,  iSgi, 

Work  Donk  for  tkk  Fire  Department. 
Wharf  at  CaslU  CarJeii.  N.  R. 
u^t  cubic  yards  of  m'ld  were  excavated  and  removed  Irom  the  wharf  by  the  Atlantic  Uredg- 
.  lompany.      Begun  and  finisheil  December  i,  189O. 
^vtreUry'i  Order  No,   10676. — 996  t-ubic  yards  of  mud  were  eicava ted  and  removed  by  the 
istic  Dredging  Company.     Begun  and  Bnithed  February  14.  [890. 

Work  Dose  fur  Defartment  of  Flblic  Parks. 

Oiu  Hundred  and  Fijty-fijth  slrtet.  H.  S. 
Seotwry's  Order  No.  10487. — The  boring  mnchinc  ■'  Woodcock  "  made  68  borings  at  the 
:>rSeTeii(h  avenue  and  One  Hundred  and  Fiftyfifih  street,  Harlem  river.     Begun  December 
-11  linished  December  30,  1K90. 

General  Expenses. 
GENERAL    EXPENSES. 
t^er  "A."  N.  R. 
Secretary's  Order  No.  107S5. — A  temporary  itand  for  auction  sale  of  whairf  leases  waa  erected  ; 
■bI  1,413  feet,  B.  M.,  of  3-incb  and  68  feet,  B.  M.,  or4-iiich  spruce  plank.     Begun  April   11  and 
MAtA  April  16,  1891. 

Approach  te  Pier,  hciv  46  and  47,  N.  R. 
Secrcut^'s  Order  No.  1018S. — Removal  of  dead  steer  from  underneath  the  approach.     Be^un 
milfciiihtd  June  iS,  1S90. 

Pool  cj  West  Elej-tKtk  Street,  N.  R. 
Engineer's  Order.— Two  men  were  detailed  to  act  as  Special  Walchnien  at  these  premises  by 
■io-  o(  the  Eaginccr- in  .Chief.     Begun  September  15  and  finished  September  s5,  1S90. 

Bulkhead  southrrly  side  ef  iVett  Ele^'cnlk  Street,  N.  R. 
lircretafy*^  Order.  No.  1 04Z I.— Watchmen  were  detailed  at  this  place  to  prevent  the  dumping 
•  nproper  material  from  pretotses.     Begun  September  i^  and  finished  November  11,  1S90. 
■  Pier  at  Bogarl  Street.  N.  R. 

tSBcretuy'i  Order  No.  10674.— Market  signs  were  placed  and  fastened  on  outer  end  of  pier, 
n  February  3 1  and  finished  February  25,  I  Sg  I . 
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GenerRl  Expenses, 

Fier  at  Blaumfidd  Strtel.  N.  R. 
Secretary's  Order  No.  10674.— Market  signs  were  placed  and  lai 
Begun  February  21  and  finished  February  ^5,  iSgl. 

Pirr,  tittii  57,  JV.  X. 

Eaginccr't  Order. — Removal  of  decL  plank  from  sui&ce  and  w 
Begun  Jnly  14  and  finished  Jaly  33,  1S90. 

Piir  al  Fiftieth  Strett,  N.  if. 

Secretary's  Order  No.  10123. — Placing  and  securing  of  l>ock  Master's  office 
pier  ;  used  576  feet.  B.  M.,  of  yellow  pine.     Begun  Jul;  tli  and  finished  July  21, 


liing  and  ciring  foV 


Timber  and  pili 
4  and  finished  August  io,  1S90. 


WtsI  Thirtieth  Strut  Sasin. 

rafted  up  and  removed  to  West  Seventy-fifth  ilreet  buin 


.  A'.  X. 


Bulthead  bitwtm  West  Fifty  fifth  and  Fifty-sixth  Stre, 

Secretary's  Order  No.  lOJio. — Department  float  stages  were  moored  al  the  southerly  1 

West  Fifty-seventh  Street  Section  to  prevent  access  by  boats  and  vessels  to  the   Glled4l 

between  West  Kifiy-fifth  and  Fifty-sixlb  streets,  North  river,  by  order  of  the  Board,     Begd 

finished  June  24,  189O.  \ 

West  Fifly^ighth  Street  Basin. 

May  1,  1890,  to  April  30, 1891.— Timber  was  rafted  and  sorted  in  basin;  also  limber  wa»| 
out  for  cunslruction  work  on  Nurtli  and  East  river  sections  ;  general  rcpuis  and  floating  pfi 
St  various  times  during  the  year  as  required.  I 

April  10,  iSgt,  to  April  30,  1S9T. — Vellow  pine  timber  supplied  by  J.  W.  Diuyec,  Qiid^ 
tract  No.  367,  was  inspected  at  (he  basin  and  at  the  contractor's  yard.  East  Thirty-fifth  ' 
East  river. 

At  West  Seventy  fifth  Street,  N.  R. 

Engineer's  Order.— Watching  and  caring  for  limber  and  material  in  new  basin.  Begiq 
21,  1S90  :  in  prepress. 

Secretary's  Order  No.  loogi.^The  office  and  telephone  station  were  removed  from 
Fifty-first  street  to  bulkhead  at  West  SevcQly-fifth  street,  North  river.  Ueijun  July  31  and  fi 
September  17,  1890. 

Secretary's  Order  No.  1035S. — Old  and  condemned  material 
public  auction  sale. 

Secretary's  Order  No.  10830.— Removal  of  canal  boat,  "  Ji 
FiFty-ieveuth  street  to  West  Seveuty-Gfth  Street  Basin,  North  river 
1S91. 

EAST  RIVER. 


IS  selected  and  rafted  I 


es  H.Cannon,"    from! 
Begun  and  finiihed  Afl 


Engineer's  Order.— 
and  square  limber  there; 


Pi^r,  . 

;uring  Dock  Mas 


,  office  on  inn 


:d  4GS  feet,  B.  M.,  of  yellow  p 
Ker,  new  36,  E.  X. 
Secretary's  Order  No. 9933.-8  mooring  posts  1 


:t  end  of  pier  by  placing  backlt 
le.      Begun  and  Hnished  May  I 


;  left  on  Pier,  new  36.  East 
when  shed  was  erected,  were  taken  possession  of  by  the  Department  and  transferred  to  yi 
foot  of  West  Fifiy-seventh  street,  N.  R.     Begun  and  finished  July  3,  1890. 


JUr  48,  E.  R. 
'( Order  No.  10163.  —Placing  and  securing  Dock  Master's  office  on  inne 
HJbIx  iS  luj  fiuished  July  19,  1S90. 

INVENTORY. 
o  14,  July  36  to  31,  Angus!  13  to  13,  October  12  to  39,  1890  ;  April  35  t 
ct  were  talcen  of  the  miterul  and  tools  of  ihe  Dc|nrimeiit  at  varioas  limi 


18,  1891.-^ 
( during  Ibe 


Woik  Done  for  Owners,  Uaccs,  elc. 
WORK  DONE  FOR  OWNERS,  LESSEES,  ETC. 

L.  INCLI'DISG    UREDCrHG   FOE  ALIEGBI)  flWNKRS,  LESSEES  AND  OTHEKB  BY  ACHEE- 

mi  Same,  or  os  their  Refusal  or  Neglect  to  Comflv  with  thf.  Order  of 

,kD    AND  AT  THE  EXPENSE   OF   THE   PARTIES   FOR  WilOM   THE  WoRK  WAS  DONE. 


Pier,  new  34,  JV.  X. 
Vowwy's  Order  No.  (0627.— The  pavement  reinaved  by  the  Pacific  Mail  Sleamshi]!  Company 
'.  ::.ini[  np  and  repairing  Ihc  water-pipe  thereat,  was  replaced  by  (he  Department,  and  the  joints 
■'■I  died  wilb  j^vel  and  coal  tar.     Begun  January  5  and  finished  February  3,  1891. 

Pier,  neu'  37,  ^.  ff. 
secretary's  Order  No.  10262. — The  pavement  at  north  crosswalk  leading  to  Pier,  new  37, 
!i  was  r«laid  with  sand  joints  by  Ihe  Morgan's  Louisiana  and  Texas  Railroad 
',  ttnder  Secretary's  Order  No.  10227,  '^'^^  taken  up  and  properly  relsid,  and  the  joints 
n  £lleil  wrth  coal  tar  and  gravel  by  the  force  of  t1ie  Department,  at  the  request  and  expense  of 
mpany.     Begad  and  finished  July  16,  1890. 

Pier,  Hew  40.  M  P. 
ry's  Order  No.  10699. — ^*  pavement  n-hich  had  been  taken  up  to  permit  the  Cunard 
p  Company  to  repair  the  gas-pipes  was  relsid  to  grade  with  cool    tar  and    gravel  joints, 
a  March  2  and  finished  April  17,  1891. 

Pier,  new  60,  A'.  P. 
Secretary's  Order  No.  1 00 10. ^Repairs  thereto  ;  J.  MtClenahan,  lessee,  notified  to  repair  ; 
ito  relumed  ;  superseded  by  and  work  done  under  Secretary's  Order  No.  10189,  ^7  Depart- 
tai's  force,  at  ihe  cost  and  expense  of  said  lessee. 

Setteiary'sOrderNo.  1D1S9. — Tvfonew  spruce  fender  piles  were  driven,  fastened  and  chocked, 
Tal  iotne  fender  piles  were  refaslened  with  40  pounds  of  chain,  at  (he  cost  and  expense  of 
e  of  said  pier.  Begun  and  finished  July  10,  1890. 
.  —rclary's  Order  No.  10485.— Two  spmce  spring  piles  were  driven  and  fastened  ;  used  30 
fjMads  <rf  chain  ;  also  rcbslened  armature  plates :  this  work  was  done  al  request  of  lessee  and 
*<  'jf  repair*  reported  for  collection.     Begun  Noi-ember  3  and  finished  January  31, 


Sa/tery  le  Pier  16.  E.  P. 


i 


Seerelary'a  Order  No.  10755. — ^^^  skills,  anchors,  pile  butts,  etc.,  incarabering   iiiets   and 
ghouls  between  Ihe  Battery  and  Pier  16,  East  river,  have  been  removed  and  taken  to  West 
70th  Street  Yard.     Begun  March  iS  and  finished  March  25,  tSgi. 


CEMENT    TESTS. 
l^Vjf  Fi/ly-sn'mth  Sirtcl  Yard. 

Secrelarj''*  Order  No.  1015S.— i  barrel  oi  Steltlner  brand  cement  was  tested  by  ihe  fbn 
the  Depaninenl  for  and  at  the  expense  of  George  De  Metz.  Begun  Julj  17  and  linuhed  Jut} 
1890. 

Secretary's  Order  No.  10549. — I  barrel  of  superior  "  J.  F.  K."  brand  and  I  barrel  of  ' 
cement  were  tested  by  the  force  ot  the  Department  for  and  at  the  expense  of  E.  W.  Fisher.  : 
November  20  and  finished  Noveml>er  ii),  1890, 

Secretary's  Order  No.  lo5S6.  —  I  bnrrel  of  Eagle  brand  cement  was  tested  by  the  force 
Department  tor  and  at  the  expense  of  C.  B.  Richards  &  Co.  Begun  Febraary  17  and  fil 
February  24,  iSgi. 

Secretary's  Order  No.  10758. — 1  barrel  of  Bear  brand  cement  was  tested  by  the  force  1 
Department  fur  and  at  the  expense  of  F.  A.  Maiiilly  &  Co,  Begun  March  23  and  finished  1 
30,  1891. 


The  fioating  properly  of  the  Department 
100-ton  derrick  "  City  of  New  Vork." 


FLOATING  PROPERTY. 

of  the  following : 


Tujj  "  ManhalUn." 

II  pile-drivers  Nos.  i,  i,  3,  4,  6,  7,  S,  9,  to,  It  a 
Hdeckucows  ■•  B,'-   "C,"   "  U,"  "E,"   "  F. 
R,"  "Jim"  and  "Willie." 
Boring  machine  '■  Woodcock." 
3  divers"  scows  "A,"  "  G  "  and  "  N." 
Naphtha  engine  launch. 

13  yawl-boats,  3  skills,  2  baleam,  1  row  boat  anc 
3  sets  land  ways,  one  30  Icet  high  and  one  45  fee 
I  set  50  feet  vertical  pilc-i)river  ways. 
Rock-drilling  machines  with  ways  19  lect  high. 


"I^^ 


Majr  t, 


The  \ooJsH  Dirriek  "  Citji  aj  New  York." 
t  East  Seventeenth  Street  Yard,  loaded  7  coping  s 


and  a  mould 
!nlh  SlieetV 


base  blocks  on  deck  of  derrick. 
May  S,  1880.— Towed  from  East  Sevenleienth  Street  Yard  to  West  Fifty- 
and  removed  the  coping  stones  and  mould  Irom  deck  of  dernck. 

May  7,  1S90.— ^Placed  a  new  set  of  adjustable  ways  on  deck  of  Pile-driver 

May  9, 1890.— Towed  from  West  Fifty-seventh  Street  Yard  to  West  Fifty-first  street,  hoiRe 

coping  stones  and  loaded  6  concrete  base  blocks  on  scows,  "  B  "  and  "  E  "  (3  each)  (thi 

were  on  storage  at  West  Fifty-first  street) ;   and  May  10  was  towed  to  West  Fifty-seventh  Stn 

Yard. 

May  13  to  15,  1890.— Set  6  concrete    bi«:  blocks  in  the  bulkhead-wali  at  West  Fifty-scveM 
Street  Section. 

May  15.  1890.— Towed  from  West  Fifiy-seventh  Street  Yard  to  West  Fiftyfirst  street,  all 
1  3  concrete  base  blocks  on  scow  "  B  "  (these  blocks  were  on  storage  at  West  Fifty-fii 
],  and  on  May  1 7  was  towed  ID  West  Fifty-seventh  Street  Yatd. 
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Floating  PrO[)erty. 
'■.■.  17.  iSgOL— Set  I  concrele  bsse  block  in  the  bulkhead -wall  at  Wesl  Fifly-Mvenlh  Street 
- ,  tnd  placed  two  concrete  base-blocks  on  platfonn  at  West  Fifty-seventh  Slreet  Yard. 
i^>  19.  18^.— Towed  from  Wesl  Fifty-teventh  Street  Yard  to  West   Thiriy-third  street, 
.  I*'!  and  rrniovcd  25  pil«. 

'.■■  14,  1S90.— Towed  from  West  Thirty-third  to  West  Thirty-eighth  slreet  and  set  5  con- 
.^  block*  in  the  bulk  head- wall  between  West  Thirty-seventh  street  and  Wesl  Thirty -eigiith 
^arth  river,  for  Che  Pennsylvania  Railway  Company,  under  Secretary 's  OrJer  No.  940],  and 
I,  MeBn.5<aaU  Brotfaeis  towed  the  derrick  to  West  Thirty-third  street. 
■  29,  1890.— Loaded  3  concrete  base  blocksonscow  "E"  at  Wesl  Thirty. second  Street 
{Siesc  blocks  were  on  storage). 
Bj  31,  1S90. — Towed  from  West  Thirty -second  slreet  to  Laight  Street  Section  and  placed 
E  base  tilocks  in  real  of  bulkhead-wall  on  cu.ps  (temporarily). 
M  J.  1890.— ^Towcd  from  Laight  street  to  Little  Twelfth  street,  North  river,  where  it  was 
11  of  ebb  tide  until  June  3  ;  then  was  towed  to  Wesl  Thirty-second  street  and  loaded 
I  l.locks  on  scow  ;  then  was  towed  to  East  Seventeenth  Street  Yard  and  unloaded  the  ballast 

Jane  3  1)1  S>  1890- — Loaded   9  concrete  base  blocks  on  scows  lor  East  One  Hundred  and 
ly-ftfth  Street  Section, 

M  6,  1890.— Towed  from  Eait  Sevenicenih  Street  Yard  to  East  One  Hundred  fttid  Twcnty- 
B  ^ovtl  Section  and  set  10  concrete  base  blocks  in  the  bulkhead-wall. 
-    June  10,  1B90,— Towed  from  East  One  Hundred  and  Twenty-fifth  street  to  East  One  Hundred 
pi  fuith  Sitrel  Section  and  moved  one  block  from  off  sewer  on  June  11.  and  tou'ed   to  East 
kmtcoiili  Street  Yard. 
I    JiDc  tl  and  12,  1890.— Loaded  6  coucrcie  base   bijckfi  on  MJowa  al  Eaat  Seven  tee  11  ill  Slreet 

pw. 

liae  It,  1890.— Towed  to  Bellevue  Section  and  set  6  concrete  base  blocks  in   the  bulkhead- 

-.  June  16,  then  towed  (o  Eaiit  Seventeenth  Street  Y.ird. 

Tie  16  and  T7,  i8go.— Loaded  6  concrete  base  blocks  on  scows  al  East  Seventeenth  Slreet 
-l3r  East  One  Hundred  and  Tenth  Street  Section,  and  lowed  10  Easl  One   Hundred  and 


Jane  19  to  zi,  1890.— Set  7 

Tenth  Street  Seetion. 

June  33,  1890.— Towed  from  East  One  Hmidi 


base  blocks  in  Ilie  bulkhead-wall  a 
and  Tenth  Slreet  10  Ea 


East  One  Hundred 


X  for  Bcllev 


Juae  14,  1S9O. — Loaded  3  concrete  base  blocks  and  one  anchor  block  0 

i:ne3S.  1S90— Towed  to  Bdlevue  Section  and  set  4  blocks  in  ihe  bulkhead -wall. 
:.in(  27,  189O- — Towed  from  East  Twenty-eighth  slreet  lo  East  Seventeenth  Street  Yard  and 
:  1  coping  stones  for  Wert  Fifty-sevenih  Slreet  Section. 

lijiicjo,  1S90.— Towed  from  East  Seventeenth  Street  Yard  lo  Bogart  slreel,  wailed  for  flood 
(,  liini  was  lowed  to  West  Fid y -seventh  Street  Yard- 
July  1,  1890.— Unloitded  9  coping  stones  and  loftded  3  concrete  base  blocks  an  scow  at  West 
:;-<evcnth  itteet. 
Jalvj,  iSgo.^Set  3  concrete  base  blocks  in  the  bulkhead-vrnll  at  West  Filly-seventh  Street 


July  9,  1890.— Placed  Ihe  new  hull  of  Pile-driver  No. 
Julv  10,  1890.— Towed  lo  West  Twenty-sevcnIh  atreel 
dl)  ' 

June  12,  1890.— Towed  from  Wesl  Twenty-seventh  str 
iMded  90  pieces  nf  granite  from  scow  by  July  IJ,  ifipo. 


2  in  the  water  at  Wesl  Fifty-seventh  si. 
and  loaded  granite  on  scow  (90  pieces 

let  10  East  Seventeenth  Street  Yard  and 


■ihin     j 


Floating  Trope n jr. 

July  15  nnd  16,  1890.— Loaded  $  concrete  base  blocks  on  scows,  towed  to  Eat  Qaef 
and  Tenth  Street  Section,  and  set  the  5  blocks  in  the  bulkhead' wall . 

July  tS,  1890.— Toned  to  East  Sevenleenlh  Street  Vard- 

July  19,  189Q.— Loaded  6  concrete  b»se  blocks  on  scows  for  Eiist  One  Hundred  u 
Sfth  Street  Section. 

July  21,  1890,— Towed  from  East  Seventeenth  Street  Yard  to  East  One  Hundred  and' 
Rfth  Street  Section  and  set  6  concrete  liase  blocks  in  the  bulkheld-wall. 

July  32,  1890.— Towed  to  East  Sevenleenlh  Slreei  Vard. 

July  aj,  tS90.-Towed  to  West  Fifiy-sevenlh  Street  Ynrd, 

July  n,  1S90.— Loaded  7  concrete  base  blocks  on  scows  for  Laight  Street  Section. 

July  25,  1890. — Moved  a  set  of  pile  driver  ways  from  West  Fifty-sevenlh  street  pie»  I 
pisr  at  West  Fifty -sixth  street. 

July  26,  1890.— Towed  from  West  Fifty-seventh  Street  to  Laight  Street  Section  ■ 
concrete  base  blacks  in  the  bulkhead -wall. 

July  31,  1890.— Towed   from   Laight    Street    to   East   Seventeenth   Street    Vatil,  I 

August  9,  1890. — Towed  from  East  Seventeenth  street  to  East  Twenty-eighth  a 
hoisted  Pile-driver  No.  3  out  of  the  water  and  placed  it  on  deck  of  pier  thereat  foe  n 
caulking. 

Aagust  II,  1890,— Towed  from  East  Twenty-eighth  street  to  East  Seventeenth  Stiw      . 
and  turned  over  coping  !>loiies  for  East  Une  Hundred  and  Tenth  Street  Section. 

August  13,  l890.~LDaded  3  concrete  base  blocks  on  scow  at  East  Seventeenth  Simf      . 
for  East  One  Hundred  and  Tweiily-5fth  Street  Section,  then  towed  to  East  Twenly-eigU 
and  hoisted  oft  of  pier  ind  placed  in  the  water  Pile-driver  No.  3  ;  then  was  lowed  ba^l 
Sevenleenlh  Street  Yard. 

August  14,  1890. — Loaded  2  concrete  base  blocks  on  scow  at  East  Seventeenth  S 
and  lowed  to  Easi  One  Hundred  and  Twenty -tiflh  Street  Section. 

August  16,  1890. — Set  5  concrete  base  blocks  in  the  bulkbcad-wall  at  Eb5|  One  Hniidnl 
Twenty -fifth  Street  Section. 

August  18,  1890. — Towed  to  East  Seventeenth  Street  Yard. 

August  19  and  30,  1890. — Loaded  It   coping  stones  on  deck  of  derrick  for  bulkb 
"  between  Piers,  new  60  and  61,  North  river,  then  towed  from  East  Sevenleeolb  Street  V*ri| 
"  A,"  North  river,  and  on  account  of  [he  tide  could  not  go  any  further. 

August  Jl.  189O.— Towed  from  Pier  •'  A,"  North  river,  to  West  Fifty-seventh  SWft 
and  unloaileil  the  1 1  coping  stones  from  deck  of  derrick. 

August  22  and  33,  1S90.  — Loaded  6  concrete  base  blocks  on  scows  at  West  Fiflyjet 
Street  Yard. 

Augustus,  1890— Towed  (ram  West  Fidy-seventh  Street  Yard  to  West  Thirty-lb 
Section  and  set  6  concrete  base  blocks  in  the  bulkhead-wall  by  August  26. 

August  2S,  1B90.— Towed  from  West  Thirty-third  Street  to  West  Fifty-seventh  S«ra«l 
and  loaded  x  concrete  base  blocks  on  scow  for  West  Thirty-third  Street  Section. 

August  19,  iSqo. — Hoisted  out  of  the  water  and  placed  on  Pier  at  West  Fifty-seventh  ■ 
the  boring  machine  "  Woodcock  "  for  repairs  to  hull,  (hen  was  towed  to  West  Thiny-thirdS 
Seclioti  and  set  2  conciete  base  blocks  in  the  bulk  head- wall. 

August  30,  1890.  —Towed  from  West  Thirty-third  street  to  East  Seventeenth  Street  Yard. 

September  2,  1S90.— Loaded  6  concrete  base  blocks  on  scows  at  East  Seventeenth  Strecti 
for  East  One  Hundred  and  Tenth  Street  Section. 

September  3,  1890. — Towed  from  Ejist  Seventeenth  Street  Yard  to  East  One  Hundred 
Tenth  Street  Section  and  set  6  concrete  base  blocks  in  the  bulkhead-wall  by  September  ;, 
was  towed  to  East  Seventeenth  Street  Yard. 


mlklK^ 


Floaliiig  Pmpeitjr. 

cntier  6.  1890. — Lnodeil  4  concrtie  btae  Iilocki  on  scows  for  EssI  One  Hundred  and 
tilth  Street  Scclion  in'l  2  concrete  bue  blocks  on  icow  Tor  East  One  Hundred  And  Tenib 

-  Tiljer  8,  1890.— To»»ed  from  E«il  Sewnteenth  Street  V«rd  to  Eaii  One  Hundred  uid 
1  h  Street  Scciion  •nd  set  4  concrete  bnsc  blucki  in  the  bulkhead-wftll  by  September  9. 
..ttcrg,  1890. — Towed  from  Eut  One  Hundred  and  Twenty-fifth  street  10  East  One 
nd    Tenth  Street  Section  and  set  I  concrcCe  bue  blocks  in  the   bulkhead-wall  oa 


4 


•  rd 


189O Towed  from  Eusl  One  Hundred  a 


t  East  Seveitleeni 

T  13  luwetl  to  East  Twenty  fnui 

II  by  September  iS  ;    then 


■■-micr    11,  1890. — Loaded  7  concrete  bOK  blocks  1 

'  -lit  Twrnly-foutlh  Street  Section,  and  on  Seplei 
:  i'>a    and    set  7  concrete  base  blocks  in  the  bulkliead- 

)  ,ut  Seventeenth  Street  Vaid, 
.(.:mbcr  18.  1S91X — Loaded  3  concrete  boie  blocks  on  scow  al  East  Seventeenth  Street  Yard, 
ptcmbcr  19.  1S90.— Towed  from  Eait  SeTenteenth  Street  Yard  to  Bellcvue  Section  and  set 
etc  lose  blocks  in  the  bulkhead-wall  on  September  30. 
ptcmbcr   31,  lK90.~Towed  from  East  Twenty-ei^hlh  street  to  West  Fifty-seventh  Street 


ptember  2J,  1S90. — Hoisted  the  bonng  machine   ■■Wo 
Pier  and  placed  it  in  the  water. 

■'■'.'mhtt  14,  1890.  — Hoisted  out  of  (be   water  and  pl.ic 
;   f  coal  icow  '•  F  "  I'w  repair*  and  cautkiiig. 

nubei  14.  1S90,— Towed  from  West   Fifly-«»enth  s 

-r.  7  piles  ia  livnt  of  bnlkhead  on  Septem1«i  35. 

-  Tilier  26,  1890. — Towed  from   West   Sevenly-aiith  ! 

'■er  3  and  4,  1890. — Placed  new  boiler,  engine  and  ways  011  deck  of  ni 
■--1  Fifty-seventh  Street  Yard. 
■erq,  1890. -Placed  tcow  -'F"  in  the  water  at  West  Filty-sevcnlh  Street  Yard,  North 


:  "  from   West  Filty-se»en^ 
deck  of  Weit  Fifty-seventh  ^ 
)  West  .Sevcnly-sinth  street, 
o  West  Fifty-seventh  Street 
Pile-driver  No. 


1890. — I-oided  J  ci 


le  blacks  on  scow  "  K 


West  FiHy-seventh  Street 
Yard  to  West  Washington  Market 


Jitober  IJ,  1890.— Towed  from  West  Fifiy-sevenlh  Sire, 
on  and  set  3  concrete  base  blocks  in  the  bulkhead -wall. 
Qttolier  18,  1890. — Towed  from  Vescy  street  to  Fifty-seventh  Street  Yard  and  loaded  3  con- 

Iwe  blocks  on  scow  "K"  for  West  Washington  Market  Section. 

DcUberao,  iSga— Towed  from  West  Fifty-seventh  street  to  West  Washington  Market  Section 
M  3  concrete  base  blocks  in  the  bulkhead -wall. 

Qdober  21,  1890.— Towed  from  Vesey  Mreet  to  West  Fifty-seventh  Street  Yard  and  loaded  3 
r:  fiue  blocks  on  scow  "K"  for  West  Washington  Market  Section. 
■rwt  2j.  i8qO.— Towed  from  We»l  Fifty-seventh  Stieet  Yard  to  West  Washington  Market 
1  .ontele  base  blocks  in  the  bulk  head- wail. 

■  L  ,lict  17.  1890,  -Towed  ftum   Vesey  street  to    East  Seventeenth  Street  Yard,  and  loaded 
j;rete  base  blocks  on  stow  ••  H,"  for  Em  Twenty-fourth  Street  Section. 
;>cti>her  aS,  1890.— Towed  from  Eut  Seventeenth  Street  Yard  to  East  Twenty -fourth  Street 
m  and  set  concrete  base  blocks  (3)  in  the  bulkhead -wall, 

Jctober  29,  1S90. — Towed  to  East  Seventeenth  Street  Yard  and  landed  3  concrete  base  blocks 
cm,  lowed  to  East  One  Hundred  and  Tenth  btreet  Section  and  »t  the  3  blocks  in  the  bulk- 

waU  on  October  31. 


L_ 
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Float! ng  Property. 

NovcmbEr  I,  1S90. — Towed  from  East  One  Hundred  nnd  Seventh  street  to  'East  Si 
Street  Yard.  \ 

November  3,  1890  — Loaded  3  concrete  base  blocks  on  scow  at  East  Seventeenth  Stfee* 
and  towed  to  East  One  Hundred  and  Twenly-lifth  Street  Section,  and  set  the  3  concrete  balel 
in  bnlkhead-wall  by  November  5,  1890. 

November  6,  1890.— Towed  from  East  One  Hnndred  and  Twenty-fifth  street  to 
Seventeenth  Street  Yard  and  loaded  3  concrelE  base  blocks  on  scow,  towed  to  East  One  Hi 
and  Twenty-fifth  Street  Section  and  !et  the  blocks  in  the  bulkhead-wail  on  November  7.       ' 

November  8,  1890  ^Towed  from  East  One  Hundred  and  Twenty.fifih  street  ta 
Seventeenth  Street  Yard,  and  loaded  3  concrete  base  blocks  on  scow,  towed  to  Bellevue  S 
and  set  the  blocks  in  the  bullthead-wall  on  November  10.  1S90. 

November  II,  1890. — Police  Deportment  inspected  boiler  of  derrick. 

November  11,  189O. — Towed  from  E^t  Twenty-eighth  street  to  East  Seventeenth 
Yard,  and  on  November  14  loaded  4  concrete  base  blocks  on  scows,  took  in  coal,  etc, 

Novemher  15,  iSgo.— Towed  from  East  Seventeenth  Street  Yard  to  East  One  Handre 
Twenty-fifth  Street  Section,  and  set  4  concrete  base  blocks  in  the  bulkhead-wall  by  U 
Urn. 

November  18,  tSgo. — Towed  from  East  One  Hundred  and  Twenty-fifth  street  M 
Sevenlecnlh  Street  Yard,  moved  and  turned  over  14  coping  stones  for  Laighl  Street  Sect 
November  19,  1890. 

November  30,  1S90.— Loaded  3  concrete  base  blocks  on  scovr  (or  East  One  Hmdnt 
Twenty-fifth  Street  Section, 

November  21,  1890.— Towed  from  East  Seventeenth  Street  Yard  to  East  One  Hundra 
Twenty-fifth  Street  Section,  and  set  3  concrete  base  blocks  in  the  bulkhead-wall  by  NovemI 
1890,  then  was  towed  lo  East  One  Hundred  and  Tenth  street,  and  laid  up  on  account  of  flow 
until  November  14,  then  was  towed  to  East  Seventeenth  Street  Yard,  and  turned  over  10  ( 
stones  for  East  One  Hundred  and  Tenth  Street  Section. 

November  35-  1890.— Towed  from  East  Seventeenth  Street  Yard  to  West  Twenty-eighth 
loaded  on  scow  and  set  in  the   bulkhead-wall  al  West  Twenty-third  Section  (north  end)  9  co 
base   blocks,   by   December  5,    1(490.     These  blocks  were  on   storage  at  West  Twenty- 
December  6,  1S90.— Towed  from  West  Twenty,eighth  street   to  West  Fifty-seventh 
Yard,  and  loaded  3  concrete  base  lilocks  on  scow  on  December  8,  189O. 

December  9.  iBgo.— Hoisted  out  oi  the  water  and  placed  on  pier  at  West  Fifty-seventh 
Pile-driver  No.  8.  tor  repairs  and  caulking. 

December  10,  1890 Towed  from  West  Fifty-seventh  street  to  West  Twenty  third  S< 

north  end,  and  act  3  concrete  base  blocks  in  the  bulkhead-wall  by  December  11,  1890. 

December  13,  1890,— Towed  from  West  Twenty-eighth  street  to  East  Seventeenth  Strea 
and  loaded  3  concrete  base  blocks  on  scow  on  December  1;,  1890. 

December  16,  1S90. — Towed  from  East  Seventeenth  street  lo  Bellevue  Section,  and 
concrete  base  blocks  in  the  bulkhead -wal  1  by  December  18,  1890,  then  towed  to  East  Seven 
Street  Yard,  and  turned  over  2  coping  attmes,  and  on  Decemlier  20,  1890,  loaded  2  concren 
blocks  on  scow  and  towed  to  East  Twenty-fourth  Street  Section,  set  the  t  blocks  tn  the  bull 
■wall  on  Decemlier  22,  1890. 

December  23,  1B90.— Towed  lo  East  Seventeenth  Sb-eet  Yard  and  loaded  3  conci«| 
blocks  on  scow, 

December  27,  iSgO.^Towed  from  East  Seventeenth  street  lo  East  One  Hundred  and  ' 
Street  Section,  and  set  3  concrete  base  blocks  in  the  butkhcad.waU  by  December  29,  1890,  ai 
December  30,  1890,  towed  to  Pier  "  A,"  North  river,  and  laid  up  on  account  of  the  ehb-tidi 
December  31,  then  was  towed  to  West  Fifty-seventh  Street  Yard. 


r,  iS9>- 


-Piaced  Pile-driver  No.  8  la  ihe  wolcr  nl  Wesl  Fifly-5. 


Floating  Proptrlir, 
;tit1i  street  from  deck 


7  3,  iSgi. — ReouTTed  ways,  house,  engine  and  boiler  frtini  pile-driver  No.  5,  and  placed 
:k  of  jHcr  m  Wcal  t'ifl7.4evcnth  street,  ilI»  hoisted  out  of  the  water  the  scow  of  No.  5 
11)  placed  it  on  deck  of  pier  for  repairs. 
S.  1891. — Placed  a  new  smoke-slack  on.  Ihe  ll-ton  derrick. 

10.  1891.— Loaded  4  concrete  base  Mocks  un  scow  and  set  the  4  blocks  in  the  bulk- 

Wesl  riflj-sevenlh  Street  Section  by  January  15,  1891.     The  derrick  was  delayed  in 

d  sellin);  these  blocks  on  account  of  Ihe  slips  being  full  of  ice.     Loaded  6  concrete  base 

snjUTi  "H  "and  "L"  (3  each),  at  West  Fifty-seventh  Street  Yard,  fur  East  Twenty- 

M  Section  and  Iktievue  Section. 

fv  j;,   1S91.— Towed  from  Weil  Fifty-seventh  street  to  Bellevue  Seciion  and  set  3 
■  1,14:  E-Iixks  in  the  bulkhead -wall. 
ui-*i  zfi.  iSqt  .'—'Vowtd  to  EistTwenly-fourtii  Street  Seciion  and  set  3  concrete  base  blocks 

Jnj.irH7.  iSt|I.— Towed  to  East  Seventeenth  Street  Yard  and  loaded  6  cnncrelB  ba-se  blocki 
••-.  iriiJ.  -m  January  30.  l8gi,  towed  to  East  One  Hundred  and  Tenth  Street  St*:tion  and 
ji>;l.-  '.ii  the  bulkhead -wall. 

rr.'iuL-i  :.  tSgi.— ReiCt  2  concrete  base  blocks  in  Ihe  bulkhcad-WHil  at  East  One  Hundred 
mih  S-reit  Seciion,  then  was  towed  to  East  One  Handred  and  Twenly-fifth  Street  Section 
1  I  toncirte  base  block  in  the  bulkhead- wall,  aim  set  one  concrete  base  block  in  the  bulkhead. 
CI  February  3.  1S9I. 

ftbnity  4,  lR9i._TowBd  from  East  One  flundred  and  Twenty-fifth  street  to  Eut  Seven- 
th 54net  Yard  amd  look  on  board  12  coping  stones  for  Fletlevue  Section. 
Ftteary  6.  iSqI.— Towed  from  F-ast  Seventeenth  Street  Yard  to  Believuc  .Section  and  set  lO 
t;  iUma  in  the  bulkhead-wall  by  February  9,  1S91. 

trfBTiary  lo,  1891.— Towed  from  East  Twenty-eighth  street  to  East  Seventeenth  Street  Yard, 
:i>Tcd  uul  turoed  over  coping  stones  furnished  under  Contract  No.  33S. 
JThraaiy   16,    iSgt.— Towed   from   East  Seventeenth   street  to  West   Fifty-seventh   Street 

!  February  17.  iSgl.— Hoisted  off  ofpier  and  placed  in  the  water  at  West  Fifty-seventh  street 
deck  scow  "N." 
(clnuary  19.  1S91. — ^Tumed  over  a  new  set  of  5o  feel  vertical  ways  for  Piie-driver  No.  6. 
February  lo  and  11,  1891. — Loaded  7  concrete  base  blocks  on  scows  at  West  Fifty-seventh 
a  Vard  tit  West  Washington  Market  Section. 
Mrtiary  34.  iStfi.— Towed  from  West  Fi^y-seventh  sLreet  to  West  Washington  Market  Sec- 
Old  ivt  7  concrete  base  blocks  in  Ihe  bulkhead-wall  by  March  4,  iSgi.     (The  setting  of  these 
^•-Vs  was  snniewhai  delayed  on  account  of  stormy  weather-) 

Much  7.  1891.— Towed  lh>m  West  Washington  Market  Seciion  lo  East  Seventeenth  Street 

^:lrct>  10  and  it,  1S91. — Loaded  6 concrete  base  blocks  on  scows  at  East  Seventeenth  Street 

! .  riiwed  to  (tellevue  Section  and  ki  the  6  blocks  in  the  bulkhead-wall  by  Match  13,  1S91. 
-tirch  14,  1S91 Set  z  coping  stones  In  the  bulkhead-wall  at  Bellevue  Seciion. 

•'.iTxh  18,  iSoI  — Towed  from  East  Twenly-eighlh  street  to  East  Seventeenlh  Street  Yard 
I  loadoJ  16  doping  stoites  and  I  concrete  base  block  on  scow  for  East  One  Hundred  and  Tenth 
nxt  Sertion  by  Mwch  20,  (hen  towed  to  East  One  Hundred  and  Tenth  Street  Section  and  set  I 
mtnw  tiaw  block  and  16  coping  stonei  in  the  bulkhead -wall  by  March  15,  1S91  (this  work  woe 
llaved  by  cturmy  weather). 

>larch  >7,  1891.— Towed  from  East  Une  Hundred  and  Seventh  street  lo  West  Fifty-fifth  al 
ill  placed  iron  ma^t  in  place  on  deck  of  ll-ton  derrick  on  March  iS,  1S91. 

'J 


r  deck  1 
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Floating  PropcrlT. 

March  31,  iS9i-—Haiiled  off  o(  pier  and  pUced  in  tb« 
Fifty -seventh  street. 

April  I,  1891. — Placed  deck  Konr  "C"  on  deck  of  West  FiAf-sevenlh  R 

April  1  and  3,  1S91. —  Loaded  9  concrete  base  blocks  on  scorn  al  West  Fiftj-KTCnth  ! 
Yard  (br  Franklin  Street  Section. 

April  4.  IS91. -Towed  from  West  Fifty.scvenib  Street  Vard  to  Franklin  Street  Secliaa  u 
9  concrete  bue  blocks  in  ibe  batkbead-vall  by  April  14,  1S91. 

April  CS,  1891.— Toweil  from  Franklin  slreet  to  West  Fifty^eventh  Street  Yard. 

April  t6,  1891.— Placed  1'ile.driTer  No.  7  00  deck  of  pier  al  West  Fifty.sevenlh  street,  N 
river,  for  repairs. 

April  17.  1891.— Towed  from  West  Fifty^serentb  street  10  EaU  Sei-enleenth  Street  Yard 
loaded  6  concrete  base-bloc ki  on  scows. 

Aptil  iS,  tS9r. — Towed  frorn  East  ScYeDieenlh  Street  Yard  to  Bellevoe  Section  a 
conciele  blocks  in  the  balkhead-wall  by  April  n,  1891,  then  was  towed  to  East  Seventeeath  S 
Yard  and  loaded  5  concrete  base  blocks  on  scows. 

April  23,  1891.— Towed  to  East  One  Hundred  and  Tenth  Street  Section  and  set  5  com 
base  blocks  in  the  halkhead-wall  by  Apnl  25,  iSgi. 

Apnl  27,  1S91.— Towed  from  EaitUnr  Hundred  and  Tenth  street  to  West  Fifty« 
St.ee t  Yard. 

April  iS,  t89i.— Placed  Pile.driver  No.  7  in  the  water  at  West  Fiftysevenlh  slreet  and 
of  50-feet  cenical  ways  on  deck  of  Pile.drirer  Xo.  7. 

The  force  of  the  Department  repaired  braces  on  smoke.£tack,  steam  pipes,  tower  braces,  bl 
tubes,  suction  pipe  to  pump,  house,  sashes,  window  frames,  mattress  frames,  deck,  drele  that 
rigging,  stairs,  machinery  and  boiler  ;  shifted  and  altered  exhaust  pipes  ;  screwed  up  bal 
lower  and  cicau  :  made  joints  on  water  column  ;  packed  pislon  rods  and  valve  stems  ;  put  n 
coats  on  tower ;  made  a  ladder,  painted  house  and  tower  ;  varnished  smoke-stack  ;  cleaned  h 
and  machinery  and  did  the  general  work  aboard  derrick.  ' 

April  Z9,  1891.— The  derrick  laid  up  for  repiin  to  boiler,  and  .Alexander  Pollock,  nn^ 
Treasurer's  Urder  No,  I5l9t,  at  work  patting  new  tubes  in  boiler. 


TAt  1 


(  Drrrick. 


Under  Unanimous  RcsoIuLion  of  (he  Board,  April  15,  18S9. 

December  I,  1890. — ^ While  loading  coping  stones  on  Scow  "  L."  at  East  Serenteenlh  St 
Yard  the  base  of  the  mast  ijave  way,  letting  the  iron  mast  and  afler-boum  fall  c 
bouse  of  derrick  and  cru!;hed  in  the  roof  of  same.  The  derrick  was  towed  to  West  Fifty-st 
Street  Yard  the  same  day. 

The  force  of  the  Department  removed  the  broken  cast-iron  base  of  mast  (which  broke  at  j 
flange),  mail,  rigging,  and  broken  parts;  repaired  the  engine-house,  boom,  mast  iron  Udd«t,l 
leaders,  machinery,  deck,  rigging,  etc.  ;  caulked  deck  ;  placed  and  tx>tted  in  deck  the  tiew  oj 
iron  base  of  mast ;  lilEed  up  new  smoke-stack  vrith  damper  on  lioiler,  steam-pipes,  r 
booms  and  machinery  ;  painted  and  lettered  eni^ne-house  ;  painted  nev 
and  boiler  ;  cleaned  boiler  and  engine  and  put  in  firsl-clavt  order  ;  also  made  pali 
bar*.  Maicb  2S,  1891,  the  too-ton  derrick  placed  mast,  rigging,  eLc,  on  deck.  June  ig,  tS 
disks  to  8 -inch  pump  were  rcpaired. 

January  15,  tSgl. — Boilers  and  all  steam-pipes  were  covered    with  nsbeilos  under  Treasuit 
Older  No.  15086. 

The  Tin-ton  Derrick. 


=s,  rigging,  wi 
g  on  sfcam-lHi 


■mperty. 
:lies  and 


kid  and  filled  ap  a  new  Worthingion  pump  J}i  inches  by  4ji  inches  by 

ratplcte.    Cleaned  boiler  and  engine  and  kepi  in  good  repair. 

114,  1890.— Police  Deparlment  impeded  boiler  of  derrick. 

donJc  bubecn  in  comiaission  almost  consla n I ly  during  Ihc  year  Hnd  is  now  at  West 

Ml  Hvket  Section. 

Tug  ••  ManAailuM." 
|BuilliBlh«y«tor  i8j4.) 
t hours  of  oclual  work  done  by  "  Manhattan"  during  year. 

up  to  clean  boiler  ;  repairing!  machinery,  etc..  from  May  12  ti>  32,  1S90 ;  June  14,  to 
1890;  Nuvemberll,  1890 ;  December  37,  ittQO  and  April  6,  l'&t)\. 
13,  1890. — The  United  Slatei  Local  Inspectors  of  Steam  Vessels  examined  the  hull  and 
}■  and  ordered  tha  following  repairs  to  boiler  :  Hard  pileh  on  top  of  crown  sheet  in  port 
I  inches  square.  10  new  socket  bolt)  in  middle  and  back  connection  and  caulking  of 
he  leak.  The  repairs  as  ordered  by  the  Inspectors  were  done  under  Treasurer's  Order 
'and  BnisJied  May  23,  1890,  and  the  United  Stales  Local  Inspectors  granted  the  '■  Man- 

M.  1S90.— Alabout  It.40A.M.,  when  off  of  Forty-aixlb  street.  North  river,  the  ••  Manhal- 
IB  her  shaft  in  the  deadwoiKis  M  the  stem.    The  acting  captain  called  the  tug  "  Videlte  " 
JHance  and  the  "  Manhattan  "  was  lowed  to  West  Fifty-seventh  Street  Yard  al  noon. 
16,  iSgo.— Department  diver  examined  the  damage  done  the  broken  shaft  and  secured 

^,  1890.— Towed  from  West  Fifty-seventh  Street  Yard  to  Burtis  Dry  Dock,  Red  Hook, 

B  were  made  to  the  broken  sbafl  under  Treasurer's  Order  Nod.  14763  and  14842  connected 

Ind  engine.     The  repairs  were  finished  August  4,  1890,  at  5  p.  M.  and  at  7. 30  r.  M.  the 

ten"  returned  to  West  Filty-seventh  Street  V«rd  ready  for  work. 

e  laid  tip  the  boiler  and  steam  pipes  were  covered  with  an  asbestos  cement  and  wire  cloth 

fcr  Treasurer's  Order  No.  14771. 

force  of  the  Department  repaired  machinery,  rail,  windows,  pamp,  wheel  chains,  casing; 
c  of  wheel  rope,  copper  on  «do.,  hiddets,  bow-rope  fender,  sleam  pipe,  rudder,  ironwork 
mac  ;  painted  the  hull.  houK.  deck,  smoke  and  life-boats  ;  caulked  deck  around  nidder  grat- 
aile  a  stand  tor  mariner's  compass,  brackets  for  steering  gear,  new  rope,  bow  fender  and  new 
iden  1  put  new  sash-cords  in  windows  of  pilot-house,  put  box  casing  around  pipe  in  fire- 
put  glass  in  windows,  fastened  fender  irons,  fitted  up  piping  for  tank  and  one  ^alvaniied 
nk,  36  inches  by  27  inches  by  18  inches  ;  laid  a  floor  under  new  galvaniied  lank,  cleaned 
and  machinery  and  did  all  the  general  work  on  board  tug. 

31  and  November  29,  1890.— The  steam-gauge  was  repaired  under  T reinsurer's  Orders  Nos. 

Hircd  I'ugi. 
the  year  hired  tugs  have  assisted  the  "  Manliatlan  "  and  done  the  work  required  by  the 
while  (he  "Manhattan  "  was  laid  up  for  repairs. 

Pilt  Drivers. 


(BuQl  in  ibe  Yearof  1874-! 
:e  of  the  Department  repaired  machinery,   boiler  and  engine  house,  put  down  and 
w  half  chocks  on  deck,  put  sheave  sheel  on  bcom  of  rigging  for  masonry  work,  cleaned 
Bmachmery,  put  glass  in  windows  and  kept  in  repair. 
I  to.  iSgi  —  Police  Department  inspected  boiler  of  No,  I. 
Bins  been  In  eommiuion  cotuiantlj'  during  the  year. 


(Builtin  thE  Vur  iS;i  } 

The  force  at  l)ie  Depanment  repalieil  eiLgioe-hause,  ways  and  jnachinery,  cleaned  boil 
tnochillery  and  kept  in  lepair. 

June  S3,  1890, — Police  Departmcnl  inspccled  boiler  No.  2. 
Nfl.  2  has  been  in  commission  canslantly  during  the  year. 

IBuiU  ia  (he  Vui  1S71). 

The  force  of  the  Department  repaired  ways,  deck,  hatch  cover,  engine-bou!«,  cleats,  sheathii^ 
m  Wkter-tank,  pile-cutting  apparatus  and  machinery . 

AugDM  II,  1890. — The  ltX>-ton  derrick  placed  No.  3  on  deck  of  pier  at  Twenty-eighth  street, 
East  river,  for  repairs.  The  force  of  the  Department  repaired  and  caulked  hull  of  No.  3,  and  d 
August  13,  1890,  the  lOO-lon  derrick  placed  No.  3  in  the  water. 

The  force  of  the  Department  made  plugs  for  pump-holes  ;  fitted  up  the  pile-cutting  apparata 
removed  from  Pile-driver  No.  5  ;  (itled  hatchway  gratings  ;  pnt  up  a  rack  in  engine  house  ;  1 
and  lettered  engine  house  ;  painted  ways  ;  put  up  bulkhead  in  hold  for  coal ;  built  and  painted  I 
Hoall  house  over  pump  ;  cleaned  boiler  and  machinery  and  kept  in  repair. 

December  6,  1890. — The  Police  Department  inspected  boiler  of  No.  3. 

January  15,  1891. -Filled  up  an  cMension  to  spud   for  use  of  Messrs.  T.  &  A.  Wals 
tractors,  in  cutting  oil  the  columns  at  Pier,  new  46.  North  river. 

The  spud  eilension  was  removed  as  soon  as  the  cutting  off  of  the  columns  was  finished 
January  jo,  1891, 

No.  3  has  been  in  use  from  liirte  to  time  ilurini;  the  year. 

Under  Unanimous  Resolution  of  (he  Board,  August   16,  18S9.  J 

(Regan  Deceoihcrio.  iS"^:  linijhFd  June  t,  iSgs).  , 

May  7,  1S9O. — The  force  of  the  Department  placed  the  set  of  adjustable  mays  on  deck,  ao^ 
fitted  up  same  m  place  ;  painted  engine  house  and  ways  ;  fitted  up  machinery,  »ise  bench,  locken 
in  engine  house,  number  plate  on  boiler,  and  boiler,  and  titled  out  ready  for  work. 

June  S,  1890.  -Commenced  work  at  West  Frfiy-scvenlh  Slreet  Section.  The  fbtirc  of  tl 
Department  repaired  and  painted  slides  on  ways  ;  put  gjlass  in  windows  of  engine  hoU!>e  ;  miti 
plugs  for  pump-holes  in  deck  ;  repaired  uiaclitnery  ;  pul  down  ami  fastened  half  chocks  and  dee 
cleats  ;  cleaned  boiler  and  machinery  and  kept  in  repair. 

May  15,  1S90. — Police  Departmeut  inspected  new  boiler. 

No.  4  bas  been  in  commission  from  time  to  time  during  the  year. 


PILE   BHIVEB    NO.  5    c 

(Built  >n  the  Vor  1873.! 

January  3,  1S91. — The  lOO-Ion  derrick  removed  the  engine-house,  ways,  boiler  and  machilKl 
id  placed  the  bull  on  deck  of  West  fifty^seventh  street  Pier. 

The  force  nf  the  Department  removed  the  ironwork,  cut  out  old  and  decayed  timbers  an 

1  examination  of  the  condition  of  old  No.  5,  it  was  decided  to  build  a  new  pile-dri> 
place.    The  building  of  a  new  Pile-driver  No.  5  was  ordered  under  unanimous  resolution  of  (^ 
Board,  February  J,  1891. 

The  old  scow  of  No,  5  has  been  overhauled, caulked  and  painted,  and  in  now  known  a 


The  work  of  building  a  new  pile-driver  {No.  5)  will  commence  as  soon  as  pos5ibl< 


old  dr 


iBuilimlheVciriajj) 

:c  of  the  E>epi.rliueDt  Riled  up  a  boom  ami  rigi;ing  on  ways  (or  tlie  purpose  of  setting 

g  granite  and  concrde  matertal  at  scLlinns  of  the  work,  and  removed  lanie  so  that  No.' 

'c  piles ;   repaiivd  ways,  deck,  deals,  windows  of  engioe-hoiue,   machinery,  halcli 

ine-ttouse  ;  fastened  wearing  pieces  and  half  chock)  ;  fitltd  steam-pipes  ;  made  m 


• ;  cleaned  boiler  and  mnchinery  and  kept  ir 
vcnioil  ways  uuder  unanimous  resolution  of  the  Board,  Oct< 
d  titled  ap  on  No.  6  at  (he  fiiat  oppoctunity. 
J,  lS90.-^Police  Department  inspected  the  boiler  of  No.  6. 
[   No.  6  has  Ijeen  in  commission  from  time  to  time  durinj;  the  year. 


j><t  painted  : 
I,  1889,  which  1 


ill 


member  »i|,  1890. — Police  Department  inspected  boiler  of  No-  7. 
c  force  of  the  Department  repaired  ways,  enginc'huiise,  guy  ropes 
d  ways  and  engine-house    cleaned  boiler  and  machinery. 
April  6,  1891.— I'laced  on  deck  of  pier  at  West  Fifty-seventh  itreei  f 


ic  force  of  the  Deportment  removed  « 
I  ends,  bottom  and  sides,  and  piicbed  si 
r  chocks  under  ways  ;   caulked   water 


ing  pieces,  ironwork  and  chocks  nndcr  ways  ; 
:  put  on  and  fastened  wearing  pieces,  ironwork. 
.k  and  painted.    The  repairs  to  No.  7  will  be 


So.  7  hu  becD  i 
April  zS.  1S91. 


o  plucd  a 


to  lime  during  the  year. 
t  West   Fifty.sevenlh   sin 


)l  50  feet  vertical  ways  on  deck  of  No.  7. 


riLE-DKtvEK  ^ 


i.  8   (FITTED   tip   WITH    BATTEK   WAVS).  ^^^H 

lUullt  ID  the  Year  iS;^.)  i^^H 

.September  17,  1890. — Police  Department  ins|iecied  boiler  of  No.  S. 

Nnvember  aj,  189(1. — At  abinil  4  A.  M.  No.  S  sank  at  the  inner  end  of  Pier,  new  24,  North 
10,  and  (lie   next  day  (Novemlxr  2S),  No.  S  was  raised  and   pumped  out  with  ihe  aid  of  a 
r.  Pile-driver  No.  1 1  and  lo-lon  deirick,     November  3g  was  towed  lo  West  Fifly- 
J.     On  camination  of  No.  8  tlic  hull  wa>i  found  in  good  order  and  it  did  not  leak 
it  was  pumped  out ;  the  engine-hnuse  was  a  complete  wreck  ;  the  balance  of  damage  did  not 

•The  derrick  "  City  ol  New  York  "'  placed  No.  S  on  deck  of  West  Fifiy- 
h  pier  for  repairs.  The  force  of  the  Depaitment  lemuved  the  wearing  piece9,  caulked  the 
•m,  cods,  ades  and  deck  ;  refastened  the  wearing  pieces  and  ironwork  :  built  a 
;  painted  and  lettered  ;  repaired  machinery,  ways,  deck  cleats  ;  cleaned  boiler  an 
id  pat  in  good  repair. 
January  2,  1891. — Placed  No.  S  in  the  water  at  Fifty -seventh  street.  North  river. 
No.  S  has  been  in  commission  from  time  to  time  during  the  year. 


nach^ 


Under  Unanimous  Resolution  of  the  Board,  May  11,  1888. 
July  sx,  1890. — Police  Deparlmenl  inspected  boiler  of  No.  9.     The  force  of  the  l)epnrtincnt 
^  fastened  deck  cleats,  wearing  pieces  and  ironwork  ;  repaired  house,  ways  and  inacbiner]' ;  cleaned 
lloiler  and  engine  and  kept  in  repair. 

No.  9  ha*  been  in  coDimission  almost  constantly  during  the  year. 
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May  24,  1890.— Police  Dcparlment  inspected  boiler.  The  for^e  of  the  Department  rep*i« 
WBjB,  water  lank,  deck  cleats,  machinery,  engine  house,  deck,  step  around  hit  and  halchB 
psinled  ways ;  put  up  new  side  shore  pieces  on  ways  ;  caulked  deck,  water  lank  and  sides ;  |l 
on  and  &stened  bntf  roller  chocks  ;  cleaned  boUer  and  machineiy  and  kept  in  repair. 

January  17,  1S91 John  F.  WaUh,  Jr.,  under  Treasurer's   Order  No.  15123,  furnished  III) 

and  material  to  tow,  put  on  dry-dock  and  repair  No.  10.    January  31,  1891,  finished  rcpflirs  ti 
lowed  liack  to  Ea.st  Twenly-ei|rhlh  street. 

io.  to  has  been  in  commission  from  time  to  time  during  the  year. 


The  force  of  the  Department  repaired  engine  house,  deck,  woys,  machinery,  friction  on  dm 
ialehes,  step  around  bit  and  cleats  on  deck  ;  caulked  deck  ;  painted  ways  ;  cleaned  lioiler  *i 
machinery  and  kept  in  repair. 

January  15,  1891.— John  F.  Wa!sh,  Jr.,  under  Treasurer's  Order  No.  15106,  furnished  lab 
Mid  material  to  tow,  put  on  dry-dock  and  Repair  No.  11.  January  20,  1S91,  finished  the  repw 
and  lowed  back  to  West  Fifty-seventh  street  yard. 

April  14,  1891. — Police  Department  mspecled  boiler  on  No.  II. 

May  14,  1S90,  —The  friction  drum  wis  repaired  under  Treastirer's  Order  No.  14647. 

No.  1 1  has  been  in  commission  from  time  to  time  during  the  year. 


Under  Unaii 


s  Resolution  of  the  Board,  October  11 


,  engine-house,  set  of  job 
t  Fifiy-seventh  Street  7*tt 


I   deck,  45  feel  ;  breadth,  2 


The  force  of  the  Department  built,  painted  and  fitted  up  n< 
ways,  saw  shaft  and  machmery  of  new  Pile-driver  No.  11,  i 
Begun  Apnl  13,  1890,  and  finished  November  iz,  iSgo. 

The  dimensions  uf  the  M;aw  are  as  fotlaws  :  Lengtii  0 
depth,  5  feel  forward  and  4  feel  6  inches  aft. 

July  ag,  iScjo.^The  100-ton  derrick,  placed  new  hull  in  the  water  at  Fifty-aeTCnth  s 
Morth  river  ;  also  placed  on  deck  new  set  of  ways,  jo  leet  high,  new  enijine,  boiler  and  machincfj 

eck  of  same  00  October  3  and  4,  1S90. 

November  12,  1S9O. — -The  new  pile.driver  was  lowed  from  West  Fifty-seventh  street   t 
Twenty-fourth  Street  Section  for  work. 

The    force  of  the  Departmenl   repaired  machinery,    put    glass  in   windows  of  engine-house^ 
narked  scale  on  ways,  cleaned  boiler  and  madiiucry  and  kept  in  repair. 

Octoiier  15,  1890. — The  Police  Department  inspected  new  boiler  of  No.  i  j.  I 

January  31,   1891. — H.  A.  Rogers,  under  Treasurer's  Order,  No.  15128,  furnished  labor  ini 
material  to  remove  old  gear  or  drum. shaft  and  replSL-e  same  with  a  new  gear.  I 

March  21,  1891.— A  new  saw-driving  machine  wasliiiedup  anderTreaturer's  Order  No.  iji^ 


The  force  ot  the  Deportment  repaired  fenders,  hatch  coamings,  comer  bond 
kept  in  repair.     It  has  been  in  commission  alnust  constantly  daring  the  year. 


^F  IBliIIi  in  ihe  Var  1B7SI. 

^H  Tie  lUcc  ol  ihe  Dcpanment  fitted  up  lemponrily  a  tel  ofolil  cchlI  pockets  (removed  bom  Scow 

^H'^^psmbti  14,  1S90.  and  removed  fame  on  October  g,  1S90.    Alw  repaired  and  csulked 

^Bl,  i«p«ind  bill,  maiJe  plugs  for  pump-holu. 

^m  Xjnl  t.  1890. — The  loo-loa  derrick  hoisted  out  of  Ihe  wntcc.  andplaceii  scow  on  deck  of  pier 

^■R'ot  Fiflyseventh  tirect  for  repain. 

^B  Tbe  brce  olthe  Deiiartment  lemoved  wearing  piecei  and  ironwork  ;  cut  out  old  and  decayed 

■hi  led  limbers  and  at  work  on  repair:!. 

■  ThiiKuw  will  he  thoroughly  ovechsaled  and  put  in  Iirstl:l3$!  order.  It  has  been  in  commis- 
Bafrom  lime  to  time  during  Ihe  year, 

B  (Bui.inth.V«r,37i) 

H  The  force  of  the  Departmenl  repaired  deck,  tiih  platea,  stanchions,  beams,  rail,  comer  bands 
Hboawarb  ;  filled  hatchway  gratings  and  kept  in  repair,  ll  has  been  in  commission  almost 
^Bolly  during  Ihe  year. 

■  SCOW  "E." 
H^                                                              (Bnill  10  tha  Veu  i<l7S.) 

[The  fiinx  of  the  Department  repaired  rail,  def  k  chocks,  corner  bands  and  ironwork  ;  punted 
li;  lod  kept  in  repair.     It  has  been  in  oommission  almost  con^tamly  during  itie  year.  JJ 


{Bnill  In  Ihe  Veu  1B74.)  ^^V 

Fiiterl  op  with  lO  pockets  and  used  for  carrying  coal  to  diflfetent  parts  of  Ihe  work. 
'-^ptcnbcr  Z4.  1S90. — The  ico-ton  derrick  hoisted  out  of  llie  water  and  placed  scow  on  deck 
.;  nfij-feieiilh  Street  Pier  (or  repairs,  and  on  October  g,  1890,  placed  scow  in  the  water. 
I'hc  force  of  the  Department  removed  the  old  coal  pockets  and  made  and  filled  up  a  new  set 
..  p.-CHe:>  in  their  place  ;  repaired  and  caulked  hull  and  deck  and  put  in  first  class  order.     It 
<n  coiulBntly,  except  when  laid  up  for  repaiii  from  September  24  to  October 


r  bands  and  ironwork  and  kept  ir 
onslantlj  during  the  year.  Jj 


Under  Una 
The  force  of  the  Depart! 
MMMlj  during  the  year. 


nous  Rcsolul 
It  kept  scow 


11  of  the  Board,  Decc 
.  repair.     It  has  be 


(Built  in  the  VevtesBO 
Under  Unanimous  Rewlulion  of  the  Board,  December  S, 
'   The  force  of  the  Depailment  caulked  deck,  repaired  bits,  half  wind  la 
K  in  repair.     It  has  been  in  commiision  almost  constantly  during  the  yea 


Under  Ui 
e  force  of  ihe  Departi 


IBuilt  in  Ihs  Ycjr  1&B9.) 
Resolution  af  the  Board,  October  5,  1 
kept  scow  in  repair.      It  lias  been  in  c 


scow  "  M  ■*  (HKW). 
IBolllin  ihryai,  iBui  ) 


I 


L'n'lcr  Unanimoua  resoluiion  of  the  Bnvd.  Mif  zz,  rSgo. 

The  force  nl  Ihe  [>epartincnt,  under  rhe  abnre  tcKilntian,  built,  caulked  and  painred  scm 

N  "  «  Wort  Fifty  seventh  Street  V»rd.      Il  «»  hegun  July  a,  189O  ;  placed  in  Ijic  water  bjr  ik 

[    tOO-ton  derrick,  FehmnrT  17,  iS^i,  «nd  finishd  February  28,    1S91.      lis  dimenanoj  are  70  fc 

hmg,  30  le«I   wide  nivl  7  feel  6  inches  deep,  with  a  <tispUi:eineRC  of  315  tons.    This  is  the  fii 

On«  ordend  under  the  above  resolution.      It  has  been  in  conimision  fram  lime  tn  dme  since  i 

eompKiiw,, 

L'nder  (Jnanioioos  resolution  of  ilie  Board,  May  22,  iSgo. 
The  force  of  (he  Departmeni,  under  the  above  resolution,  buill,  caulked  and  painted  sco 
"O"  at  West  Fifty  -  seven  Ih -Street  Yard.     It  wat  beenn  July  3,  1890;  placed  in  Ihe  waier  by  tl 
too-lon  derrick,  March  31,  1891,  and  liniehcd  April  15,  1391,     lis  diinensiunt  are  70  feet  long,  31 
laet  «kle  and  7  feet  6  inches  deep,  vifh  a  displacemem  of  325   ions.     This   is  the  sevoni 
ordered  under  Ibe  above  resolution.     It  has  l«en  in  commisiion  since  its  compleiion. 


t  Weal  Fifry-seventh  Street  Yard  by  the  force  of  the  Depamnent 
of  Koaril  May  12,  tSgo.     This  is  ihe  third  and  last  scow  orUered  under  th 


Now  under 
DfianinKnis  resutu 
Above  resoluliun. 

Fnirbank*  ft  Con  under  Treuurcr'i  Urder  No,  14S93,  lumishcd 
lo  l«sl  sample!  of  ironwork  lor  new  deck  tcowt. 


(n„iltio<heVear.973). 

The  fore 

e  nf  the  Dcporlmcni 

ui  oul  and  lemovcd  the  old  decayed  limbers,  pi 

deck  and  rej 

need  ^anie  with  oew 

caulked  aii  over ;  |minled  nnd  put  in  fir=l-class 

I.nlJ  up  flt  Went  Fl(ty-4cvenlh  iilrcel  Yard,  where  it  Is  used  for  .'^luring  timber,  elc,  asit 
fiat  fit  lo  low  or  carry  b  heavy  Inad. 


Laid  uji  al  Weil  FUly.ievcnlh 
tc  low  or  LAiry  a  heavy  load  ;  it 
Kuw  "  Willie  "  were  remmeii  > 


)W  "WILLIE."  C 

itreel  V'ard,  where  il  is  usedfbrsloring  timlier,  e 

f  to  be  iiold  al  the  nent  public  sale.     The  boat  davits  fanoctj 

<l  placed  on  pier  at  We^  FiCly-seveath  st 


Bering  Ma/kitie  ■'  ffWAuf*." 

(Bmlt  In  the  y«r  1B711.)  I 

June  14,  iSqo.— Police  I>fp»Ttmcnt  inupccted  ihe  luiler  of  borer. 

AiiguM  sg.  1890— The  loa-tonderrick  placed  Ihe  liorerun  deck  of  pier  ai  West  Fifty-semii 
ttKCI  fi)r  repali-s  and  on  Sepiemlier  23.  1S90.  placed  the  liorcr  in  ihe  w.iter, 

Theforve  of  the  nepannieiit  Ihoroughly  irpaired.  c«ulked  and  painled  the  hull  of  bora 
repaired  old  house,  loiiiu^  n>dt,  pumps,  tools,  machinery  and  rail  pieces ;  removed  old  house  at 
bvilt  a  new  house  in  its  place  ;  painml  and  lettered  new  house :  caulked  deck ;  cleaoed  bodara 
pul  borer  in  fini-t'lau  order. 


FloiLing  Property. 
During  Ihe  year  the  borer  was  engaged  on  ihc  following  work  : 

JiiJy  i6ioJnlyi4,  1890.— Made34  borings  off  of  WesI  Eight y-firal  slreci,  Nonh  rivcr.uiidet 
creury'j  Older  Noi.99!<0. 
July  16,  1S93.— Willie  C'lgaged  uking  Ihe  boringi  at  Eighty-lint  ilreel.  North  river,  an  auger 
lod  4  boring  rodi  were  ImL,  Ihey  having  brnkrn  off  from  Ihe  othfir  rods. 

Au,ji»t  6,  iSqo.—Depanineiit  diver  ciamined  the  river  boitoni  in  the  vicinity  of  Eighty  finl 
Ecl,  Nctlh  river,  for  Ihe  rodii  and  iui;er  as  mentioned  above,  Imt  could  not  find  same. 

Aogusi  8  to  Augusi  ifi,  iltgo.—  Made  59  botinga  al  site  of  proposed  Pier,  new  14,  North  river, 
der  Setittary'i  Orilcr  No.  10317. 
Dttemljcr  9  to  Deicrobcr  19.  1890,— Made  68  bnring  ni  One  Hundred  and  Fifty.6fth  street, 
Uaikm  ri«cr,  for  (he  Department  of  Public  Parlt*.  under  Secretary's  Order  No,  10487. 

February  10  to  Feliniary  10,  1891. — Took  )x>nng&  for  proposed  new  pier  ai  Eighteenth  street, 

Tbe  burer  is  now  laid  up  at  Weit  Finy-ieventh  Street  Yard  awailing  nniers. 


repaired  and  painted  house  and 
lost  constantly  during  ihe  year. 


The  force  of  the  Department  repaired  house  and  wearing  pieces,  pninted  mid  lettered  house, 
Dmle  1  new  Udder,  caulkel  well  for  divers"  ladder  and  kept  scow  ia  repair, 
li  has  lieen  in  commi^on  aJmoit  constantly  duiing  the  year, 

IBiUli  wihErtsr  ilf$.  under  SicrtlBTf't  Order  No.  918B.) 

cm  repaired,  painted  and  lettered  bouse  anil  kept  scow  in  repair, 
almost  conilanlly  during  the  year. 

SMALL  DIVERS'  SCOW. 
Wu  totrrd  from  West  FiRyvirenth  Street  Yard  lo  Eait  Sevenleenth  Street  Yard  on  June  17, 
jOh  and  while  around  East  river  Ihii  old  tcow  went  to  pieces,  it  being  to  decayed  that  it  could 
I  bold  Mgclhcr. 

Naphlhtt  Eugint  Lamitk. 

Has  been  in  ilse  from  lime  tii  lime  on  eianii nation  of  water-front  and  for  carrying  smalt 
■ects  ol  maleri.il  and  tools  lo  llie  different  parla  of  tbe  work. 

The  fiiree  of  the   Department  repaired   hatch  cover  over  tank   lor  storing   naphtha,  Heni, 
owr :  painted  and  lettered,  fitted  a  new  steering  gear  chain,  made  poles  and 
xs  fur  an  awning,  made  a  new  canvas  cover,  cleaned  and  kept  in  repair. 

Xoitember  1 1,  1B90. — Repairs  were  made  to  launch  by  the  Gas  Engine  and  Power  Company, 
IT  Treasurer's  Order  No,  14993. 

SmaU  Bffalt. 
The  (oTCG  of  the  Department  have  repaired,  caulked,  painted  ami   lettered  the  yawl   lioats, 
E^  bateau »  and  sounding  boats  from  time  lo  time,  as  reijuired  to  keep  them  serviceable, 
June,   1890. — Samuel  Ayen,  under  Treasurer's  Order  No,  14611,  furnished  four  new  15  foot 

IllOBli, 

Tcbruary  Si  1891.— Samuel  Ayers,  under  Treasurer's  OrJer  No.  15053,  furnished  live  15  foot 


I 
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Floating  ProfHTty. 

The  Imd  ^m%yi  have  been  io  uic  from  time  lo  time,  and  kept  in  repair  \jj  the  force  <A 

Department.     The  act,  Jo  feet  high,  are  now  at  Fnaklio  Street  Section.    The  set.  4;  fcet  lii 

•re  earn   U  We»t  Fifty-WTtnth  Stftcl  yard.     The  vertical  pae-driver  irajfs  (lemoired  frooi  p 

I   dxi*cr  No.  8),  «te  now  on  (be  pile-driver  No.  7. 

Rmk-irillinK  Mackiiu. 
IBuill  m  ih.  Year  .ISfl 
The  fbrcc.o(  Ihe  department  have  kept  this  machine  id  repair,  and  it  is  now  laid  np 
rinr^cTenih  street  Yard. 

East  Sevfnttfftk  SIreti   Yard. 
January  I],  1891. — Police  Department  inspected  boiler  ol  derrick  at  yard. 
The  force  of  the  Dep«itmenl  cleaned  boiler  and  machinery  ;  repaired  &tcain~pipe3,  engine  1 
machinery,  and  lilted  up  machinery  al  yard. 

Piir  "A,"  North  River,  and  BaUdinn    Tkaien. 

The  (ijTce  of  the  Department  repaired  fumiluic.  doors,  windows,  sleam,  gas,  wiler  and  ww 
pipei,  and  building,  ai  required  from  time  (o  lime  ;  fiited  new  waier  and  waste-pipes ;  filled 
•(•ticbloni  under  record  caws  in  fire-proof  room  ;  covered  wasie-pipcs  with  canvas  ;  punted  siai 
water  cooler,  offices,  furniture,  elc  ;  filled  up  a  radiator  in  hallway ;  fitted  up  in  ploo 
galvanized  casl-iroo  seclional  water-tank,  one  6  tcet  long  by  t  loot  6  inches  deep,  by  I  foot  6  inci 
wide,  and  one  6  feet  long  by  t  foot  6  inched  deep,  by  3  feel  wide,  and  fillings. 

July  15,  1890. -Also  made  a  book-case  for  Room  No.  3,  and  a   book-case  for    Room  No. 

im4«  a  clOKt  for  «ie  of  Walchman  al  entrance  10  hallway  ;  made  an'3  put  itp  pigwn-bole  o 
and  a  clo*e(  in  Room  No.  9  ;  also  varnished  floor  in  Room  No.  9  ;  cleaned  boilers  ;  packed  valve 
cleaned  out  waile-pipea  1  lined  up  and  removed  siorrn  sashes ;  fitted  up  awnings  ;  made  and  pot 
■  partition  in  Room  No.  9  \  also  varnished  partition  \  filled  handles  on  valves  of  wai 
Engineers  attending  boilers  for  lieating  the  building  during  the  old  weather.  Foreman,  w; 
laborers,  discharged  From  scows  and  stored  in  bin  on  pier  106  gross  tons  egg  coal,  delivered 
Treasure r' »  Ordcf*  Nos.  1498B,  15104,  and  15170, 

January  ?4  10  January  16,  iSgi.^The  force  of  the  Department  extended  the  sleam^pei 
■he  addition  to  the  station-house  on  pier  ;  also  put  in  steam  heaters  or  radiators,  under  Secretal 
Order  No.  10639.      Request  of  the  Police  Department. 

January  19  to  January  31. — The  force  of  the  Department  placed  a  portable  fence  under  roll 
ihulter  at  outer  end  of  pier,  under  Secretary's  Order  Nn,  10652. 

September  8,  1890.— Two  sets  of  grate  ban  were  filled  to  boiler,  and  other  repairs  were  mi 
under  Treasurer's  Order  No.  14853. 

September  16,  l8go.— One  of  the  rolling  shutters  waa  repaired  under  Treasurer's  Order  I 
14908. 

October  6,  1890. — A  pnreclain  lined  water-closet,  with  all  connections,  was  fitted  op  h 
the  boiler. 

MisttUaHtous  Work  al  IVtst  Fi/ly-smtnth  Stretl  Yard. 

The  force  of  Ibe  Dcpailment  did  Ihc  following  work  at  West  Fifiy-sevenlb  Street  Yard 

Made  spruce  ladders,  pike  poles,  tide-gauge  stalls,  fenders,  patterns,  handles  for  ciT 
Mws,  pump-hole  plugs,  wooden  heavers  and  tools  ;  repaired  pile  chains,  drill  press,  puich 
blocks,  ladders  end  tools  ;  filed  crosscut  saws  ;  heated  pitch,  spun  oakum  ;  pumped  out  soi 
handled  cool  ;  inspected  and  handled  new  limber  ;  cleaned  boilers  and  machinery  ;  painted 
gauge  staffs,  deck  cleats  and  ironwork  ;  fitted  up  steam  and  water  pi|>e5,  new  grindstone,  lock) 
bench  vice,  pipe  rack,  brass  work,  and  shelves  for  tools,  etc ;  and  did  all  the  work  requited 
looking  generally  after  floating  property  laid  up  al  West  Fifty-seventh  Street  Yard.     Shifted 


FicaUtig  Property. 
aom  and  msterialfrom  the  old  pi«r  to  [he  new  pier  at  We&t  Fiftr-Mve nth  street,  North 
ted  and  painted  the  buildings  muved  ftam  ihe  old  pier  to  the  new  prer  at  West  Fifty- 


made  ladders  for  Beilevue  Section, 
:  made  sewer  templates  for  East 
,  North  rivet ;    made  shutters  for 


r  the  davits  used  to  hoi^il  out  of  the 


l6-feel  life  ladder  for  use  at  Pier  A,  Noith  rive 
ngton  Market  Section  and  Laijjht  Street  Secti 
Slrr«t  Section  and  pier  at  Fotty-eeventh  h^li 
I  windows  of  Poclt  Master's  oftiee,  Diitrici  No.  3. 
I  Aed  on  north  side  of  new  pier  at  West  Fifty-seventh   street    was    buill   and    painted. 

teei  lung,  20  feet  wide  and  16  feet  high  ft>r  use  of  flonting  property.  Ge|i;un  August  6, 
id  finished  September  lo,  1S90.  November,  189O,  liuill  mid  painted  a  water-closet  and  a 
lose  13  feel  6  indies  high  by  10  feel  3  inches  square  ;  fitted  up  boiler,  steam  pipe  and 
in  new  boiler-house  for  a»  in  supplying  s-team  to  prevent  Crolon  water  in  pipes  from 
;  and  for  beadng  purposes  during  the  cold  weathi 
poved  from  scow  '■  Willie  "  and  lilted  up  on  ne 
le  [laptba  Uunch  and  small  boats. 

It  and  painted  4  small  portable  houies  for  use  oif  watchmen  on  scows,  etc.  Begun  January 
1.  and  FebniaiT  3,  1^91 :  finished  same. 

ctaiy's  Order  No.  10113, — The  Wiirk  of  building  and  painting  one  new  portable  oBtCe, 

J  15  feet  {on  wheels),  begun  June  16,  1S90,  was  finished  July  ij,  1890.  and  lilted  up  with 

*e  anrl  a  pipe  ruling.    July  18,  (890,  placed  office  on  pier  foot  of  West  Filticth  street  for 

X  Dock  Master  of  District  No.  id. 

■etatj's  Order  No.  10163.— The  **"'''  of  building  and  painting  one  new  poitable  office  (on 
I  IP  fcet  by  15  feet,  begun  June  16.  i8jo,  was  finished  July  23,  1S90,  and  fitted  up  with  a 
'«  And  stationary  desk,    July  19,   1S90,  placed  office  upon  Pier  4S,  East  river,  far  use  of 

k  Master  of  District  No.  j. 

rvUzj'i  Urdec  N'o.  l0779.~Dock  Master's  Office,  District  13.    The  work  of  building  one 

a&cc  (on  wbeels)  10  feet  by  15  feet,  begun  April  S,  lS9t,  and  in  progress. 
letajj'sOrderNo.  10780.— Dock  Ma.ster'5  Office,  Disfnct  11.     The  work  of  building  one 
nable  office  (on  wheels)  10  feet  by  15  feet,  begun  April  S,  1S90,  and  in  progress. 
igineer'a  Order. — A  float  stage  for  steam-launch  landing  was  built  and  placed  on  south  side 
id  oi  West  Fifty -seventh  street  Pier  ;  used  543  feel,  B.  1^.,  of  3-inc)i  spruce  and  31  pieces  of 
■peace.     Bc^un  September  8  and  finished  September  1 1,  1890. 

ngincer's  Order. — Building  platform  on  south  side  inner  end  of  pier  for  access  to  steam 
'■'rnrh  ;  used  300  feet,  B.  M.,  of  3-Inch  spruce  plank.     Begun  and  finished  October  II,  189a, 

Miitf/Zaneeu)  Wiyri  Doiu  at  Otkir  Letaiittes  by  Ike  Forte  •>/  tMe  DipartmiHt. 
^Iay,  1S90.— Made  shutters  for  door  and  windows  of  Dock  Master's  Office,  District  No.  3,  and 
1  up  same  at  office  on  Tier,  new  29,  East  river,  also  painlcd  and  lettered  office. 
\ii2ust  36,  iSgO. — Fitted  flush  rings  on  winilow  shutters  of  Dock  Masters'  Olfices,  Districts 
■>  J,  5,  and  10. 
September  3,  1890.— Repaired  lock  and  desk  of  Dock  Maater's  Office,  District  No.  4. 
.^ptil  17  (O  April  30,  1891. — Painting  office  at.  East  One  Hundred  and  Second  Street  Section. 

Secrelary's  Order  No,  10796, 
March  sS  to  March  31,  189I-— The  force  of  ihe  Depan 
Brown  U  Fleming's  deck  scow.  No.  16,  by  the  tug  "  Manhattan  " 
,  fiflb  street.  East  river. 

NBW  TUG    "PIER." 

iTch  5,  1891. — Conlracloni  Btown  &  Miller  commenced  the  building  of  a  new  steel  propeller, 
vll  appurteaancct.  to  be  known  as  "  Pier  "  for  use  of  the  Department,  underContractNo.  j66. 


t  repaired   the  damage   done  lo 
21,  1891,  at  Twenty- 


CONTRACTS  UNDER  WHICH  WORK  WAS  DONE  DURINti 
YEAR. 
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Forms  "f  ConlracU. 

FORi^S    OF    CONTRACTS    AND    SPECIFICATEONS    PREPAR 
AND  SUBMITTED  TO  THE  BOARD  OF  DOCKS. 


r  preparing  for  and  building  a.  new  wooilen  pier,  wilhl 
le  foot  of  Ensl  NiHely-fifth  street.  East  river.     Submill 


SecrWary's  Order  No.  gi 
tenances,  including  ■  scwet-1 
S,  1S90  ;  adverlised  as  Conti 

Secretary's  Order  No.  gdw- — t'or  repairing  the  crib-bulkhead  Iwlwcen  Pier,  old  56, 
foot  of  Gansevoorl  street  and  Pier,  old  57,  southerly  of  Bloomfield  street  on  the  North  liwf 
for  repairing  the  crib-bulkhead  from  the  northerly  siile  of  Pier,  old  58,  northerly  of  Bln« 
street,  to  a  point  about  35  feel  southerly  of  the  south  side  of  the  Pier  st  Little  West  TwdfUi 
North  river.     Snbmiiled  May  g,  iSgo;  advertised  as  Contract  No. 334. 

Secnrtary's  Order  No.  I006S — For  dredgini;  at  I'ier  at  foot  of  Thirly-fouith  street, 
river.     Submitted  May  ij,  iSgo  ;  advertised  as  Cimirati  No.  335. 

Secretary's  Order  No.  lOoSo. — For  paving  the  new-made  land  in  rear  of  bulkbeu 
fraia  50  feel  south  of  Fiftieth  street  to  ahom  15  teet  south  of  the  north  line  of  Wert  Fift 
Blreet,  North  river.    Submitted  May  2z,  1S90 ;  advertised  es  Contract  Nu.  336. 

Secretary's  Order  No.  9796.— For  preparing  for  and  buildinH  anew  wooden  pier  and 
■t  the  foot  of  Wert  Forty-fint  street,  on  the  North  river,  and  for  repairing  the  existing  < 
head  thereat.     Submitted  May  31  ;  advertiud  as  Contract  No.  337. 

Engineer's  Order. — For  furnishing  granite  stones  for  bulkhead!  or  river  wall.  SatimiUed 
39,  iSqo,  and  advertised  at  Contract  338. 

Engineer's  Order.— For  building  a  new  wooden  pier,  with  appurtenances,  including  n 
box  and  a  dumping-board,  al  the  foot  East  of  One  Hundred  and  Tenth  street,  Harlem  ri^■er, 
milled  May  39,  1890^  advertised  la  Contract  3391 

Secretary's  Order  N0.9S49.— For  building  a  ne 
North  rii-cr.    Submitted  June  6,  1890. 

Secretary's  Onler  No.  gSjo — For  building  a  n 
West  Forty-ninth  street,  North  river.     Submitted  Ji 

Secretary's  Order  No.  9875, — For  lepairing  Pier,  new  57,  near  [he  fout  ol  Wert  Ti 
seventh  street,  NorCli  river.      Submitted  June  iz.  1890.  and  advertised  as  Contract  No.  34I, 

Secretary's  Orders  Nos.  10151  and  lOlSZ. — For  dredging  al  piers  at  Forty-sixth  Unc 
pier  at  Fifty-lirst  street.  North  river.    Submitted  June  iS,  1S90  ;  advertised  as  Contract  No.} 

Secretary's  Order  No.  10177.  — For  dredging  for  pier  at  Forty-fiisl  street  and  Ibr  pier  it 
ninth  street.  North  river.     Submilied  June  iS,  1S90  ;  advertii^ed  as  Contract  No.  343. 

Secretary's  Order  No.  9785. — For  building  a  new  wooden  pier  and  approach  at  the 
otWest  Fifty-second  street.  North  river.  Subroitled  June  10,  1S90,  and  advertised  as  Cos 
No.  344- 

Secretary's  Order  No.  9851. — For  building  a  new  wooden  pier  at  the  foot  of  West  Rfij- 
atreet,  North  river.     Submitted  Ji 

Secretary's  Orders  Nos.  9816  and  9855.— For  buildinganew  pier  at  fool  of  West  Fi^-( 
street.  North  river.     Submitted  June  20,  1890, 

Engineer's  Order. — For  lumishing  and  putting  in  place  small  cobble  and  rip-rap  1 
Submitted  July  7,  1890  ;  advertised  as  Contract  No.  345. 

Engineer's  Orders. — For  dredging  ai  Pier,  new  57,  for  Pier  58,  ami  at  Pier,  nei 
North  river.     Submitted  July  8.  1890  ;  advertised  as  Contract  No.  346. 

Engineer's  Order.^For  diedying  for  proposed  new  Pier  at  loot  of  West  Kifly-second 
North  river.     Submitted  July  1 1,  1S90  ;  advertised  as  Contract  No.  347. 

Secretary's  Order  No.  9576.—  For  building  a  new  wooden  pier  at  the  foot  of  West  One  I 
dred  and  Thirty-third  street,  North  river  ;  for  building  a  new  crib-bulkhead  at  the  foot  of  \ 
One  Hundred  and   Thirty-third  street,  and  between  West  One  Hundred  and  Tbirly-third  I 


It  the  fool  of  West  Forty-eighth; 


n  pier,  with  approach,  at  theft 
;  advertised  as  Contract  Na. 


( 


Forms  or  Cob 

w  Hmidicd  and  Tbiitf-second  streets,  Noilh  river,  and  (or  dredging  Ihereat.  Submided 
,  1890  ;  advertised  as  ContncI  No.  348. 

rj's  UrdcT  No.   1026S.— For  building  a.  new  wooden  pier  at  (he  foot  of  West  One 
d  Thirty -fourth  street.  North  rivet.     Submitted  July  31,  1890;  advertised  as  Contmct 

rciity'i  Order  No.  9355. — ^For  building  a  near  wooden  pier,  witli  appurtenances,  near  the 
WeM  Twcnty^ghth  Hrecl,  North  river,  to  be  known  as  Pier,  new  58,  North  river.  Sub- 
Augusl  14.  iS^ ;  advertised  as  Contract  No,  350. 

Seuctat}  'i  Onict  No.  10135. — ^'"  dredging  the  slip  on  south  side  of  Pier,  new  34,  Notlh 
3.    Submitted  Aii);ast  aO|  1890  ;  advertised  as  Contract  No.  351. 

Engiiieer'i  Order. — For  dredging  for  proposed  bulkhead-wall  at  East  One  Hundred  and 
nad  Street  Section,  Harlem  river.    Submitted  August  26,  1S90  ;  advertised  at  Contract  No.  352. 

^Rmary's  Order  ioa47.~For  building  a  nevr  crib-bulkhead  at  Charily  Hospital,  Blackwell's 
nd,  aad  for  removing  the  odsiing  platform  and  ctib-bulkhcad  thereat.  Submitted  August  18, 
p;  adrertis«d  ax  Coatract  No.  353. 

Ea^inrct's  Order— For  dredging  (or  proposed  bulkhcad-wall  from  the  north  side  of  East 
ny-«iih  street  to  the  louib  tide  of  East  Seventy  ^eighth  street.  East  river.  Submitted  Septem- 
4, 1S9D  ;  Bdveitiseil  as  Contract  No.  354. 

l4iv;ineei'»  Onicr. — Forilredging  for  site  of  new  pier  at  foot  of  Twenty-second  street.  East 
I.    Stibiniitei]  September  5,  1894  ;  advertised  as  Contract  No.  355  and  withdrawn. 

Secretary's  Older  No.  I0148. — For  building  a  new  wooden  pier  at  the  loot  of  East  Twenty- 
sd  ttroct.  East  river.    Submitted  September  35,  189a  ;  advertised  as  Contract  No.  356  and 


Eapnect'i  Order. — For  furnishing  gtanilo  stone  for  the  bulkhead  or  rtver  wall  and  granite 
ii[«-blocks  for  repairs  to  pavement.  Submitted  September  z6,  1S90J  advertised  as  Contract 
■357- 

bcciclary's  Order  No.  10446.  —For  dredging  al  bulkhead  at  foot  of  Seventy-eighth  street, 
recD  Seven ty-eighih  and  Seventy-ninth  streets,  and  at  Pier  at  foot  of  Seventy-ninth  street, 
:fj  river.     Submitted  October  9,  1890  ;  advertised  as  Contract  No.  35S. 

-■ccretary's  Order  No.  IO306.— For  repairing  and  eiiending  Pier,  new  46,  North  river,  and 
7 -siring  and   painting  the  shed   thereon,  and  for  dredging   thereat.      Submitted   Octolxr  9, 

advertised  as  Contract  No.  35Q. 
•-.rcielarj's  Order  No.  10317. —For  building  a  new  wooden  pier,  with  appurtenances,  including 
:  I  bill,  near  the  foot  of  Fulton  street.  North   river.  Pier,  new   14,  North  river.     Submiiled 
iil>cr  6,  1890  ;  adverti<ed  as  Contract  No.  360, 

-tt  retary'i  Order  No.  10471.— For  dredging  for  a  new  pier  at  foot  of  Twentieth  street.  East 
.^.    Submillcd  November  13,  1890  ;  advertised  oa  Contract  No.  361. 

Engineer's  Order. — For  dredging  for  Pier,  new   14,  North  river.     Submitted  November  13, 
B90  1  advertised  as  Contract  No.  361. 

Secretary's  Order  No.  10531. — For  dredging  the  bulkhead  between  Pieis  tt  and  iz,  and  the 
,    ily  side  of  Pier  II,   East   river-      Submitted    November  20,    1S9O ;  advertised  as  Contract 

I  iigincer's  Order.— For  dredging  for  Pier,  new  23,  North  river.  Submitted  December  18, 
■  .  advertised  as  Conliacl  No.  364, 
Ttretarj's  Order  No.  10518.— For  removing  the  existing  pier,  known  as  Pier  43,  at  the  foot 
l.^t^is  Slip,  East  river,  and  for  building  a  new  wooden  pier  on  the  site  thereof,  and  for 
i^img  the  exiiltng  crib-bulkhead  thereat.  Submitted  December  13,  1S90  ;  advertised  as 
_jL,:raclNo.365. 

,      Stcrelary'i  Order  No.  10566.— For  building  a  new  wooden  pier  to  be  known  as  Pier,  new  33, 
MlhE  North  rirer.     Submitted  January  5,  1891  ;  biiilt  by  day's  labor. 


2IO 


Forms  of  Contracts. 


Secretary's  Order  No.  [0206. — For  building  a  new  steel  propeller,  to  be  known  as  * 
Submitted  January  8,  X891  ;  advertised  as  Contract  No.  366. 

Engineer's  Order. — For  furnishing  sawed  yellow  pine  timber.  Submitted  January  Ij 
advertised  as  Contract  No.  367. 

Engineer's  Order.  —For  fiUingin  behind  the  cribwork  bulkhead,    from  One  Hand 
Thirty.eighth  to  north  side  of  One  Hundred  and  Fortieth  street,  Harlem  river.    Submitted 
20,  1891  ;  advertised  as  Contract  No.  368. 

Secretary's  Order  No.  10543. — For  extending  Pier,  new  25,  at  the  foot  of  North  Mooi 
North  river,  out  to  the  pierhead  line  of  1890.  Submitted  February  12,  1891 ;  advei 
Contract  No.  369. 

Secretary's  Order  No.  10692. — For  dredging  at  sundry-named  places  on  the  North  a 
rivers.     Submitted  March  5,  1891  ;  advertised  as  Contract  No.  370. 

Secretary's  Order  No.  10757.— For  dredging  at  Piers,  new  44  and  45,  North  river.  Sj 
March  18,  1891  ;  advertised  as  Contract  No.  371. 

Secretary's  Order  No.  10544. — For  extending  Pier,  new  37,  near  the  foot  of  Charlton 
North  nver,  out  to  the  pierhead  line  of  1890.  Submitted  March  19,  1891  ;  advertised  as  ( 
No.  372. 

Engineer's  Order. — For  furnishing  granite  stones  for  bulkhead  or  river  wall.  St 
March  23,  1891  ;  advertised  as  Contract  No.  373. 

Secretary's  Order  No.  9980. — For  building  a  crib-bulkhead  from  Eighty-first  street  to 
Eighty-second  and  Eighty-third  streets,  on  the  North  river.   Submitted  March  26,  189I  ;  ac 
as  Contract  No.  374. 

Engineer's  Order. — For  dredging  at  Pier,  new  29,  North  river.  Submitted  March  K 
advertised  as  Contract  No.  375. 

Secretary's  Order  No.  1065 1. — For  extending  Pier,  new  26,  at  the  foot  of  Beach  stied 
North  river,  out  to  the  pierhead  line  of  1890.  Submitted  April  2,  1891  ;  advertised  as  < 
No.  376. 

Secretary's  Orders  Nos.  10428,  105 15  and  10630. — For  building  a  new  wooden  pier  at 
of  East  Thirty-fifth  street,  East  river.     Submitted  April  9,  1891  ;  returned  for  alterations. 

Secretary's  Order  No.  10812. — For  repairing  the  bulkhead  between  Piers  48  and  i 
river.     Submitted  April  23,  1891  ;  advertised  as  Contract  No.  377. 

Engineer's  Order. — For  repairing  the  bulkhead -platform  from  Sixtieth  to  Sixty-secon 
East  river.     Submitted  April  30,  1891  ;  advertised  as  Contract  No.  378. 
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Drtdging  ion*  ty  the  DeparimaU  if  Ote 


CumcVjuna. 

MBCBiAKMI^ 

U)c*TioN.                          1     Month. 

Mud. 

Cl'^ 

B 

ii..,. 

Ritiery-w.ll.  N.  B Apr.,  .89. 

.Wh.rfatC«.leG«aen,N.B :  ^^- l^, 

Apr  .  .8^. 
Pier.  «.,  t<.  N- R Feb.,  .89. 

,'i 

.i;n,6 

■  .449 

::::: 


i 

::::: 

::::: 

...  cnb.rd..  lip-np 

i«^-Ti^^":!=:;:::::! 

Weil  WuhiDEton  Mu-ket  Sectian.  N.  R.  | 

May.  1890 

E;g 

Fet...  ,8(,t 
Dec..  1*90 
Dec.  189c. 
J.„..    ,»,■ 
July,  -89= 
Apr..  IB,| 
Sep...  ,8,, 

Dec..  1890 
Jan..    ti^ 

Apr..  189. 

July.  .890 

July.  .S9= 

Aug..  .«9» 
Sep,  ,  .^ 

Nov.,  .890 
July,  1S90 

i.7,:Z. 

May.  .890 
.^l"■■.  I890 
Aug.  1890 

i,c4j  cub.ydi.cnt>aad  nd 

Pnoklin  Street  Secuou.  N.  R 

•C»MlStr«tDun.p,  N.R 

:::::::::":;::::;:;:::::l 

Pier.iiBW,6.N.  R { 

•Wen  TireHih  Street  Dump.  N.  R 

West    Twenty -third    Street    Section,! 



Pier,  Dcwsj.N.R..  north  Jide | 

Pi.r.wws8,  N.R 

Pier  alWejt  Forty-fifth  itteet,  N.k.... 

Pier«We«Fony-iiii.ih  street.  N.R.-  j 

l-ieriiWei  Fiftieth  nroei.N.R | 

PLer  1.  Wot  Fif.y.fi.>l.tr=.t.  N.  R..j 

Pier  al  W.-jt  Fifty-ifcond  Mrtit,  N.  R.  J 
P,er.,,Wcstnft,-.,ixth..Te«,N.R...  j 

?^?:- ;l^'';:;:^ '::::; 

Apr..  .89.       illh       

Mr.,.t89,   1    ,0,*^,       

Nov., .9. 

U  /A.     Km*  rtfcftV  Afrii  30.  1891. 

■ 

Dredging.  , 

" 

CuiimAiit  Na.  OH 
OMtuNo. 

«""""■" 

By  WHrm 

Bfou 

S. 

'—  1 

Trm.  Order  Ko.  isis3 

Tn-L  Order  No.  1501,4 
Tf««-OrdB  No.  15.48 

Secretary'a  Order  No.  10745 
jSee.ear,'»Ord«rNo.  10676 

Rn.orBoard.Nov..j.,B(^ 
{  Ra,  or  Board,  Feb.  S.<aeg. 

Rn.  of  Bond.  Feb.  6.  1889.. 

Re^olBo.rd.Feb.6,  itts,. 

Rn.  el  Hoard,  Dec  iB.  1890. 

RtLorBoard,JaD.8,  i89>.. 

iSei.   of   Board,  Oct.  6.) 

lAtlvilir   Dndf- 
)  MoniiaCuniBgi 

[Apr.  a, 

-89< 

■  8^ 

z 

Apr..,.  >89.  1 
Vk:.    I,  1890  ! 

F(b.  ,4.  leJT  1 

ApV.",v.i8i;  j 

Apr.  .4,  .89.  1 

s42..'','.f^  ' 

^:iz ' 

Uec.  .;,  1890  ' 

/«."..■.;»;;  1 

July  .9,  'BSa  1 
Apr.   S,  iS«i  j 

6a'.  iiVis^ 

June  .8,  189a  ' 

Apr  ».  .S9t 
July  .6,  ,890 
;uly  .3,  .890 

a 

Feb.  >^ 
Apr     , 

1891 

iBsr 

jAtlaiilic   Dredg-  j 

rA.'i"n<i;''nr;dg-(' 

i     ioiC 1 

Morris  CiimiDEii 

Dred«ioii  Co. .  ) 

A.tai..ic    D«dg-j 

Jni™Dj^;;ini|'Co. 
JoMph  Wabb....  j 
{     Dredging'cS'?! 

{'SS.-.'."!':! 

jAtlaBIu:   Drtdg.j 

ClarloDuBoia..  { 

CharltiDuBoii.. 

Oiarle-DuBoi... 

Dredjin^   >i>d 

Improv'm'tCo, 

MorAftCumiog.  , 

lMorri:*Cnn.,ng.l 
1     DredBingCo..) 

CharleiDiiBcii..  j 

[  Atlantic   Oisdg-I 

jAilaniK   Dredg- 1 

I 

,rn,ai 

C--™<S*j6, 

St 
°."-.r: 

July  tl 
Apr.    6 
Sept,  =3. 

jtiai';? 

Apr.  .9. 
Jidy  >i 
July  .6 
A,.|.A 

Aus'.'i 

Aii,;, 
jui.i';; 

;»iy  .9 

Aug.    4 

z 

■eii'. 
.890 
.890 

.890 

.8,, 
.890 

.89a 
■891 
.890 

<Bg^ 
.890 

;s^ 

1890 

■S90 
1890 

C«.tr,ciNo.3s. 

T.«.Orx)er  No.  14195 

O-U-ct  NO.JS9 

Coooatl  N0.37O 

C««i.a«No.J30 

Re>.  of  Board 
R».al  Saan 
Rea^  of  Board 
S-retary-.O 

Rn.  of  Board 
Re..ofBo«d 
Rei.  of  Board 
Re^  of  Board 
Reiorn-ard 
Rea.ofB«ird 

R«,ollkord 
Re(..ofB™d 
Rea,  of  Board 
Rn.afBo»rd 

Rea.  or  Board 
R«.  of  Board 
Rea,  of  Board 

Rea.  01  Board 

Ren.  of  Board 

Feb.nS,  i8»o. 
Mar.s.  .84.  . 
Aug.  11,  1890. 
rdnr  N».964S. 

Oct.  9,  iSgo.. 
Mar.;.  1891.. 
Feb.  >a,  iSjo. 
Jm,e  ^.  iBBa. 
July«.i8iO. 
July  ,>^  ,8g.,. 
July  K.,  .890. 
May  .s.  .890. 
Fab...,  .890. 
luH  .8,  .890. 
Jura  18,  j8bo. 

Oc..,<,,>8e,. 
Ocu  .o^  1889. 
J„ne*.B9n, 

July  ..,1890. 

Oct.  6,  1B87.. 

On.mnN0.34S 

Co-mttH<y.)^ 

CowranNo.)** 

Conlr«t  NO.J3J 

Chirac)  No.  jiS 

C«>ra«No,34' 

CoB.r.c.No.3,3 

j.jV''V-''V 

Nov.w.  18(10 
July  ,1,  >Cgo 

M«.aT,.B9i 

M.y«, 

.8*, 

Mty  .6 

Aug.    1 

Aug.  ,4. 

■B90 
.»90 

Aug.  11,  .890 

C«ht«tNo.j4» 

ContraaNo,M7 

Mar.  10. 

Oci.     9 

.... 
.890 

1890 

Apr.  17, 1S91 
Mar.  .7.>89< 
Oct.  Ji,  189a  ' 

RH.ofB»rd,  Sept.  w,  .889. 

Bidliliad  u  Wen  Sevatf-dgluL  I 
»t,«t  W.-R I 

Sufthcid  buwen  Wail  a:ten[v-ciihU)l 
and  SEm>tr-u*(i>  UTHU.  N.  R. .. .  I 

Pivu  WcstScvaity-mDtbiircM.  N.K  . 

Wbi  Ei(biy.fint  ures  to  diiilirsT  ^  ) 
it>«n  Wal  E«bi>-Hcand  atdl 
Eijh^-lhittlilt«U.N.R  I 

Ll,ilklieid  M  Wwl  NiD«[T->iilhMna.l 


Qialh  ftrccL.  N.  K„  nonh  lid. 

luUthnd  bclwcco  Wot  Ok  Hioidib) 
■nd  TwcnLT-ainlh  aod  One 
■nd  Thinieth  ilmu,  N.  T(  . . 

Ulkltadb^wea  Wm  One  Handnd 
ud  ThiriT-iraiitl  ixJ  Oae  Hun- 
dred mai  Thirly-lhird  itretu  "  " 


Balhh«Hlbe:wcaPlenii 
•DiuDp-bcBid  Pl«  II,  E.  I 


1 

it.E.R.| 


BulUiod  vol  of  Pier,  nor  19.  E.  R . 

•DDnp-bcuird  Pier  4t,  E.R 

Slip  Lclwlcn  Tien  ;i  and  J>.  £.  R  . . 

PUrs6.  E.R..  nonhudc 

Slip  b«lw«B  Pien  ii  and  S7.  E.  R. 

Pitr  S7.  E-  R-.  "inh  •ide 

Bulkhead  alop(  KiTingioa  ur«l.  E.  I 

Bulktaeu)  bdociii  RiTinzun  ureal  i 

P>er6i.ER 


1.  E.R,  I 


enth  Sireci  Dump.  E.  R..' 


Pier  II  Eut  Eighieen 
•Dump  ai  Eut  Twe 


ounh     SirMi     S«:l 


Dredging. 


2l6 


Location. 


Bulkhead  at  East  Twenty-ninth  street.  I 
E.R I 

Bulkhead  at  East  Thirtieth  street,  £.  R  . . 

Bulkhead  at  East  Forty-second  street.) 
E.R } 

^Bulkhead  at  Charity  Hospital.  Black- 1 
well's  Island ) 

North  side  East  Serenty-sixth  5trreet  to  ( 
seuth   side     East     Seventy-eighih  \ 

*Dump  at  East  Eightieth  street.  £.  R. . . . 


Slip  at  Eighty-sixth  street,  E.  R  

Northerly  pier  at  East  Eighty-sixth  I 
street.  £.  R.,  north  side ) 

East  Ninety-fourth  Stieet  Section,  E.  R  . . 

East  One  Hundred  and  Second  Street  ( 
Section,  H.  R \ 

Bulkhead  at  East  One  Hundred  and) 
Sixth  Street,  H.  R } 

East  One  Hundred  and  Tenth  Street  j 
Section.  H.R ) 

East  One  Hundred  and  Twenty-fifth  j 
Street  Section.  H.  R ( 

Bulkhead  East  One  Hundred  and) 
Thiriv-eighth  to  north  of  East  One  [ 
Hundred  and  Fortieth  street,  H.  R. ) 


Totals. 


Month. 


Aug., 

Oct.. 

Oct.. 

Jan.. 

Oct., 

Nov.. 

Dec. 

Apr., 

leb.. 

Feb.. 

Not., 

Nov., 
Dec., 


Z890 

Z890 

1890 

1891 

1890 
1890 
i8go 

1891 

X891 

1891 

1890 

Z890 
Z890 


June,  1890 


Sept., 

Feb., 

May, 

July. 

Sept.. 
Oct., 


Z890 
189Z 
Z890 

Z890 

Z890 
1890 


Cubic  Yaiu>9. 


Mud. 


t.948 
95 

•  •  •  •  •  • 

x»458 

•  •  •  •  •  • 

z.osa 
6z 

4»378 

1.094 

6,525 
»4.4a3 


z,7za 
9,667 


733.64a 


Crib, 

Class 

A. 


•  ■  •  •  I 


Crib. 

Class 

B. 


aa,275 


■  • 
t  • 


Sand. 


485 


r.xoo 

t4.938 


1.449 
773 


24.867 


MiSCBLLANBOtn. 


78  cub.  yds.  rip-rap. 


'•974/1/^  tons  stones,  etc. 
3,6401^  tons  stones,  etc 
733n^  'ons  stones  etc 


tc..) 
tc..| 

•  •  •  •  J 


a.507  cub.  yds.  mud  and  am 


5ao  cub.  yds.  rip-rap,  S41 
cub.  yds.  filling,  aSo  pilea 
4,005  cub.  yds.  mud  an 
crib,  X33  cub.  yds.  niui 
and  stones,  2,507  cul 
yds.  mud  and  ssm! 
5.357  A'^  tons  stooe,  etc. 


Note.— All  places  marked  thus  *  denote  where  dredging  has  been  done  for  other  Departments. 
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Dredging. 


Ddtm 

AT 
JflA.^ 

Low 

[Watek. 


Feet 

lO 
lO 

to 


Contract  No.  os 
Tikasubbr's 
Okdkjk  No. 


AUTHOKBATION. 


Treas.  Order  No.  14860 
Treas.  Order  No.  1 4941 
Treas.  Order  No.  14938 
Concract  No.  353 


»«h1]c».  Contzact  No,  354. 


Into  15 

10 

le 

aoco«s 

X5  to  18 

i» 

1510  18 
to  to  15 
xoto  15 


Contract  No.  370 

Treas.  Order  No.  15x33 
Order  No.  X5X3X 


Contract  No.  35s 

Treas.  Order  No.  X469X 


Contract  No.  3x8. 


Secretary't  Order  No.  10300 
Secretary's  Order  No.  X0407. 
Secretary's  Ord^r  No.  X0406 
Res.  of  Board,  Aug.  88,  x89a 

Res.  of  Board.  Sept  4. 1890. 

Res.  of  Board,  Mar.  5, 1891 . 
Secretary's  Order  No.  X0647 
Secretary's  Order  No,  X0647 
Ret.  of  Board,  Apr.  15, 1889. 

Res.  of  Board.  Aug.  a8,  X890. 
Secretary's  Order  No.  xoots 

Res.of  Board,  Apr.  95, 1889. 
Res.  of  Board,  Mar.  a8. 1889. 
Res.  of  Board.  Mar.  38,  x88q. 

Res.  of  Board.  Nov.  7,  1889  . 


Bv  Whom 

Pbr  FORMED. 


{Atlantic  Dredg- 
ing Co 

(AtUmtic  Dredg- 
I     ing  Co  ....... 

j  Atlantic   Dredg- 
(     tog  Co 

JohnGiUics 


R.  G.  Packard  . . . 


( Morris&Cumings  I 
(  Dredginq^  Co. . ) 
j  Atlantic   Dredg-l 

ing  Co ) 

Atlantic  Dredg- 


i     ing  Co 
Atlantic  Dredg-l 
log  Co I 


Union  Dredging  Co. 

Atlantic  Dredg-  ( 
ing  Co \ 

Morri^Cumings ) 
Dredging  Co..  I 

1  Atlantic  Dredg-  I 

I     ing  Co { 

union  Dredging  Co. 

{Atlantic   Dredg-) 
mgCo j 

Fogg  &  Scribner.  | 


When 
Bbgun. 


When 
Finished. 


Aug.  X3,  X890 

Oct.  6, 1890 

Oct.  6, 1890 

Jan.  5, 1891 

Oct.  XX,  1890 


»••••••! 


Apr.  xo,  X891 
Feb.  90,  X89X 
Feb.  93,  X89X 
Not.  X3,  1890 
Nov.  99,  1890 

June  4.  x8go 

Sept.  8.  1890 

May  7,  X890 
July  93.  X890 

Sept.  39,  1890 


Aug.  X3,  X890 
Oct.  6,  X890 
Oct.  6,  X890 
Jan.  X3,  X89Z 

Dec.  x6,  X890 
Apr.  x3,  x89t 
Feb.  2X,  1891 
Feb.  93,  X89X 
Nov.  X7,  X890 

Dec.  3X,  X890 
June  6,  X890 


Feb.  95.  X891 
May  8,  X890 

July  96,  1890 


Oct.  93.  X890 
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Work  Supervised. 

WORK  SUPERVISED. 

Work  done,  other  than  Dredging,  by  Alleged  Owners  and  Lessees  of  Pie 
Others,  by  Order  or  under  Permit  of  the  Board  of  Docks,  and  Une 
Supervision  of  the  £ngineer-in-Chief. 

on  the  north  river. 

PUr^  new  I,  N,  R, 

Secretary's  Order  No.  10449. — *o  spring-piles  were  driven  at  southwest  comer  of  piei 
West  Shore  Railroad  Company,  under  permit  ot  the  Board.  Begun  October  6  and  finish< 
ber  23,  1890. 

Secretary's  Order  No.  9076. — Fender  piles  were  refastened  at  outer  end  of  pier,  and  il 
gated  iron  on  shed  was  renewed  and  repainted  where  necessary,  by  Iron  Steamboat  Comp 
order  of  the  Board.     Begun  June  12,  1S89,  and  finished  April  i,  1891. 

Bulkhead  South  of  and  adjoining  Pier,  old  i,  N,  R. 

Secretary's  Order  No.  10439. — '^^^  planking  thereon  was  repaired  by  the  Pennsylvan 
road  Company,  under  permit  of  ihe  Board.     Begun  November  5  and  finished  November  1 1 

Pier,  old  l,  N,  P, 

Secretary's  Order  No.  10132. — The  sheathing  at  approach  to  pier  was  repaired,  and  the 
sheathing  at  outer  end  of  pier  was  also  repaired,  for  the  past  three  months,  by  the  Penn.* 
Railroad  Company,  occupants,  under  permit  of  the  Board.  Begun  July  2  and  finished  ! 
ber  13,  1890. 

Secretary's  Order  No.  10761. — Necessary  repairs  to  cluster  piles,  string  pieces,  etc.,  o 
west  corner  and  to  the  sheathing  on  west  end  of  pier,  were  made  by  the  Sanford  Stillma 
pany,  contractors,  for  the  Pennsylvania  Railroad  Company,  under  permit  of  the  Board. 
March  26  and  finished  March  27,  1891. 

Pier  2,  N.  P. 

Secretary's  No.  10322. — Fender-piles  were  refastened,  side  caps  at  outer  end  of  pi 
repaired  and  the  horizontal  sheathing  on  sides  of  pier  was  also  repaired  by  D.  S.  Cofrode, 
tor,  for  the  Lehigh  Valley  Railroad  Company,  by  order  of  the  Board.     Begun  Septembc 
finished  November  i,  1890. 

Pier  3,  N.  P, 
PICKET  GATES. 

Secretary's  Order  No.  9960.— Picket  gates  were  placed  across  the  inner  end  of  Pier  3 
river,  by  the  Lehigh  Valley  Railroad  Company,  under  permit  from  the  Board.  Finished 
1890. 

CRIB    WORK. 

Secretary's  Order  No.  10600. — 5  longitudinal  girders  12  by  12  inches  in  section  about  40  f 
each  were  placed  over  the  cribwork,  at  the  outer  end  of  Pier  3,  North  river,  where  the  o 
were  found  to  be  rotted  away  and  the  cross  caps  were  also  repaired,  by  the  Lehigh  Valh 
road  Company.     Begun  December  20,  1890,  and  finished  January  3,  1891. 

gate  AND  FENCE. 

Secretary's  Order  No.  10741.— A  fence  was  placed  across  one  half  of  entrance  to  Pier  3 
river,  and  a  gate  across  the  other  half,  by  the  Lehigh  Valley  Railroad  Company.  Begui 
9,  1891  ;  in  progress. 


^^^^^^^^^*  Work  Supervised. 

Piir  4,  A'.  R.  I 

•  Ordei  No.  lOltM. — NeccKftrr  repairs  to  t^e  rangers  anJ  caps  and  la  the  planklof"  J 
I  satHlmctare  at  iniwr  «nd  of  pier  und  the  sheathing  on  decks  or  Piers  4  »nd  5,  North '1 
ftired.  The  pawemeni  «i  entrance  lo  Piers  4  and  5  was  also  repaired  bjf  the  Penn-  J 
«d  CompKny,  under  permit  of  the  Board.     Begun  June  13  and  finished  Augual  3,  I 

Pier  5,  f/.Jf.  I 

lOnlerNo.  1015$.  ~lo  spring-pile*  wei^  ilrfven  on  llie  north  side  of  the  pier,  and  (he  I 
ittiing  thereat  was  repaired  liy  the  West  Shore  Railroad  Compan)',  umler  permil  oi  1 
.  \ty  consent  of  Penns;r1vBnia  Railroad  Company.     Begun  June  4  and  tinisbed  Juljr  -1 

••s  Onler  No.  10615. —Additional  htnring -piles  were  driven  and  capped,  and  the  decit  I 
Bat  were  repaired  by  the  Sanford  Stillman  Company,  contractors,  for  the  rennsylvani*.  I 
■pan;,  under  permit  of  ihe  Board.       Begun  January    17  and   finished  February  7,  4 

Pirr  t,  N.R.  1 

f%  Order  No,  994  7. —Water- pi  pes  were  laid  under  the  rafters  of  l)ie  sbei!  on  south  side  ' 

I  New  York  and  Baltimore  Tran;ponaiioa  Co<npan7,  under  permit  of  the   Board,  J 

^  and  finished  Jane  3,   1S90.  j 

f'sOrdcr  No,  lotao.— II  bearing-piles  and  I  fender-piles  were  driven  and  fastened  ;  ] 

udbcapi  and  i3  oak  half  round  fenders  were-  pui  on  by  the  New  Vork  and  Baltimor*  ] 

ta  Line,  under  permit  of  the  Board.     Bcfpin  June  6  and  finished  June  12,  1890.  ' 
f'i  Onler  No.  loajo. — 4  spruce  bearing-piles  were  lirivcn  and  fasTenei!  ;  7  bcaring- 
dled  to  plaire  and  refaslened,  and   31    half  round  fenders   were  pul  on  by  llie  New 
bimoic  Transportation  Line,  under  permit  ui  Ihe  Board.     Be^un  June  30  and  finished 

f%  Order  No,  10353.— The  entire  deck  euterljr  of  the  crib  at  the  outer  end  wai 

h  new  4-inch  yellow  pine  by  Henry  Du  Boii'  Sont,  contractor*,  for  the  New  York 

tc  Tian^H^nation   Line,  by  order  of  the   Board.      Begun  October  3  and   finished 

^  1890^ 

f's  Order  No.  10659. — 4  fender-piles  were  driven  and  fastened  on  south  bide  of  pier 

nkeo  ones,  by  John  Gillies,  contractor,  for  (he  New  York  and  Baltiinore  Traniporta, 

hIct  pemiit  of  the  Board.      Began  and  finished  February  I,  189I. 

y"*  Order  No.  10735.— The  outer  170  feet  of  north  sideofihed  was  repaired  by  placing 

led  iron  thereon,  and  olher  nece>sarj  repairs  to  shed  were  made  ;  a  small  lally.Iuiuse 

BMd  by  the  New  York  and  Baltimore  Tiaiuportalion  Line,  under  permit  ol  the  Board. 

%  6  and  Gniiited  starch  z6,  1S91. 

Buliitad  hitween  Purl  6  attd  7,  A'.  R. 
fy"*  Order  No.  1073S. — Hole  in  pavement  was  repaired    by  Depitlment  of  Ptlblic 
(der  of  tlie  Board.    Bi^on  and  finished  March  7,  1S91, 

Pier  8,  N.  R. 

BRIIKe   ACftOiS  WKST  STBMT, 

ly's  OrdoB  Nas.9S8t  and  looit. — An  iron  bridge  was  built  from  the  westerly  side  of  J 
(D  PKr  8,  North  river,  supported  by  two  12-iach  iron  channels  latticeil  together,  resling  | 
ier  on  ■  pile  Caundatian,  by  the  Central  Railroad  of  New  Jersey.    Finished  July  1.  1S90, 
Ofdcr  No.  loioi. — 10  white  oak  fi:nd«T-pnes  were  driven,  fastened  and  chocked  bjt 
Coap«ny  of  Sew  Jertey,  under  pemiit  of  tbe  Board.     Begun  May  at  and 
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Work  Supervised, 

Secretary's  Order  No.  10536. — The  pulling,  redriving  and  ftstening  ofaj  spring-piles  *l 
end  of  pier  were  done  hj  the  Central  Railroad  Company  of  New  Jersey,  under  permit  of  the] 
Begun  Novcniber  20  and  finished  Deccmher  9,  1S90. 

Secretary's  Order  No.  10804.^10  onk  spring-piles  were  ledriven  and  fuieticd,  and  liil 
near  outer  end  of  pier  was  repaired  by  the  Central  Railroad  Company  of  New  Jeracy,  under  j 
of  the  Board.     Beyun  April  6  and  finished  April  11,  1891. 

J-irr  9,  A^.  X. 
Secretary's  Order  No.  10494. — 12  oak  spring- piles  were  driven  by  Fearon  S  Jenks, 
for  Messrs.  Cornell,  under  permit  of  the  Board.    Begun  October  77  and  finished  November  3,1 


f^rr  10,  A'.ff. 
Secretary's  Order  No.  10S23 — J  hearing-piles   were  driven  and  faistened  on  the  i 
pier,  and  rangers  and  deck  on  bulkhead  thereat  were  renewed  by  John  Monks  &  Son, 
for  the  Metrojxilitan  Steamship  Company,  under  permit  of  the  Board.  Begun  April  18  and 
April  30,  1S91. 

Jf^  II,  JV.  X. 


Secretary's  Order  No.  9876.— An  extension  was  buili  on  the  outer  end  of  pier,  78  feet  long 
the  width  of  the  pier,  the  outer  41  feel  of  which  is  compowd  of  a  crib  block  and  the  bd 
bridge,  by  the  Metropolitan  Steamship  Company.     Finished  July  I,  1890. 

iiHED  ON  t'lEK. 

Secretary  Order  No.  I0287.— The  shed  on  Pier  li,  North  river,  was  es tended  a  distance  (^ 
feet  by  the  Metropolitan  Steamship  Company,  under  permit  from  the  Board,  using  the  s 
itruclion  as  the  present  shed.     Begun  August  zo  and  finished  September  Z4,  1S60. 

Pitr  13,  .V.  R. 

Secretary's  Older  No.  10105. — The  bulkhead  thereat  was  pierced  for  sewcr-oullet  by  Pali 
Casey,  contractor,  for  the  Department  of  Public  WorlfS,  said  Deparlment  having  secaied 
consent  of  lessees,  Central  Railroad  Company  of  New  Jersey,  under  permit  of  the  Board.  Be| 
November  8,  iSejo,  and  finished  April  7.  1S91 . 

I'irrs  tj  oitd  t4,  N.  R. 
Secretary's  Order  No.  10364. — Several  bearing  and  fender.piles  were  driven  on  each  pier, 
the  cross  caps,  side  caps  imd  side  rangers  were  pieced,  where  necessary,  by  the  Central  Railrl 
Company  of  New  Jersey,  under  permit  of  the  Board.     Begun  September  13  and  finished  Decenl 

Feol  0/  LiberSy  Street,  N.  R. 
petnry's  Order  No.  10412. — Ferry-float  bridge  and  ferry  racks  were  rebuilt  thereat 

I,  for  the  Central  Railroad  Company  of  New  Jersey,  under  permit  of 
Begun  November  iS  and  finished  December  16,  1S9O. 

Pier  16.  N.  R. 
Secretary's  Order  No.  10,578.-5  spring-piles  were  driven  and  fastened  at  outer  westerly  1 
ind  3  lender-piles  were  driven  and  fastened  in  front  of  bulkhead  platform  at  westerly  ude  tha 
ly  the  Pennsylvania  Railroad  Company,  und-er  permit  of  the  Board.    Begun  December  aa 
I   finished  December  31,  1890. 
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Work  Supe 
Certhatdl  SIrtrl,  N.  Jf. 
:.  urj's  Order  No-iOJio.— A  him^oul,  *lc..  for  railway  cars  was  construLleil  by  Ihc  Notlb 
-  1  Kiver    Ferry   Rail waj  Com puij,  under  pcrmil  of  tlie   Board.      Begun   Augus 
1  Aaguil  31,  lS9ii. 

CoM/aHdr  Slrefl  Firry. 


Notlb 


I  ■nd  approach  Ihrrcto,  westerly  eiid  of 
reel,  acrus*  Weit  slrecl.  aie  l>eing  eon- 
Hailroad  Company,  under  pcrmjl  of  the 


On(cr  No.  long.— Fmndations,  anit  pii 
p.  bncn   rbc  ferry-house  at  the  foot  of  Conlandt 
trA  cai  Ikad  in  rear  of  bulkhead  lijr  the  PennsyWani 
Begun  Dcci^mber  13,  1S90  :  in  progren. 
I  wary  "s  Order  No.  10654. »-Thc  pavement  la  from  of  ferry  was  repaired  and  replaced  by 
-  ->lvant»  Railmad  Campany,  under  pcrmil  oT  ihc  Hoard.     Ilegun  Fehruary  land  (iniahed 
.->  6.  »»9l. 

Pitr,  old  20,  jV.  /{. 
S«rel«ry's  Order  No.  lOjgi.—The  lertical  fenders  and  fender  piles  al  outer  end  of  pier  were 
iretl  ;  kIsd  the  hon'nuital  sheathing  on  (he  sdes  and  the  bauking-Iof;  and  deck  of  pier,  were 
[md  by  C  McLxm,  contractor,  for  the  Baltimore  and  Ohio  Kailiund  Company,  lessee,  by  per- 
of  tbe  Boftrd.      Begun  September  10  and  linished  Seplemlicr  iS.  1S90. 


Pieri,  bIJ  2i 


!,  a:  R. 


S<tret»Ty'»  Order  No.  9723.— Pavement  wailnid  betw«n  Piers,  old  20  and  21,  North  tivcr, 
1  old  pavJDg  tHocks,  by  the  Baltimore  and  Ohio  Kailrood  Company,  as  shown  on  plan  sub- 
Ikd,  with  the  exception  of  a  Mrip  about  6  feet  wide  and  about  240  feet  long  on  the  southerly 
«  of  the  approach  leading  10  Pier,  old  10,  N.  R.     Finished  October  30,  1S90. 

fiiir,  old  23,  N.R. 
Secretary's  Order  No.  10043.— The  deck  iheaihing  on  the  south  side  of  pier  was  repaired  with 
JKk  spruce  by  (he  New  Vork  Steun  Company,  by  order  of  ihc   Board.     Bcj-un  May  I9  and 
lafatd  May  zz.  1S90. 

Secretary's  Order  Xo.  10093. —The  Imcking-log  was  repaired  and  several  fender-piles  were 
laneaed  on  the  south  side  of  pier  by  the  New  Vork  Steam  Company,  by  order  of  the  Board. 
tgiin  M»y  24  and  finished  June  16.  1S90. 

Scx-reury's  (.>rder  No.  10166. — The  deck  and  deck  sheathing  on  the  north  side  of  pier  were 
.    i..;-!  by  tbe  alleged  ownen.  by  order  of  the  Board.     Begun  and  finished  June  9,   1890. 

^.xretary's  Order  No.  10617.— The  order  to  replace*  spruce  bearing-piles  was  returned,  it 
.-.-log  the  iiiiention  of  Mr.  Cruikshank  to  avail  himself  of  the  privileges  of  lire  permit  of  the 

y*nk  SUr  0/ ritr,  eld  2i,  South  Side  af  Pier,  old  24,  and  Bulkktad  betvitm,  N'.Jt. 
Seiretatj's  Order  No.  9891. — Biclcing-logi  were  repaired  on  the  above  piers  and  bulkhead  by 
'-  T-,  CrvgcT  &   Cruikshonk,  by   order  of  the   Board.     Begun  March    10,  1890,  and   finished 
...y  .a.  .891. 

Bartlay  S/reeJ,  N.  R. 
-  cKuri's  Order  No.  lOMi.— A  frame  structure  was  removed  and  placed  on  the  southerly 
1  ;  A   f^rry  premises  by  I  lobokeo  Land  and  Improvement  Company,  under  permit  of  Che 
l:i:.;iin  and  finished  July  2,  1890. 


Secre(«ry's  Order  No.  10239.— A  '"-"lout  ftfi  sland  for  railway  cms  was  erected  in 
the  ferry  premises  by  ihe  North  and  ICast  River  Ferry  Railway  Company,  under  permi 
Board.     Be^un  July  5.  1890,  and  finished  July  13.  1S90. 

Firry  fffot  tf  Barclay  Street.  N.  R. 

Sec relary's  Order  No.  looao.— The  north  rack  thereat  was  repaired  and  stiaiyhlet 
eitia  cUimps  of  piles  and  ribbon  pieces.  The  south  rack  was  also  repairctJ,  where  oecea 
Ros5  &  Sanford.  contractors,  for  the  Hoboken  Ferry  Company,  by  order  of  the  Board. 
May  2  and  finished  Augiut  z,  1S90. 

Pier,  Bid  *5,  A'.  R. 

Secretary's  Order  No.  9873.— Caps  and  rangers  were  renewed  where  necessary,  16 
deck  was  taken  up  and  relaid  with  4-iiich  yellow  pine,  and  sheathed  with  3-iach  spmi 
necessary  repairs  were  made  to  the  shei]  on  pier  by  the  New  York  Central  and  Hudsc 
Railroad  Company,  under  permit  of  the  Board.     Begun  February  10  and  finished  May  li 

Secretary's  Order  No.  10328. — 4  fender-pile*  were  renewed  and  the  vertical  si 
repaired  by  Ross  &  Sanford,  contraclorsF  for  the  Hoboken  Ferry  Company,  andec  permj 
Board.     B^un  September  1  and  finished  September  3,  1890. 

Bulkhead  hetaiten  Piers,  eld  Vj  and  aS,  !^.  R. 

Secretary's  Order  No.  101Z4.— The  pavement  in  front  o(  bulkhead  was  repaired  by  I 
York  Central  and  Hudson  River  Railroad  Company,  by  order  of  the  Board.  Begun  Jun 
finished  June  11,  litp. 

Pier,  eld  38,  N.  R. 

Secretary's  Order  No.  9997.— The  vertical  and  hotiiontal  sheathing  at  the  outc 
were  renewed,  and  about  90  spring  piles  were  driven  at  the  outer  comers,  and  on  both 
pier,  by  the  Old  Colony  Steamboat  Company,  under  permit  of  the  Board.  Begoa  April 
finished  May  10,  1S90. 

Pier,  aid  19,  A'.  R. 

Secretary'i  Order  No.  10064.— New  sheathing  viai  laid  from  the  entrance  of  the  pi 
the  westerly  end  of  same  for  a  distance  of  3S5  feet  in  length,  and  35  feel  in  width,  by  tb 
dence  and  Slonington  Steamship  Company,  under  permit  of  the  Board.  Begun  May  8  and 
May  13,  1890. 

Secretary's  Order  No.  10477. — ^°  spring-piles  were  driven  at  outer  end  of  pier  hf 
J.  H.  Staais,  coniractars,  for  the  Providence  and  Slonington  Steamship  Company,  under  p 
the  Board.     Begun  October  28  and  finished  November  I,  1S90. 

Ckambm  Street  Ferry,  N.  R. 


Secretary'i  Order  No.  10433. — South  rack  thereat  was  rebuilt  by  Cofrode  ft  Tayl 
tractors,  for  the  New  York,  I.ake  Erie  and  Western  Railroad  Company,  under  permit  of  llu 
Begun  Decemlicr  I  and  finished  December  30,  1S90. 

Secretary's  Order  No.  10056.— The  planking  in  terry-house  was  repaired  and  the  iheal 
the  approaches  to  ferry  slips  was  also  repaired  with  j-inch  spruce,  by  the  New  York,  ti 
and  Western  Railroad  Company,  ander  permit  of  the  Board.     Begun  May  19  and  finished 


225 

Work  Supervised. 

Piers  ^  new  20  an  J  21,  N.  R, 

tary*s  Order  No.  10115. — The  horizontal  sheathing  thereon  was  repaired  by  the  New 
:e  Eric  and  Western  Railroad  Company,  lessee,  by  order  of  the  Board.  Begun  July  8 
r  1  September  13,  1890. 

Pier,  new  21,  N.R. 

:ar>''s  Order  No.  10171. — A  fence  was  erected  on  the  shore  end  of  the  north  side  of  the 
?  New  York,  Lake  Erie  and  Western  Railroad  Company,  under  permit  of  the  Board. 
i  tinisheti  June  23,  1S90. 

Pier,  old  33,  N.  R. 

tary's  Order  No.  10550. — A  hole  at  entrance  to  south  half  of  pier  was  patched,  the  pave- 
:at  and  the  sheathing  on  deck  were  repaired  by  the  Catskill  and  New  York  Steamboat 
,  lessees,  by  order  of  the  Board.     Begun  November  29  and  finished  December  2,  1890. 

Pier,  old  34,  N.  R. 

tarj-'s  Order  No.  9998. — The  backing-log  was  cut  and  two  gangways  were  made  therein 

>mer  &  Treniper  Steamboat  Company,  under  permit  of  the  Board.      Begun  May  I  and 

lay  2,  1S90. 

:ntrance  to  south  half  of  pier  was  repaired  by  the  West  Shore  Railroad  Company,  by 

ic  Board,     liegun  December  i  and  finished  December  3,  1890. 

tary's  Order  No.   10739. — 4  spring-piles  were  driven  and  fastened  by  the  West  Shore 

.'ompany,  under  permit  of  the  Board.     Begun  and  finished  March  12,  1891. 

tary's  Order  No.  10846. — A  gangway  was  cut  on  south  side  of  pier  by  the  North  River 

t  Company,  under  permit  of  the  Board.     Begun  April  24  and  finished  April  25,  189I. 

Pier,  new  24,  A'.  R. 

;-iry*s  Order  Xo.  loiio. — 3  spring-piles  were  driven  and  fastened  in  lieu  of  like  number 
y  Ht>iner  Ramstlell,  under  permit  of  the  Board.     Bej^un  and  finished  May  22,  1890. 
:r.ry's  Order  No.   10650.— About  the  inner  180  feet  of    deck    was   rcslieathed    by    H. 
•^'-»n?.  contractors,  for  Homer  Ramsdell  Transportation  Company,  under  permit  of  the 
loijun  Januar)'  27  and  finished  February  13,  1S91. 

Franklin  and  North  Moore  Streets. 

RKMOVING    PAVING    STONES. 

tary's  Order  No.  10541. —Broken  paving  stones  on  new-made  land,  l)etwecn  Franklin 
\i  Moore  streets,  North  river,  were  removed  by  the  Department  of  Public  Works,  by 
I  of  the  Engineer.     Begun  November  20  and  finished  Novemlxir  24,  1S90. 

Pier,  new  27,  N.  R. 

t.iry's  C>rder  No.  10786. — A  clumj)  of  piles  on  the  northwest  corner  of  pier  was  repaired 
:if')rd  Stillman  Company,  contractors,  for  the  Pennsylvania  Railroad  Company,  under 
the  Board.     Begun  March  26  and  finished  March  27,  1891. 

tary's  Order  No.  1082 1. — The  horizontal  sheathin-yj  on  the  south  j.ide  of  pier,  was 
I  y  the  Sandford  Stillman  Company,  contractors,  for  the  Pennsylvania  Railroad  Corn- 
ier i^ermit  of  the  Board.     Begun  April  6  and  finished  April  7,  1 891. 

Piers,  new  27  and  28,  N.   R. 

tary  Orders  Nos.  IOC82-  and  10131. — The  pavement  and  planking  in  front  of  al)ove 
e  repaired  by  the  Pennsylvania  Railroad  Company,  wherever  rccjuired.  Begun  May  12 
;cd  April  30,  1891. 
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Secretary's  Order  No.  10407. — 7  white  oak  piles  were  driven  and  imstened  on  the  north 
of  Pier,  new  37,  and  3  on  the  south  comer  of  Pier,  new  28,  North  river ;  7  pieces  of  7  inches 
10  inches  by  18  feet  white  oak  sheathing  were  placed  and  fastened  on  the  north  side  of  Pier, 

27,  and  the  same  on  south  side  of  Pier,  new  28,  North  river,  by  the   Pennsylvania 
Company.    Begun  September  15  and  finished  September  27,  1890. 

Secretary's  Order  No.  10636. — The  sheathing  on  the  sides  of  piers  was  repaired  by  the 
sjlvania  Railroad  Company,  under  permit  of  the  Board.    Begun  January  16  and  finished  Ji 

28,  1891. 

PieTy  new  28,  N,  JR. 

Secretary's  Order  No.  10572. — Earth  filling  was  excavated  at  Pier,  new  28,  North  river, 
to  the  gas-pipe  running  across  new-made  land,  to  relay  same  to  proper  grade,  and  the  earth 
was  properly  replaced  by  the  Consolidated  Gas  Company,  under  permit  from  the  Board. 
December  I  and  finished  December  9,  1890. 

Secretary's  Order  No.  10629. — This  order  to  direct  and  superintend  repairs  to  sheathing 
south  side  of  pier  has  been  suspended  by  Secretary's  Order  No.  10636,  dated  January  14, 
under  which  order  the  work  will  be  done. 

Secretary's  Order  No.  10766. — The  cleat  and  backing-log  on  north  side  of  pier  were 
by  the  Sanford  Stillman  Company,  contractors,  for  the  Pennsylvania  Railway  Company,  by 
of  the  Board.    Begun  March  24  and  finished  March  25,  1891. 

Pier^  ntw  29,  N,  JR. 

SHED  ON  PIER. 

Secretary's  Order  No.  10021. — ^A  shed  was  built  over  the  entire  area  of  Pier,  new  29^  Nl 
river,  except  the  outer  end,  by  the  Pennsylvania  Railroad  Comi>any,  in  accordance  with 
of  Board  of  April  17,  1890.     Begun  October  13,  1890,  and  finished  April  2,  1891. 

Secretary's  Order  No.  10359.— 10  spruce  piles  were  driven  at  the  outer  end  of  Pier  footi) 
Vestry  street,  leaving  their  tops  about  7  feet  above  the  deck  of  Pier,  and  fasteneci  with  wirerofl 
by  A.  Van  Santvoord.     Be^un  September  17  and  finished  September  24,  1890. 

Secretary's  Order  No.  10631. — A  lo-ton  derrick  was  placed  on  the  southerly  side  of  Pier,  tkti 

29,  North  river,  about  90  feet  from  the  outer  end  on  a  foundation  of  12  inches  by  12  inches  y^l^^ 
pine  timber  below  the  deck  of  the  pier  and  extending  down  to  about  mean  low  water,  by  W 
Pennsylvania  Railroad  Company.     Begun  January  20  and  finished  March  3,  1891.  .] 

Secretary's  Order  No.  10655. — A  4-inch  wrought-iron  water-pipe,  also  3)^  wrought-iron  {M 
pipe  were  laid  from  mains  in  We^t  street  to  Pier,  new  29,  North  river,  by  the  Pennsylvanui  Ril 
road  Company.     Begun  February  27,  and  finished  April  4.  1891. 

Bulkhead  and  Bulkhead  Platform  at  Desbrosses  Street  Ferry ^  N,  R, 

Secretary's  Order  No.  10355. — The  top  stick  on  the  bulkhead  and  top  timbers  on  the  bdfc 
head  platform  were  renewed  and  repaired,  where  necessary,  by  the  Pennsylvania  Railroad 
pany,  under  permit  of  the  Board.     Begun  September  8  and  finished  October  4,  1890. 

Desbrosses  Street  Ferry ^  N,  R. 

Secretary's  Order  No.  10656. — The  pavement  in  front  of  ferry  was  repaired  by  the 

sylvania  Railroad  Company,  under  permit  ot  the  Board.     Begun  January  28  and  finished  Fel 

2,  1891. 

Between  Desbrosses  and  West  Tenth  Streets, 

PAVEMENT. 

Secretary's  Order  No.  105 14. — Pavement  has  been  taken  up  and  replaced  on  new-made 
of  several  points  between  Desbrosses  and  West  Tenth  streets,  •  North  river,  to  replace  teU 
poles,  by  the  Metropolitan  Telegraph  Company.     Begun  November  lo,  1890^  and  finished 

30,  1891. 
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Pier^  old  40,  A'.  R, 

Secreiary*s  Order  No.  10375. — ^^  vertical  sheathing,  fenders  and  fender-piles,  were  repaired 

jrHanrey  P.  Farrington,  by  order  of  the  Board.     Begun  November  24  and  finished  December 

1890. 

Pier^  old  42,  N,  R. 

^      Secretary's  Order  No.  10200. — The  fender-piles  at  outer  end  of  pier  were  repaired  and  re- 
Wened  by  Brown  &  Fleming,  by  order  of  the  Board.     Begun  aiid  finished  August  i,  1890. 

Bulkhead  at  Canal  Street,  N.  R. 

"      Secretary's  Order  No.  10226. — A  portion  of  the  top  course  of  timbers  was  renewed  and  some 

kvdng  was  done  by  Brown  &  Fleming,  under  permit  of  the  Board.     Begun  July  9  and  finished 

fcrii.  1891. 

PieTf  new  34,  N.  R, 

L  Secretary's  Order  No.  10241. — The  bracing  wire  attached  to  pile  on  north  side  of  Pier,  new 
North  river,  was  removed  by  the  Metropolitan  Telegraph  Company  before  the  above  order 
tcMkl  be  executed.     Begun  and  finished  July  9,  1890. 

T  Secretary's  Order  No.  10374. — Small  iron  corner  bands  and  armature  plates  were  repaired, 
lid  several  new  oak  fender-piles  at  the  outer  comers  of  pier  were  driven  and  fastened,  and  the 
Mcessary  repairs  were  made  to  the  vertical  sheathing  at  outer  end  of  pier  by  Ross  &  Sanford,  con- 
tactors, for  the  Pacific  Mail  Steamship  Company,  by  order  of  the  Board.  Begun  September  13, 
189Q,  and  finished  February  13,  1 89 1. 

Secretary's  Order  No.  10627. — About  128  square  yards  of  pavement  and  earth  filling  on  new- 
I  land  in  front  of  Pier,  new  34,  North  river,  was  taken  up  and  water  pipe  repaired  by  the 
hdfic  Mail  Steamship  Company,  under  permit  from  the  Boanl.  The  Department  replaced  the 
ttrth  filling  in  layers  and  relaid  the  pavement  to  grade,  and  the  joints  filled  with  gravel  and  coal 
hr.    Begun  January  3  and  finished  February  3,  1891 . 

Pier,  new  35,  N".  R. 

GANGWAYS. 

Secretary's  Orders  Nos.  9737  and  9804.  —2  inclined  gangways  were  built  on  south  side  of  Pier, 
lew  35,  North  river,  one  at  Cargo-port  No.  9  and  one  at  Cargo-port  No.  i,  also  Car^o-port  No.  9 
»is  shifleii  al>out  9  feet  easterly  by  the  Ocean  Steamship  Company,  and  doorways  and  bridges 
Here  shifted  to  correspond  with  the  above  alteration.      Finished  May  i,  1890. 

Secretary's  Order  No.  IO445. — A  tight  wooden  partition,  with  hanging  doors,  was  erected 
cn>>s  shed  on  the  lower  end  of  Pier,  new  35,  North  river,  by  the  Ocean  Steamship  Company  of 
avannah,  under  permit  of  the  Board.     Begun  Octol^er  11  and  finished  C)ctol)er  23,  1890. 

Pier,  new  37,  N.  R, 
Secretary's  Order  No.  105 1 7. — The  driving  of  2  side-bearing  piles,  placing  fenders  thereon 
nd   repairing   vertical  sheathing,   backing-log  and  deck,  were  done   by   Ross  &   Sanford,  con- 
ractors  for  the  Southern  Pacific  Company,  occupants,  under  permit  of  the  Board.     Be^jun  Novem- 
ber 17  and  finished  November  29,  1890. 

Pier,  new  38,  N,  R. 
Secretary's  Order  No.  10373. — The  vertical  sheathing  at  outer  end  of  pier  was  repaired  and 
irmature  plates  were  reiastened  by  A.  M.  Underbill  &  Co.,  by  order  of  the  Hoard.     Boi;un  February 
Z  and  finished  February  10,  1891. 

S^P  between  Piers,  neiu  38  and  y),  N.  R. 
Secretary's  Order  No.  10605. — Canal-boat  "  Tichenor"  was  removed  therefrom  by  the  Baxter 
VTrecking  Company  for  Henry  E.  Bowns,  by  order  of  the  Hoard.      Begun  December  19  and  finished 
I)ecember  22,  1890. 
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Pier^  new  40,  N,  R, 

Secretary's  Order  No.  10699. — About  2  square  yards  of  pavement  on  new-made  land 
of  Pier,  new  40,  North  river,  w^s  taken  up,  leak  in  gas-pipe  repaired  by  the  Cunard  St 
Company,  lessees  of  pier,  and  pavement  relaid  to  grade  with  coal  tar  and  gravel  joints  by 
ment  labor.     Begun  March  2  and  finished  April  17,  1891. 

Pier^  new  41,  N.  R. 

Secretary's  Order  No.  9975. — Repairs  were  made  to  the  outer  northerly  corner  of  pit 
new  armature  plate  was  placed  and  fastened  thereon  by  the  Delaware,  Lackawanna  and 
Railroad  Company,  by  order  of  the  Board.     Begun  April  19  and  finished  May  20,  1S90. 

Secretary's  Order  No.  10109. — An  iron  crane  was  erected  in  doorway  of  shed  on  ab 
Doorway  was  widened  and  one  of  the  shed  posts  changed,  by  John  li.  Starin.  Begun  Ma 
finished  December  15,  1890. 

Secretary's  Order  No.  10410.  —The  corrugated  iron  on  shed  was  repaired  and  repainte 
necessary,  by  the  Delaware,  Lackawanna  and  Western  Railroad  Company,  by  order  of  th 
Begun  October  13,  1890,  and  finished  February  27,  1891. 

Secretary's  Order  No.  io6o7,— Abo.U  22  square  yards  of  pavement  north  of  the  c 
used  by  the  Albany  Brewing  Co.,  were  taken  up  by  them,  the  stones  properly  clea 
replaced  to  a  higher  grade  and  the  joints  filled  with  gravel  and  coal  tar  in  a  satisfactory 
Begun  December  19  and  finished  December  31,  1890. 

Pier,  new  42,  N.  R, 

Secretary's  Order  No.  10432. — About  25  square  feet  of  pavement  and  crosswalks  ir 
south  side  of  Pier,  new  42,  North  river,  were  removed,  the  earth  was  excavated  and  the 
was  repaired  by  the  Compagnie  Generale  Transatlantique,  lessees  of  pier,  the  filling  pro 
back  and  the  pavement  relaid  to  grade,  the  joints  being  filled  with  coal  tar  and  { 
Department  labor.     Begun  September  30  and  finished  October  7,  1890. 

PierSy  new  42  and  43,  A^.  R, 

Secretary's  Order  No.  10202. — The  iron  corner  band  on  the  outer  northerly  corner  c 

was  repaired,  and  the  cornice  and  corrugated  iron  of  the  shed  on  south  side  of  Pier  43 

repaired  by  the  International  Navigation  Company,  by  order  of  the  Board.     Begun  Jun 

finished  August  2,  1890. 

Ferry  at  Christopher  Street,  JV.  R. 

Secretary's  Order  No.  10153. — The  skylight  in  the  waiting-room  of  the  ferry-h« 
repaired  where  requisite  and  necessary  by  the  Hoboken  Ferry  Company,  by  order  of  th 
Begun  June  7  and  finished  July  12,  1890. 

Secretary's  Order  No.  10139. — Piles  were  reset  at  ends  of  racks  and  other  necessa 
thereto  were  done  by  Ross  &  Sanford,  contractors,  for  the  Hoboken  Ferry  Company,  und 
of  the  Board.     Begun  June  23  and  finished  August  5,  1890. 

South  Ferry-rack  at  Christopher  Street,  and  the  Outer  Northerly  End  of  Pier,  new  A, 

Secretary's  Order  No.  10527. — Damages  thereto  by  ferryboat  were  repaired  by  the  dr 

fastening  of  new  fender-piles  in  south  ferry-rack,  and  the  driving  and  fastening  of  new  fe 

at  the  outer  northerly  end  of  Pier,  new  44,  North  river.      Work  was  done  by  Ross  & 

contractors,  for  the  Hoboken  Ferry  Company,  under  permit  of  the  Board.      Begun  No^ 

and  finished  December  5,  1890. 

Pier,  ne7u  45,  N".  R. 

REPAIRING    PIER. 

Secretary's  Order  No.  8809.  —The  old  shed  on  pier,  new  45,  North  river,  was  ren 
deck  taken  up,  and  the  caps  and   rangers  were  replaced  with  new  material  where  r 
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itional  piles  were  driven  to  support  shed  posts,  and  the  entire  pier  put  in  thoroughly  good  con- 
The  bulkhead  platform  between  Pier,  new  44  and  45,  North  river,  was  removed.     The 
to  Pier,  new  44,  and  to  the  half  bulkhead  between  Piers,  new  45  and  46,  have  not  yet  been 
Work  suspended. 

SHED  ON   PIER. 

Secretary's  Order  No.  9048. — A  new  shed  was  built  over  the  whole  area  of  Pier,  new  45, 
ih  river,  except  the  outer  end,  by  the  While  Star  Line.     Finished  May  6,  1890. 

DERRICK   MASTS. 

Secretary's  Order  No.  10236. — lo  white  pine  derrick  masts,  5  on  each  side  of  the  pier,  were 
up  on  Pier,  new  45,  North  river,  by  the  White  Star  Line,  under  permit  from   the   Board. 
July  26  and  finished  September  22,  1890. 

EXTENDING   PIER. 

Secretary's  Order  No.  10304.— Pier,  new  45,  North  river,  was  extended  100  feet  in  length  by 
f fc  feet  in  width,  by  the  White  Star  Line,  in  accordance  with  resolution  of  Board,  August  i, 
1890^  by  the  White  Star  Line.     Begun  February  2  and  finished  April  21,  1891. 

ROUND  CORNERS. 

Secretary's  Order  No.  10577. — Comers  at  outer  end  of  extension  to  pier  were  rounded  and 
ieathed  with  oak,  protected  with  wrought-iron  bands.  Begun  February  2  and  finished  April  21, 
%i. 

SHED  ON  EXTENSION. 

.Secretary's  Order  No.  10748. — A  shed  is  being  erected  over  the  extension  to  above  pier,  on  the 

Ime  lines  as  the  existing  shed,  by  the  While  Star  Steamship  Company.      Begun  March  2,  1891  ; 

1  progress. 

Between  Piers^  nno  45  and  46,  N.  R. 

Secretary's  Order  No.  10702. — The  bulkhead  platform  was  repaired  by  the  Oceanic  Steam 
avigation  Company,  by  order  of  the  Board.     Begun  and  finished  March  28,  1891. 

Pier,  new  46,  A".  R. 

Secretary's  Order  No.  10762. — 6  oak  fender-piles  were  driven  at  the  northerly  corner  aifd  5  at 
he  southerly  comer  of  Pier,  new  46,  North  river,  and  the  same  were  cut  off  5  feet  above  the  deck 
:'  the  pier  by  the  Citizens'  Steamboat  Company.      Begun  Marcli  28  and  finished  March  30,  1891. 

Secretary's  Order  No.  10794. — Gangway  or  incline   was  cut  in  Pier,   new  46,   North  river, 

ibout  xo  feet  wide,  8  feet  7  inches  deep  and  2  feet  i  inch  below  the  deck,  located  about  72  feet 

I  inches   from   the  outer  end  of  pier  by  the  Citizens'  Steamboat  Company.     Bct;un  April  6,  and 

inLshed  April  14,  1 89 1. 

EXTENSION   OF  SHED. 

Permit  of  the  Board. — A  shed  was  built  over  the  extension  to  Pier,  new  46,  North  river,  on 
the  same  lines  as  existing  pier  by  the  Citizens'  Steamship  Company.  Begun  April  3  and  finished 
April  23,  1 89 1. 

Piery  new  47,  N.  R. 

Secretary's  Order  No.  10084. — The  spring-piles  on  the  outer  northerly  corner  of  pier  were  re- 
newed and  refastencd,  where  required,  by  the  Quebec  Steamship  Company,  by  order  of  the  Board. 
Begun  May  26  and  finished  June  2,  1890. 

Bulkhead  between  Perry  and  Eleventh  Streets,  A".  R. 

Sccretar>''s  Order  No.  10476. — The  pavement  on  made  land  thereat  was  repaired,  by  C.  W. 
Plunkett  &  Co.,  contractors,  for  G.  H.  Shaffer  &  Co.,  under  permit  of  the  Board.  Begun  Novcn\l>er 
6  and  finished  November  15,  1890. 
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Bulkhead  at  EUventh  Street,  N.  R, 

Secretary's  Order  No.  10179. — Necessary  spikes  were  driven  on  south  side  thereof  by  E.  3 
Van  Tassell,  by  order  of  the  Board.     Begun  September  8  and  finished  September  10,  1890. 

Bulkhead  at  Eleventh  Street  and  North  of  the  Pier  at  Eleventh  Street,  N.  R. 

Secretary's  Order  No.  10554. — 2  guy-poles  were  placed  on  the  southerly  side  of  bulkhea 
at  Eleventh  street,  and  one  on  the  bulkhead  north  of  the  Pier  at  Eleventh  street,  by  the  Metropo] 
tan  Telephone  Company,  with  the  permit  of  Van  Tassell,  Cornell  and  the  Knickerbocker  K4 
Company,  lessees  and  occupants,  under  permit  of  the  Board.  Begun  December  15,  and  finidM 
December  19,  1890. 

Pier  at  Eleventh  Street,  N,  R. 

Secretary's  Order  No.  10744. — The  driving  of  15  oak  piles  at  south  side  of  pier  and  thecQtti^ 
of  two  gangways  thereat ;  also  the  placing  of  small  house  and  sign  at  above  premises  by  JoKpl 
Cornell,  under  permit  of  the  Board.     Begun  April  7,  1891  ;  in  progress. 

Secretary's  Order  No.  10802. — Wharfage  is  being  collected  at  northerly  side  of  pier  whei 
repairs  are  ordered  by  the  Board  to  be  made  by  Joseph  Cornell.     This  order  is  therefore  retamtfi 

Bulkhead  at  Bank  Street,  N,  R, 

Secretary's  Order  No.  10860. — Repairing  of  bulkhead  by  Knickerbocker  Ice  Company,  lenei! 
by  order  of  the  Board.     Begun  April  23,  189 1  ;  in  progress. 

Pier  at  Horatio  Street,  N.  R. 

Secretary's  Order  No.  10308, — A  temporary  ice  platform  on  wooden  horses  was  erected  ihcrei 
by  Consumers'  Ice  Company,  under  permit  of  the  Board.  Begun  August  9  and  finished  AugM 
12,  1890. 

Bulkhead  between  Horatio  and  Gansevoort  Streets,  N,  R. 

Secretary's  Order  No.  IO053. — An  ice  bridge  and  engine-house  were  placed  thereon  by  tl 

New  York  City  Ice  Company,  under  permit  of  the  Board.     Begun  June  30  and  finished  August 

1890. 

Bulkhead  between  Piers,  old  57  and  58,  N,  R. 

Secretary's  Order  No.  10557. — The  following  work  was  done  thereat  by  the  Wholesale  Cyst 
Dealers'  As.vsociation,  under  permit  ot  the  Board  :  Stringers  were  placed  in  front  of  the  bulkha 
to  attach  gangplanks  thereto  ;  gas  and  water  pipes  were  also  placed  and  plank  walk  laid  thereat 

Bulkhead  betiveen  Thirteenth  and  Fourteenth  Streets,  N.  R. 

Secretary's  Order  No.  10025. —  Necessary  planking  was  placed  in  the  rear  of  the  top  of  bul 
head  to  prevent  (he  earth  under  the  backing-log  bein^  washed  into  the  river,  by  the  Cedar  H 
Ice  Company,  under  permit  of  the  Board.     Begun  May  1  and  finished  May  2,  1890. 

Ferry  at  West  Fourtrenth  Street,  N.  R. 

Secretary's  Order  No.  10019. — The  cluster  piles  at  the  ends  of  racks  were  taken  up,  reset  ai 
refasteued  ;  new  fenders  and  ribbon  pieces  were  also  put  on  where  required  by  the  Iloboken  Fer 
Company,  under  i)ermit  of  the  Board.     Begun  May  20  and  finished  May  22,  1890. 

Secretary's  Order  No.  10329. — The  ferry  rack  was  extended  to  the  new  pier  head-line  1 
Ross  &  Sand  ford,  contractors,  for  the  Hoboken  Ferry  Company,  under  permit  of  the  Boar 
Begun  October  25  and  finished  November  22,  1890. 

Pier  at  Sixtc'enth  Street,  N.  K. 

Secretary's  "Order  No.  10098. —A  dumping-board  was  erected  on  the  south  side  of  Pier  1 
Thomas  E.  Crimmins,  under  permit  of  the  Board.      Begun  May  20  and  finished  May  26,  1890. 
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Bulkhead  between  Seventeenth  and  Eighteettth  Streets ^  N.  JR. 

Secretary's  Order  No.  IC837.  —Said  bulkhead  *was  raised  about  2  feet  to  comply  with  the  new 
of  Thirteenth  avenue,  by  John  Monks  &  Son,  contractors,  for  the  Consolidated  Gas  Company 
fNew  York,  under  permit  of  the  Board.     Begun  April  21  and  finished  April  24,  189 1. 

Pier  at  Twenty -first  Street ^  N,  R, 

Secretary's  Order  No.  ic»32. — Fender-piles  were  refasiened  and  renewed  at  the  outer  end  of 
r,  by  C.  T.  Van  Santvoord,  lessee,  by  order  of  the  Board.  Begun  June  1 1  and  finished  December 
iSgo. 

Secretary's  Order  No.  10118. — The  sheathing  on  deck  of  pier  was  repaired  with  new  3-inch 
■fruic,  by  C.  T.  Van  Santvoord,  lessee,  by   order  of  the   Board.      Begun   June    1 1    and   finished 
[Ifccffflber  8,  1890. 

Pier  Foot  of  Twenty,  second  Street^  N.  R. 

Secretary's  Order  No.  10665. — '^  white  oak  spring-piles  were  driven  and  fastened  on  north 
life  of  pier  by  the  New  York,  Lake  Erie  and  Western  Railroad  Company,  under  permit  of  the 
Wd.     Begun  February  4  and  finished  February  24,  1891. 

Secretary's  Order  No.  10795. — ^  broken  fender-piles  were  renewed  with  new  white  oak  ones 
1  north  side  of  pier  by  the  New  York,  Lake  Erie  and  Western  Railroad  Company,  under  permit 
the  Board.     Begun  April  16  and  finished  April  20,  189 1. 

Pier^  new  54,  N.  R, 

Secretary 'i  Order  No.  10176. — The  backing-log  was  repaired  by  Sanderson  &  Son  by  order  of 
*  Board.      Begun  August  I  and  finished  August  2,  1890, 

Secretary's  Order  No.  10708. — Repairing  of  corrugated  iron  near  the  roof  of  shed  on  said  pier, 
Sin-Jerson  &  Son,  by  order  of  the  Board.      Begun  April  6,  1891  ;  in  progress. 

Piers ^  new  54  and  55,  N.  R. 

Secretary's  Order  No.  10455. — The  old  water-pipe  running  under  the  scale  platform  in  front 
the  bulkhead  between  Piers,  new  54  and  55,  North  river,  was  removed  and  a  new  pijie  put  in, 
niiin-^  north  of  and  clear  of  the  platform  scales,  by  Frank  C.  Mechan.     Begun  October  13  and 
liivhed  December  i,  1890. 

West  Twenty.fourth  and  Twenth- fifth  Streets,  N".  R, 

KARTH    FILLING,    ETC. 

Secretary's  Order  No.  10063. — The  new-made  land  between  West  Twenty-fourth  and  Twenty- 
r.h  streets,  N.  R.,  west  of  Thirteenth  avenue,  was  filled  in  by  C}.W.  Plunkitt,  by  order  of  the 
pird.     Begun  May  I  and  finished  May  25,  1890. 

Pier,  new  56,  N".  R. 

Secretary's  Order  No.  10352. — The  front  of  the  shed  thereon  was  repainted  and  the  iron 
ht-rtriju  was  repaired  by  H.  W.  Sherman,  contractor,  for  Messrs.  Simpson  &  Spence,  agents,  by 
>rder  of  the  Ik)ard.     Begun  October  9  and  finished  November  24,  1890. 

liRlCK    FL-RNACE. 

Secretary's  Order  No.  10420.— A  pit  2  feet  deep,  8  feet  wide  and  12  feet  long,  was  excavated 
and  i  brick  furnace  constructed  in  same,  100  feet  north  of  Pier,  new  56,  North  river,  by  J.  H.  &  J. 
M.Cornell,  under  permit  from  the  Board.      Begun  September  29  and  finished  Octol>er  5,  1890. 
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Piers^  nrw  56  and  57,  N,  R, 

Secretary*;.  Orders  Xos.  10237  and  10452. — "^  derricks  were  erected  and  tempomy 
trackb  were  laid  u[X)n  bulkhead  and  new-made  land  between  above  piers,  in  accordance  with 
lutjon  of  Board,  June  26,  1890,  by  J.  B.  &  J.  M.  Cornell.     Begun  November  5,  1890  ;  in 

Wist  Twenty  sixth  and  Twenty -seventh  Streets,  N.  R. 

Secretary's  Order  No.  10173. — 3,990  loads  of  earth  filling  on  tickets  were  put  in  between! 
north  side  of  West  Twenty-sixth  street  and  the  south    side  of  West  Twenty-seventh  street, 
river,  by  Flunkitt&  Smith,  by  order  of  the  Board.  Begun  June  13  and  finished  September  9,  li 

Secretary's  Order  No.  10466. — A  portable  heatmg-box  was  placed  upon  bulkhead. 

West  Twenty-sixth  and  Twenty- seventh  streets,  North  river,  and  tracks  were  laid  at  same  pi 

by  J.  B.  &  J.  M.  Cornell,  in  accordance  with  plans  submitted.     Begun  November  3,  1890 ;  ii 

progress. 

IVest  Twenty-seventh  Street,  N.  R. 

Secretary's  Order  No.  10398. — The  southerly  half  of  West  Twenty-seventh  street,  N.  R.,  finoaj 
the  westerly  side  of  Eleventh  avenue,  to  a  point  about  70  feet  west  of  the  westerly  side  of  Thii 
avenue,  was  filled   in   under  permit  granted  to  Stephen  J.  Walker,  attorney,  for  J.  B.  andj. 
Coniell.     Begun  September  17,  1890,  and  finished  January  12,  1891. 

IVest  Twenfy.  seventh  and  Twenty -eighth  Streets,  N",  R. 

CRin-BULKHEAD. 

Secretary's  Order  No.  9969.  -A  crib-bulkhead  with  3  returns  was  built  along  the  easterly  U^ril 
of  Thirteenth  avenue,  between  West  Twenty-seventh  and  Twenty-eighth  streets,  N.  R  ,  by  WtlUaM 
W.  Rossiter,  under  permit  from  the  Board.     Begun  May  22,  and  finished  October  25,  1890.  1 

Secretary's  Order  No.  10270.  —A  bank  of  earth  and  rip-rap  was  dumped  in  front  of  cribwork, 
between  West  Twenty-Seventh  and  Twenty-eighth  streets,  15  feet  wide  on  top,  by  William  W. 
Koisiter,  under  permit  of  the  Hoard.     Berlin  July  17  and  linished  October  25,  1S90. 

KARTH    FILLING. 

Secretary's  C)r(ler  No.    I0403.--The   northerly    half  of  West  Twenty-seventh  street   and  the  ' 
southerly  half  of  West  Twcnty-eij^htli  street,  X.  K.,  are  beintj    filled   in    by  William  W.  Rossiter, 
under  permit  of  the  Hoard.     He^im  Septeml>er  17,  1S90  ;  in  progiess. 

Secretary's  Order  No.  10777. — Additional  hard  filling  is  being  placed  upon  crib  sunk  between 
West  Twenty-seventh  and  Twenty-eii^hth  streets,  N.  R.,  to  bring  it  up  to  the  proper  grade,  by 
William  W.  Rossiter.     He^un  March  27,  1891,  and  in  progress. 

Pier,  fti'iu  57,  X.  A\ 

Secretary's  Order  No.  10701.  — .\  loose  fender-j)ile  was  refastcned  by  W.  W.  Rossiter,  by  order 
of  the  Hoard,      liegun  and  finished  February  25,  1S91. 

IVest  Twenty -eighth  ami  1  hirtieth  Streets^  N,  R, 

KARTH    FILLING. 

Secretary's  Order  No.  9910. — Filling  is  being  ]>laced  between  West  Twenty-eighth  and  Thir- 
tieth streets  an<l  Kast  of  Thirteenth  avenue,  and  streets  and  avenues  are  being  built  by  Robert 
Ray  and  John  A.  King,  executors  of  Cornelius  Ray,  in  accordance  with  resolution  of  Board,  Feb- 
ruary 28,  1890,  reciuiring  above-named  grantees  to  do  the  work  ;  in  progress, 

Pier^  urw  60,  .V7  A'. 

Secretary's  Order  No.  10411. — The  slieaihing  on  deck  was  repaired  by  James  D.  McClenahaiit 
lessee,  ljy  order  of  the  Hoard.     Hcv^un  September  17,  and  finished  October  23,  1890. 
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Secretary's  Order  No.  1053 1. — The  sheathing  on  deck  was  repaired  by  James  McClenahan^ 
Oder  of  the  Bolrd.     Begun  January  13,  and  finished  February  26,  1891. 

»^«rx/  Thirtieth  and  Thirty  .third  Streets,  N,R, 

TEMPORARY  PAVEMENT. 

Secretary's  Order  No.   10326. — A   temporary  pavement  of  second-hand   Belgian   blocks   is 

[laid  between  the  north  side  of  West  Thirtieth  street  and  the  south  side  of  West  Thirty-third 

50  feet  in  width,  also  four  approaches  to  same  from  the  westerly  line  of  Twelfth  avenue,  by 

fNew  York  Central   and   Hudson   River  Railroad   Company,  under  permit  from  the  Board. 

September  6,  1890  ;  in  progress. 

Piers,  new  61  to  63,  N.  R, 

BULKHEAD  SflED. 

Secretary's  Order  No.  10209. — A  freight  shed  was  built  along  bulkhead  on  timber  foundation 
iirw-made  land,  from  the  southerly  line  of  Pier,  new  61,  North  river,  to  the  northerly  line  of 
p,  new  63,  North  river,  and  45  feet  in  width,  by  the  New  York  Central  and  Hudson  River  Rail- 
i  Company,  in  accordance  with  plans  and  specifications  submitted.  Begun  May  20  and 
Jied  November  8,   1890. 

Float  at  Pier,  new  63,  N.  R. 

Secretary's  Order  No.  10548. — A  bridge  or  float  was  constructed  on  the  northerly  side  of  and 
»ining  Pier,  new  63,  North  river,  55  feet  wide,  and  extending  outward  from  the  bulkhead  114 
by  the  New  York  Central  and  Hudson  River  Railroad  Company,  in  accordance  with  resolu- 
of  Hoard,  November  13,  1890.     Begun  December  I,  1890,  and  finished  March  27,  1891. 

• 

West  Thirty-third  Street,  N.  R, 

EARTH  FILLING. 

Secretary's  Order  No.  10528.— Filling  is  being  placed  north  of  West  Thirty-third  street,  North 
r,  by  George  W.  Plunkitt,  to  whom  permit  from  the  Board  was  granted.  Begun  Noveml)er  14, 
:> ;  in  progress. 

Pier  at   Thirty -fifth    Street,  N.  R. 

Secretary's  Order  No.  10003. — ^  6-inch  cast-iron  flanged  pipe  was  run  through  the  bulkhead 
I  underneath  the  pier  to  the  c^intre  of  same,  by  Armour  &  Company,  as  per  diagram  submitted, 
ier  permit  of  the  Board.     Begun  May  16  and  finished  May  31,  1890. 

Secretary's  Order  No.  10311. — 4  fender-piles  were  fastened  and  chocked  by  1).  S.  C  of  rode, 
itractor,  for  the  Pennsylvania  Railroad  Company,  by  order  of  the  Board.  Begun  August  14  and 
iihed  August  15,  1890. 

Secretar\''s  Order  No.  103 19. — The  sheathing  on  deck  was  repaired  with  new  2  and  3  inch 
nice  hy  D.  S.  Cofnnle,  contractor,  for  the  Pennsylvania  Railroad  Company,  lessee,  under  permit 
the  B.jard.      Begun  August  14  and  finished  September  15,  1890. 

Secretary's  Order  No.  10658. — The  horizontal  sheathing  on  north  side  of  pier  was  repaired  by 
eSanford  Stillman  Company,  contractors,  for  the  Pennsylvania  Kadroad  Company,  under  permit 
the  Board.     Begun  February  2  and  finished  February  10,  1891. 

Pier  at  Thirty -sixth  Street,  N.  R.  % 

Secretary's  Order  No. 9977. — The  armature  plates  at  outer  end  of  pier  were  repaired  and  the 
ader-piles  were  refastened  by  the  New  York  Central  and  Hudson  River  Railroad  Company,  by 
rder  of  the  Board.      Begun  June  30  and  finished  August  2,  1890. 


234 

Won  Supervised* 

Secretary*!  Order  No.  10435. — ^The  longitadinal  sheathing  on  side  of  pier  was  repaired  by 
New  York  Central  and  Hudson  River  Railroad  Company,  by  ocder  of  the  Board,    Begun 
28  and  finished  November  15,  1890. 

Secretary's  Order  No.  10376. — Repairs  to  pier  were  done  as  described,   under 
Order  No.  10425,  dated  September  29,  1890. 

Secretary's  Order  No.  10498. — ^Piercing  of  bulkhead  thereat  by  Patrick  Casey,  contractor 

the  Department  of  Public  Works*   under  permit  of  the  Board.    Begun  October  29,  1890; 

progress. 

Ncrtk  side  of  Tkfrfy.sixtk  Street^  //.  Jt, 

Secretary's  Order  No.  10637. — Structures  were  removed  from  the  property  at  north  ad^ 
through  premises  formerly  owned  by  Henry  R.  Dunham,  which  is  proposed  to  be  used  for  Ikj 
extension  of  Twelfth  avenue,  in  accordance  with  resolution  of  the  Board  of  Aklermen,  Deceadl 
16,  1890,  and  by  order  of  the  Board.    Begun  March  12  and  finished  March  17,  1891.  1 

Pier  at  ndriyseventh  Street^  N,X.  I 

Secretary's  Order  No.  10818.— The  sheathing  on  deck  on  south  Mjt  of  pier  was  repaired  % 
the  Pennsylvania  Railroad  Company,  by  order  of  the  Board.  Begun  and  finished  April  13,  i89lr 

PUrs^  new  67  and  68,  A^.  J?. 

FLOAT  BRIDGE. 

Secretary's  Order  No.  10666. — ^A  float  bridge  is  being  placed  in  the  centre  of  the  slip  betuoi 
Piers,  new  67  and  68,  North  river,  75  feet  from  the  bulkh^ul  line,  and  a  platform  is  being  piMS 
in  the  intervening  space  by  the  Pennsylvania  Railroad  Company.    Begun  February  ao ;  in  pim^iJ 

IVest  Tkirtysevenih  and  Thirty ^gkth  Streets,  N.  JR,  1 

EARTH    FILLING.  j 

Secretary's  Order  No.  9692. — Earth  filling  is  being  placed  in  rear  of  bulkhead-wall,  betwefl 
West  Thirty-seventh  and  West  Thirty -eighth  streets,  N.  R.,  in  accordance  with  resolutioaH 
Board  of  November  14,  1889,  by  the  Pennsylvania  Railroad  Company.  Begun  September  3, 18901 
in  progress.  # 

Secretary's  Otder  No.  9741. — Retaining  structures  are  being  built  to  retain  earth  filling  it 
north  and  south  ends  of  new  wall  which  was  built  between  above  points,  by  the  Pennsyl 
Railroad  Company,  under  permit  from  the  Board  ;    n  progress. 

Pier  at  West  Thirty.ninth  Street,  N.  P. 

Secretary's  Order  No.  10008. — A  floating  dock  was  placed  on  the  north  side  of  the  pier 
John  A.  Davis,  under  permit  of  the  Board.     Begun  and  finished  May  l,  1890. 

West  Thirty.ninth  and  Fortieth  Streets,  N.  R, 
BRACES  OF  DERRICK. 

Secretary's  Order  No.  9951. — The  shore  braces  of  coal  derrick  on  platform  between  Wl 
Thirty-ninth  and  Fortieth  streets,  North  river,  were  removed  by  the  owner  to  enable   piles  tol 
driven  for  sewer  between  above-named  streets,  by  order  of  the  Board.    Begun  June  17  and 
June  21,  1890. 

BUILDING  SEWER. 

Secretary's  Order  No.  9893. — A  sewer  is  l^eing  built  on  a  pile  foundation  along  the 
edge  of  platform,  between  West  Thirty-ninth  and  Fortieth  streets.  North  river,  to  connect 
sewer  at  foot  of  West  Thirty-ninth  street,  North  river,  with  that  under  pier  at  foot  of  West  F< 
street.  North  river,  by  the  Department  of  Public  Works,  under  pern.it  from  the  Board. 
May  ID,  1S90  ;  in  progress. 
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Pirr  at  Fortieth  Street,  N.  R. 

sTctary's  Order  No.  10370. — A  6-inch  iron-pipe  was  run  from  the  factory  of  the  Embossed 
er  and  Fibre  Company,  near  West  Fortieth  street,  under  the  said  pier  for  the  purpose  of 
ij:  water  from  the  river  to  said  factory.  The  work  was  done  by  said  company  under  permit 
Bojfd.     Begun  Octoljer  16  and  finished  November  I,  1890. 

cretary's  Order  No.  10583.— One  spring-pile  was  refastened  at  outer  end  of  pier,  by  West- 
htIc  Yard  Company,  by  order  of  the  Board.     Begun  and  finished  December  16,  1890. 

Bulkhead  between  Forty-first  and  Forty-second  Streets,  N.  R, 

cretary's  Order  No.  9956. — Additional  timbers  were  laid  on  the  trestle,  to  strengthen  same, 
WW  derricks  were  placed  thereon,  substantially  as  per  plans,  submitted  by  the  Consolidated 
nipany,  under  permit  of  the  Board.     Begun  April  21  and  finished  May  21,  1890. 

Pier  at  Forty-third  Street,  N.  R. 

ireciry's  Order  No.  10225. — The  backing-log  was  repaired  with  12  inches  by  12  inches 
pine,  and  the  deck  sheathing  was  repaired  with  3-inch  spruce  by  the  Knickerbocker  Ice 
jy,  by  order  of  the  Board.     Begun  July  lo  and  finished  August  4,  1890. 

Fier  at  Forty^fourth  Street,  N.  R. 

retAry*s  Order  No.  10224. — Repairing  of  pier  by  the  New  York  Horse  Manure  Company, 
of  the  Board.     Begun  September  I,  1890;  work  suspended. 

Fier  at  Forty-sixth  Street,  N.  R. 

'eiary's  Order  No.  10232. — The  sheathing  on  deck  was  patched  with  new  3-inch  spruce, 
'.  Lear>-,  contractor  for  John  A.  Bouker,  lessee,  by  order  of  the  Board.  Begun  August  14 
hctl  Septeml)er  16,  1890. 

Pier  at  Forly.sixth  Street,  N.  R. 

retary's  Order  No.  1029I. — Removal  of  dumping-board  from  south  side  of  pier  to  approach 
1  sifle  of  pier,  by  John  A.  Bouker,  under  permit  of  the  Board.  The  dumping-board  was 
'wn  and  ihe  work  suspended.     Begun  July  29,  1890. 

Pier  at  Fijtieth  Street,  N.  R. 

rctary^s  Order  No.  10576. — 8  spring-piles  were  driven  at  berth  of  steamer  "  All^any,"  at 
-i'c  of  pier,  by  C.  T.  Van  Santvoord  of  the  Hudson  River  Line,  under  permit  of  the  Board. 
'J^ceiTiber  5,  and  finished  Deceml)er  6,  i8go. 

BOAT    DAVITS. 

:rctary's  Order  No.  10689. — 3  sets  of  temporary  boats  davits  were  placed  along  the  south- 
e  t.«f  Pier  foot  of  West  Fiftieth  street.  North  river,  under  permit  tjranied  to  the  cominaiulinL; 
.':iite A  States  steamship  **  Minnesota."     Begun  February  16  and  finished  I'^ebruary  27,  181^1. 

WATER -PI  PES. 

cretary's  Orders  Nos.  10749  and  10789. — A  i-inch  wrought  iron  \vater-pij>e  was  laid  to  the 
a'.l  at  West  Fifty-first  street,  and  along  face  of  the  bulkhtMd  to  Wi'>t  I'iliicth  street  Tier  and 
:\  alon^  sojtherly  side  of  pier,  under  permit  granted  to   the  t;omman'lin^  otticer   of  the 
Sute>  steamship  "Minnesota."    Bc^un  April  15  and  tinishel  April  22,  1891. 
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H^esi  Fifty -seuenth  Street,  N.R. 
EARTH  FILLING. 

Secretary's  Order  No.  10430. — West  Fifty-seventh  street  is  being  made  from  the  origii 
of  high  water  to  the  easterly  side  of  Twelfth  avenue,  with  good  earth  filling,  by  Char 
Appleby,  under  resolution  of  Board,  September  25,  1890.     Begun  November  17,  1890 ;  in  pi 

Secretary's  Order  No.  10590. — Earth  filling  is  being  placed  in  rear  of  bulkhead-wall  s 
Fifty-seventh  Street  Section,  by  G.  W.  Plunkitt,  at  10 cents  per  load,  under  permit  from  the 
Begun  December  4,  1890  ;  in  progress. 

West  Fifty-seventh  and  Fifty^ghth  Streets,  N.  H, 

EARTH  FILLING. 

Secretary's  Order  No.  10138. — Earth  filling  is  l>eing  placed  east  of  Twelfth  avenue,  b 
West  Fifty-seventh  and  Fifty-eighth  streets,  North  river,  by  Charles  E.  Appleby,  under 
from  the  Board.     Begun  August  2,  1890 ;  in  progress. 

West  Fifty-ninth  Street,  N.  R. 

NEW  PIER. 

Secretary's  Order  No.  10122. — A  new  pier  was  built  at  the  foot  of  West  Fifty-ninth 
N.  R.,  by  the  New  York  Central  and  Hudson  River  Railroad  Company,  in  accordance  with 
tion  of  Board  May  23,  1890,  and  plans  submitted  and  approved.  Begun  October  13  and  f 
December  31,  1890. 

Bulkhead  and  Platform  South  of  Fifty -ninth    Street  and  between    Fifty-ninth    and   i. 

Streets, 

Secretary's  Order  No.  10127. — The  bulkhead  and  pile-platform  in  front  of  same,  runnir 
3  feet  south  of  West  Fifty-ninth  street  to  200  feet  north  of  pier,  a  distance  of  263  feet,  was  n 
and  renewed,  by  the  New  York  Central  and  Hudson  River  Railroad  Company,  where  de 
by  fire,  in  accordance  with  plans  and  specifications  submitted.  The  company  do  not  int 
finish  the  remaining  distance  of  about  62  feet  called  for  in  the  order.  Begun  July  17  and  i 
October  22,  1890. 

Bulkhead  between   West  Sixtieth  and  Sixty -second  Streets,  A\  R, 

GRAIN   ELEVATOR. 

Secretary's  Order  No. 9022.— The  grain  elevator  on  bulkhead  between  West  Sixtie 
Sixty-second  streets,  North  river,  has  been  re-erected  and  restored  by  the  New  York  Cent 
Hudson  River  Railroad  Company.      Finished  February  13,  1891. 

Pier  at   West  Sixty-third  Street. 

STONE    FOUNDATIONS. 

Secretary's  Order  No.  9021. — The  stone  foundations  of  pier  foot  of  West  Sixty-third 
North  river,  were  rebuilt,  also  a  new  timl)er  pier  was  erected  upon  same  in  substantial  ace 
with  plans  submitted  by  the  New  York  Central  and  Hudson  River  Railroad  Co.  Begun  \ 
1S90  and  finished  January  5.  1891. 

SHED   ON   PIER. 

Secretary's  Order  No.  9623. — Shed  is  being  built  over  the  entire  area  of  pier  at  the 
West  Sixty-third  street,  North  river,  by  the  New  York  Central  and  Hudson  River  Railroa 
pany.      J^egun  March  9  ;  in  progress. 
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Pier  "iE/'  at  West  Sixty  ^fourth  Street,  N.  H. 

:ary's  Order  No.  10309. — Armature  plates  and  oak  fender-piles  were  renewed  and 
at  the  outer  end  of  pier,  where  necessary,  by  George  W.  Rodgers,  contractor,  for  the 
Central  and  Hudson  River  Railroad  Company,  by  order  of  the  Board.      Begun  March 

>hed  April  6,  1 891. 

SHED  ON    PIER. 

tar}'*s  Order  No.  9624. — A  shed  was  built  on  Pier  foot  of  West  Sixty-fourth  street,  North 
a  double  line  of  railroad  tracks  laid  down  its  centre  ;  also  a  second-story  floor  was 
1C1I.     Begun  June  7,  1S90,  and  finished  October  17,  1890. 

Piers  **P'*  and  '' G,''  Sixty-fifth  and  Sixty-sixth  Streets,  N,  R, 

tary's  Order  No.  10309. — Armature  plates  and   oak   fender-piles  were  renewed  and 
at  outer  end  of  piers,  where  necessary,  by  George  W.  Rodgers,  contractor,  for  the  New 
tral  and  Hudson  River  Railroad  Company,  by  order  of  the  Board.     Begun  March  2  and 
pril  6,  1891. 

Prom  Seventy  second  to  Seventy -ninth  Streets,  N.  P. 

tary's  Order  no.  9867. — Placing  of  material  for  building  a  road  between  the  above-named 
George  W.  Plunkitt  &  Co.,  contractors,  for  the  New  York  Central   and  Hudson  River 
Company,  under  permit  of  the  Board.     Be^jun  February  4,  189 1  ;  in  progress. 

'in^s  OH  Land  Under  Water  between  Seventy -third  and  Seventy -fifth  Streets,  JV,  P. 

tary's  Order  No.  10031. — Said  buildings  were  removed  therefrom  by  the  owners  of  same 
•f  the  Board.     Begun  May  26  and  finished  Septeml)er  10,  1890. 

Bulkhead  at  Seventy-seventh  Street^  N.  R. 

tary's  Order  No.  10255 — ^  sewer  pipe  was  run  from  the  premises  on  the  southwest  corner 
•-seventh  street  and  i'weltth  avenue,  through  the  bulkhead  into  the  river,  by  John  Carlin, 
[iiit  of  the  Board.      Begun  July  8  and  finished  July  15,  1890. 

Seventy-seventh  Street  West  of  Twelfth  Avemie^  N.  R. 

tary's  Order  No.  10092. — A  building  was  constructed  without  tresj^ass  to  the  City's  prop- 
at,  by  John  CarUn,  contractor,  under  permit  of  the  Hoard.  Began  May  21  and  finished 
>90. 

Seventy  seventh  Street  and  Twelfth  Avenue,  N.  R. 

.•tary's  Order  No.  10441. — A  one-story  buildinij  on  the  northwest  corner  thereat  was 
by  Patrick  Mallon,  by  order  of  the  Board.     Be^un  and  finished  November  14,  1890. 

Crib-bulkhead  ft'om  Eis[hliethto  Eif^hty  first  Streets,  N.  R. 

itary's  Order  No.  9971. — Building  of  bulkhead  by  F.  C.  Dinninny,  Jr.,  under  permit  of 
I.     Begun  May  25,  1890  ;  in  progress. 

fjtary's  Order  No.  10580. — The  following  work  at  said  bulkhead,  viz.  :  drawing  piles  in 
nd  cUjsc  to  the  face  of  bulkhead  and  bolting  them  above  low  water  to  the  facc-timl>er3, 
ace  rip-rap  stone  in  front  to  within  20  feet  of  low  water,  also  to  place  corner  fender-piles 
and  lower  corners,  by  F.  C.  Dmninny,  Jr.,  under  permit  of  the  Board.  Begun  December 
in  progress. 

Prom  Eightieth  to  Eighty-third  Street,  N.  R. 

etary's  Order  No.  9052. —Filling  of  the  right  of  way,  ijjz  feet,  by  Charles  B.  Page,  under 
f  the  Board.      Work  to  be  done  in  accordance  with  resolution  of  the  Board  of  Docks,  May 
Begun  January  16,  1891  ;  in  progress. 


238 

Work  Supervised - 

Fooi  9f  Eitkty-ib-st  Street,  N.  R. 

Se'.Tctary**  Order  No.  laSc^.  — Remoral  of  baifa  tberearooa  by  John  Dosadic],  ovser,  by  oil 
of  tbt  Board.     Be^iuo  April  17,  1891  ;  in  pro^rcB. 

BctWfCH  Ei^jf'Jirst  and  Eizkiy'Seamd  SirttU^  N.R.  < 

Secretary's  Order,  No.  10646. — Reiora]  of  floating  taih,  willi  its  apportenaAoes,  audi 

batb  ficrat«,  etc.,  iberefrom,  by  owners  or  occupant?,  by  order  of  tbe  Board.     Began  Apd  I 

f$9l  ;  in  pro^rew.  1 

West  Nttuiy  sec9ud  Street,  S.R.  i 

htcf  ^jATr\  Order  So.  105 1 3. — Tbe  Hudioo  Boat  Club  located  a  boat-booK  thereat,  and  difl 
a  cluster  of  piles  around  same,  under  permit  of  the  Board.  Begun  Norember  6  and  finali 
November  10,  1890. 

Bulkhead  a!  North  Si4U  of  Ninety  fifth  Street,  N.  R. 

Secretary's  Order  No.  10298.  —An  ice  bridge  was  plxced  tbereon  byJ.O.  Blake,  under pfli^ 
of  tbe  Board.     Begun  August  i  and  finished  August  4,  1890. 

Bulkhead  at  Ntnety^stxth  Street,  N.  R. 

Secretary's  Order  No.  10060. — The  sewer  thereat  was  repaired  by  William  J.  Murray, 
tractor,  for  tbe  Department  of  Public  Works,  by  request  of  the  Board.     Begun  June  7  and 
November  3,  1890. 

Secreury's  Order  No.  105 11.— The  canal   boat '*  Leviathan,*'  that  was  sunk  thereat, 
removed  by  owners,  by  order  of  the  Board.     Begun  October  31  and  finished  November  3,  iSjBbj 

Bulkhead  North  of  Ninety^eventh  Street,  N.  R, 

Secretary's  Order  No.  10D51. — The  building  of  this  bulkhead  was  done  by  Cofrode  &  Ti 

contractors,  for  the  Knickerbocker  Ice  Company,  under  permit  of  the  Board.     Tbe  filling  in  ill 

progress. 

South  of  Ninety^f^hth  Street,  N.  R. 

Secretary's  Order  No.  10532. — Piaced  about  600  yards  of  rip-rap  within  the  established  1|| 
of  Twelfth  avenue,  by  Brown  &  Fleming,  contractors,  for  the  National  Transit  Company,  tuii 
permit  of  the  Hoard.     Begun  December  4,  1890,  and  finished  February  2,  1891. 

Pier  at  One  Hundred  and  Twenty-ninth  Street,  N.  R.  i 

Secretary's  Order  No.  10339. — The  deck  was  renewed,   where    necessary,   with   new  5-id 

yellow  pine,  by  Homer  Ramsdell,  lessee,  as  per  Secretary's  Order  No.    10315,  by  order  of  d 

Board.     Begun  August  29  and  finished  September  4,  1890. 

I 
Bulkhead  Platform  at  One  Hundred  and  Thirtieth  Street,  N  R. 

Secretary's  Order  No.  9608. — Erection  of  a  mast  or  a  crane  thereon  ;  permit  granted  toll 
Riverside  and  Fort  l>ee  t'erry  Company.  Order  returned  as  the  said  ferry  company  does  | 
intend  or  desire  to  avail  iiself  of  the  privileges  granted  under  said  permit. 

Bulkhead  Platform  North  of  One  Hundred  and  Thirtieth  Street,  N.  R. 

S«:crct.try's  Order  No.  9949. — A  ferry-house  was  erected  thereon  substantially  in  accordai 
with  jilaiis  suliiiiitte<l  by  the  Riverside  and  Fort  Lee  Ferry  Company,  under  permit  of  the  Bo* 
Be^un  Ajifil  15  and  finished  July  23,  1890. 

One  Hundred  and  Thirty-second  Street,  N  R, 

Secretary's  Order  No.  F0736. — Boat-house  was  removed  therefrom  by  John  A.  Tiemann, 
order  of  the  Board.     Begun  March  6  and  finished  March  16,  1891. 
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iraJ  bitwign  One  fiuptdred  and  Thirfy-third  and  One  Hundred  and  Thirty-fourth  Streets, 

Secretary's  Order  No.  10358. — ^^A  wooden  cement  shed  covered  with  corrugated  iron  was  built 
on  by  Luther  A.  Chase,  under  permit  of  the  Board.  Begun  August  28  and  finished  September 
Sao. 

Poet  of  One  Hundred  and  Forty. fifth  Street,  N.  R, 

Secreury's  Order  No.  10240. — Removal  of  a  few  loads  of  sand  from  the  property  formerly 
pied  by  the  Manhattan  Iron  Works  thereat.  Permit  granted  to  Louis  Hilderstein  to  remove 
;.  Order  returned,  as  said  Hilderstein  does  not  intend  or  desire  to  avail  himself  of  the 
u^e  granted  under  said  permit. 

N'ewmade  Land  North  of  One  Hundred  and  Forty-fifth  Street,  N.R, 

Secretary's  Order  No.  9948. — This  order  to  direct  and  superintend  removal  of  railroad  tracks 
ironi  has  been  superseded  by  Secretary's  Order  No.  10542,  dated  November  14,  1890. 

EAST    RIVER. 

Battery, 

ecretary's  Order  No.  10079. — ^  scow  to  be  used  as  a  float  was  placed  on  the  westerly  side  of 
arge  Office  by  the  American  Statue  of  Liberty  Committee,  under  permit  of  the  Board.  Begun 
19  and  finished  May  22,  1890. 

lecrctary's  Order  No.  10764. — Several  fender-piles  were  refastened  and  5  new  white  oak 
r-piles  were  dnven  and  fastened  at  boat  landing  at  south  end  of  Battery  by  Henry  Du  Bois* 
contractors,  for  the  American  Committee  of  the  Statue  of  Liberty,    under  permit  of  the 
i.     Begun  March  27  and  finished  April  I,  1891. 

»  Hamilton  Ferry,  E,  R. 

>ecretary's  Order  No.  10493.— General  Repairs  were  made  to  ferry-racks  for  three  months 
■.g  January  24,  1891. 

Ferry  Premises,   South  street,  E,  R, 

recretary's  Order  10493. — Ferry-racks  were  repaired.  Begun  November  12,  1890,  and  fin- 
.  February  26,  189I.  Also  general  repairs  were  made  to  the  ferry  for  the  three  months  ending 
ary  24,  1891. 

Pier  3,  E.  R. 

Secretary's  Order  No.  10125. — Repairs  to  fender-piles  on  westerly  side  ;  New  York  and  South 
V:lyn  Ferry  and  Steam  Transportation  Company  ordered  to  repair  same  ;  order  returned, 
rvfded  by  and  work  done  under  Secretary's  Order  No.  10133. 

Secretary's  Order  No.  10133. — Three  oak  fender-piles  were  driven  and  fastened  at  the  westerly 
of  pier  and  several  loose  fender-piles  thereat  were  refa-Ntcned  l)y  the  (>aartermastcr's  I)ci)art- 
t,  U.S.A.,  occupant,  under  permit  of  the  Board.  Begun  and  finished  June  5,  1890. 
Secretary's  Order  No.  10567 — The  vertical  sheathing  and  fender-piles  at  the  outer  end  of  the 
erly  half  of  pier  were  repaired  by  Fearon  &  Jenks,  contractors,  for  the  United  Statc'^  Ouarter- 
er's  Department,  occupant,  by  order  of  the  Board.  Begun  Decemlxir  4  and  finished  I)eccin- 
12,  1890.  ' 

Pier  4,  E.  R. 

Secretary's  Order,  No.  10422. — The  sheathing  on  deck  of  ea>t  side  of  pier  was  repaired  by  the 
York  Central  and  Hudson  River  Railroad  Company,  by  order  of  the  Board.      Begun  Septem- 
27  and  finished  October  10,  1890. 
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Secretary's  Order  No.  10457. — The  sheathing  on  deck  of  west  side  of  pier  was  repaired  b; 

6.  Jenks,  contractors,  for  James  Cruikshank,   by  order  of  the   Board.     Begun   Octobe 
finished  October  10,  1890. 

Secretary's  Order  No.  10690. — The  bulkhead  in  front  of  pier  and  the  gutter  on  the  east 
of  the  pier  were  repaired  by  the  New  York  Central  and  Hudson  River  Railroad  Com] 
order  of  the  Board.     Begun  February  28  and  finished  March  7,  1891. 

Secretary's  Order  No.  10874. — The  backing-log  was  repaired  and  fenders  and  fen 
were  renewed  and  fastened  on  the  east  half  of  said  pier  by  the  New  York  Central  and 
River  Railroad  Company,  by  order  of  the  Board.     Begun  April  24  and  finished  Apnl  25, 

Pi^rs  4  ant/  5,  E.P. 

Secretary's  Order  No.  10594. — 4  piles  were  driven  at  each  of  the  above  piers  by  t 
Shore  Railroad  Company,  under  permit  of  ihe  Board.  Begun  March  27  and  finished  M 
1891. 

Bulkhead  hftween  Piers  5  and  6,  E,  R, 

Secretary's  Order  No.  10720. — The  pavement  at  the  bulkhead  was  repaired  by  the  N 
Central  and  Hudson  River  Railroad  Company,  by  order  of  the  Board.    Begun  and  finishe 

7,  1891. 

Piers  ^  old  ^  and  6^  E.  R, 

Secretary's  Order  No.  10875. — The  fenders  and  fender-piles  on  said  piers  were  refas 
the  New  York  Central  and  Hudson  River  Railroad  Company,  lessees,  by  order  of  the 
Begun  April  23  and  finished  April  24,  1891. 

Bulkhead  between  Piers  8  and  9,  E,  R. 

Secretary's  Order  No.  10184. — The  pavement  thereon  was  repaired  by  H.  E.  Nesr 
alleged  owner,  by  order  of  the  Board.     Begun  and  finished  August  I,  1890. 

Secretary's  Order  No.  10222. — Fenders  along  the  north  side  of  bulkhead  were  repa 
refastened  by  Fearon  &  Jenks,  contractors,  for  H.  E.  Nesmith,  Jr.,  and  on  the  south  sid 
New  York,  Lake  Erie  and  Western  Railroad  Company,  by  order  of  the  Board.  Begun  i 
and  finished  August  2,  1890. 

Bulkhead  beiween  Piers  1 1  and  12,  E,  R. 

Secretary's  Order  No.  10386. — This  order,  to  direct  and  superintend  repairs  to  sewer  c 
into  slip  in  front  of  said  bulkhead  has  been  superseded  by  Secretary's  Order  No.  105b 
December  5,  1890,  under  which  order  the  work  will  be  done. 

Pier  12,  E.  R, 

Secretary'!  Order  No.  10384. — The  sheathing  on  east  half  of  pier  was  renewed  vs 
4-inch  spruce,  by  A.  D.  Whipple,  agent,  by  order  of  the  Board.  Begun  September  25  and 
September  29,  1890. 

Bulkhead  between  Piers  12  and  13,  E.  R, 

Secretary's  Order  No.  9942. — The  bulkhead  was  taken  down  and  rebuilt,  from  low  \\ 
by  the  alleged  owners,  by  order  of  the  Board.     Begun  May  3  and  finished  May  31,  1890. 

Bulkhead  at  Pter  13,  E.  R, 

Secretarj''s  Order  No.  10061.— A  water-meter  was  placed  thereat  by  Benjamin  J.Hal 
permit  of  the  Board.     Begun  and  finished  May  28,  1S90. 
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t  Bulkhead  between  Piers  14  attd  15,  E,  R, 

[rreUry's  Order  No.  10223. — Fenders  were  repaired  and  refastened  by  Fcaron  &Jenks, 
tors,  for  William  P.  Clyde  &  Company,  by  order  of  the  Board.     Begun  August   x   and 
.\agust  2,  1890. 
Secretary's  Order  No.  10555.— The  easterly  half  of  bulkhead  was  rebuilt  and  repaired,  from 
r-water  mark  up,  by  T.  &  A.  Walsh,  contractors,  for  John  F.  Doyle,  agent  of  said  premises,  by 
derof  the  Board.     Begun  November  20  and  finished  December  11,  1890. 

Pier  15,  E,  P, 

Secretary's  Order  No.  10497. — 5  oak  fender-piles  were  driven  at  outer  westerly  comer  by  T. 
A. Walsh,  contractors^  for  J.F.Doyle,  agent,  under  permit  of  the  Board.  Begun  October  29 
d  finished  November  3,  1890. 

Ferry  Premises  at  Wall  street^  E.  R. 

Secretary's  Order  No.  10062. — The  entrance  to  pier  at  Wall  street  was  sheathed.  Begun  May 
asd  finished  June  10,  1890. 

Secrerary's  Order  No.  10493. — Ferry-racks  were  repaired.     Begun  October  21,  1890,  and  fin- 

led  February  26,  1891.     Also  general  repairs  were  made  to  the  ferry  for  three  months  ending 

aoary  24,  1S91. 

Ferry  Jiouse  at  Wall  Street^  E.  R, 

Secretary's  Order  No.  10492. — The  painting  thereof  was  done  by  the  Union  Ferry  Company, 
der  permit  of  the  Board.     Begun  September  29  and  finished  November  3,  1890. 

Pier  16,  E,  R, 

Sccrctar\'*s  Order  No.  10257. — The  backing-log  was  repaired,  where  necessary  ;  9  oak  fender- 
les  were  driven  and  fastened,  and  old  stumps  of  piles  were  pulled  by  J.  E.  Ward  &  Company, 
idcr  permit  of  the  Board.     Begun  July  7  and  finished  July  14,  1890. 

Between  Piers  16  and  17,  E.  R. 

Secretary's  Order  No.  10889. — Building  a  pile  plattorm  thereat,  by  Fearon  &  Jenks,  con- 
■ctors  for  James  E.  Ward  &  Company,  under  permit  of  the  Board.     Begun  April  27,  1891  ;  in 

Pier  17,  E.  R. 

Secretar\-'s  No.  10257. — Necessary  repairs  were  made  to  the  backing-log,  old  stumps  of  piles 
lere  pulled  and  9  oak  fender-piles  were  driven  and  fastened  by  J.  E.  Ward  &  Company,  under 
ttmit  of  the  Board.     Begun  July  7  and  finished  July  14,  1890. 

Secretary's  Order  No.  10740. — 3  oak  piles  and  2  new  bearing -piles  were  driven  on  upper  side 
i.  pier,  in  place  of  a  like  number  worn  out,  lO  half-round  oak  fenders  were  placed  and  fastened, 
tod  four  fender-piles  were  pulled  and  reset,  by  Fearon  &  Jenks,  contractors,  for  George  Clark, 
l^erintcndent  of  the  pier,  under  permit  of  the  Board.     Begun  and  finished  March  9,  1891. 

Pier  18,  E.  R. 

Secretary's  Order  No.  10023. — The  entrance  to  pier  was  repaired  with  3-inch  spruce,  by 
tharics  L   Morgan,  by  order  of  the  Board.     Begun  and  finished  May  3,  iJ$90. 

*  Pier  19,  E.  R. 

Secretary's  Order  No.  10113. — A  hole  in  the  deck  and  sheathing  on  deck  of  the  westerly  side 
■fpier  was  patched  by  owner  of  the  easterly  side  of  pier.     Begun  and  finished  May  24,  1890. 

Secretary's  Order  No.  10289. — The  east  half  of  deck  was  resheathed  with  new  4-inch  spruce, 
•ptr  .Secretar>''s  Order  No.  10234,  by  Fearon  &  Jenks,  contractors,  for  owners,  by  order  of  the 
^^d.     Begun  and  finished  August  7,  1890. 
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Ur  22.  I  V'- 
#  ^  ^  ^  * 

Ijer  12  and  fini-^ped  I>e'jc:r/';ier  i^  iV/>. 


^:  :c  die  RmtI.     Be^vi 


pier  y^,  afj'l  al^y  3  '/iic  ft-.!r--p  ^»  a:  '-.'*.■:  tr. :    ;  pjrr  21.  :t  Fearia  i  Jickiw  cog: 

Sc'.fcUryS  ^jvItt  S'-f.  9147- — f  i*>^:  v-iiu'-.ta':  :r.  fr^r.:  c:  i^rry  azid  the  pLaiionn  laed  as  a 
pier  lo  tlic  tAo  Vj'.j/t  ;hftr»rat  wft^re  r^^/iir^  %y  'Iv:   L'n;  .<:   Fcrrj  C  joipony.  by  order  oi  the 

Sc';f#:!ary*»  Ot'l*:r  Sfj,  K/y*2,  -T he  ftr*ca*h:ri^  on  ihe  approach  to  fernr  was  patched  audi 
pavernefit  thcnzat  tt^fHiT"'*,     l>:snir*  \'y^K  23  an-i  finished  Septscnbcr  I,  1890. 

S«:*,p;<aryS  <;rJ*:r  S'/.iOifji. — T  *o  entrance^  or  exit-*  to  the  ferry-hoase  were  made  hyl 
XJuUm  I'f.rry  O/fnpariy,  «iftd«:f  prrmit  of  the  IVjard.      ISe^Q  October  15  and  finished  No^ 

S';tr»:f;iry%  Oflcr  So.   10493,  —Kerry-racks   were  repaired.     Begun  <>ctober  22,  1^90^ 
fiiiiiihed  I-rl/ruary  m,  tHf^i  ;    alv»  general  repairs  were  made  to  the  terry  for  the  three 

cndifii^  January  24,  iH'^i. 

/Vt'r  23,   A.  /v'. 

S'-' r«-;ir/''.  Orl'T    N' /.   I'^i^^.     0  '>;ik    f':.»'lcr-{»il;>  were  «lriveri  and  fastened   m  Lieu  of 
nmiih'r   l-i'4'.Mi,    hy   flf   Iiiltori    M.irkct   I*  i-liiiion.;cr.-.'   As.s'xriation,   under  permit  of  the 
Hc'IMjii  jiiii*    4  .itid  (irii  \i':i\  Jiitu:  5,   iS'/:). 

/VVr  27,   A\  A^ 

S<i  11  t;ii  y' .  Of()f:r  N'».  loioS      'I'wo  lMO'»riIlj4-l)ost^  in  front   «>f  pier  were  cut  down  to  grac 
llic     inri,  l.y  ilii*    I'.iiltiniori'  and   Ohio   Kailroad  Company,   under  permit  of  the   Board, 
nnd  fini  .li«  d  M.iy  i'',   iHr^o. 

Srt  t'l.itv'-.  ()i(lri  No.  u>.\.\o.     The  liat  kin^-lo^  at  outer  end  of  pier  and  the  three  lower 
way-«  on  the  '.oiilh  '.idr  ol   sanje  were  cut   wiih  floor  ol   deck,   hy  the  Baltimore  and  Ohio  Rail 
('onj|iany,  un<h*i  pciniit  ot  the  Board.      Be;.ain  ( )itol)er  2  and  finished  Oc toller  6,  1890. 

liiilkhcad  lu'dvt'i'H  /'i<rs  2S  ami  29,   /::'.  F!. 

SiH  niaiy's  ( )i(hM-  No.  104.^2.  The  pavement  tliereon  was  repaired  by  owners,  by  order  of 
Bo.iid.       lif^MUi  Novemhfi  7  and  lini->lied  Novemhi-r  II,  1890. 

Se»iii;\i  v's  ( )i(hM  No.  105^4. — The  j^avemenl   thereat  was  taken  up  an   relaid,   also   24 
round  lender^  wete  rrplaeed  ami  j^roperly  cliocki'<l  on  tlje  east  side  of  Pier  28,  by  Fearon  &  J< 
n>nli.u  liM^,  li'i  Ki>l>en  M.  I'enis,  under  permit  ol  the  Board.       Beijun  Xoveml^er  18   and  fiuil 
Ptcondu  I   ;,  iSi)i\ 

/]■'/■]•  /'/t'fuisfW  tit  f'iwt  c'/  A\u\UT'i'//  .SV'vv/,  E.  R. 

Soeietarv's  Orvlev  No.  ii>i7v      1  li«*  pavement    at   entrance    t>    Roosevelt   Street    Ferry 
ic)v\itr.l.     Bev;un    lidv   2S   an  1    fmished    .\ai;ti-^t    12.  iS)o.      The  above  work,  under  this 
WAV  \loi\o  bv  the  Biv^'klvn  ani  New  York  Iciiv  (.'omnanv,  under  o^rmit  of  the  Board. 
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Secretary's  Order  No.  10822. — Repairing  above  ferry  for  ensuing  3  months,  from  April  6, 
[,  by  the  Brooklyn  and  New  York  Ferry  Company,  under  permit  of  the  Board.     Begun  April 
1S91  ;  in  progress. 

Pier,  old  12,  E,R. 

*  Secretary's  Order  No.  1055 1. — ^The  pavement  at  entrance  to  pier  was  repaired  by  the  Long 
Sand  Railroad  Company,  by  order  of  the  Board.     Begun  February  25  and  finished  February  26, 

Pier  33,  E.  R, 

Secretary's  Order  No.  10035. — Loose  fender- piles  were  rcfastened,  and severalfender-piles were 
kSven  and  fastened  on  the  easterly  half  by  B.  F.  Clyde,  lessee,  by  order  of  the  Board.  Begun 
wmj  19  and  finished  May  23,  1890. 

Secretary's  Order  No.  10389. — The  old  crib  block  at  outer  end  of  pier  was  blocked  up  and 
igsaired  and  1 1  spring  piles  were  driven  and  fastened  thereat,  by  H.  Du  Bois'  Sons,  contractors, 
^fi.  F.  Clyde,  by  order  of  the  Board.     Begun  November  11  and  finished  November  20,  1890. 

Pier  34,  E,  P, 

^  Secretary's  Order  No.  10035. — Several  fender-piles  were  driven  and  fastened  and  loose  ones 
ttve  rafastened  on  the  westerly  half,  by  B.  F.  Clyde,  lessee,  by  order  of  the  Board.  Begun  May 
j^  and  finished  May  23,  1890. 

^  Secretary's  Order  No.  10296. — Fender  piles  instead  of  like  numl)er  carried  away  by  tug-lM)at 
^ve driven  and  fastened  by  Henry  Du  Bois'  Sons,  contractors,  for  William  P.Clyde  &  Company, 
Ijier  permit  of  the  Board.     Begun  and  finished  August  4,  1890. 

Bulkhead  between  Piers  34  and  35,   E.  R. 

Secretary's  Order  No.  9141. — The  bulkhead  ]>latform  was  repaired  by  beini^  blocked  up   by 
Ferry  Company;  by  order  of  the  Board.     Begun  September  9,  1S89,  and  finished  August 
^'i8qo. 

Ferry  at  Catharine  Street,   E.  R. 

Secretary's  Order  No.  10062. — The  ferry-bridi^e  was  rejxiired.  Bej^un  Aui^ust  26  and  finished 
i^put  27,  1S90  ;  also  general  repairs  were  made  to  the  ferry  for  three  months  endinj^  January  24, 

hi- 

'  Pier  36,  E.  R. 

Secretary's  Order   No.  10321. — The   buikheid   thereat  was  taken  down  to  about    mean  low 
by  John  Monks  &  Son,  contractors,  for    Liwrence,  Son  &  Gerrish,  by   permit  of  the  Board. 
n  August  14  and  finished  September  4,  1890. 


■I^i 


Bulkhead  at  I*ier,  new  29,  /•'.  R. 

Secretary's  Order  No.  10144. — The  bulkhead  was  pierced  for  a  >ewer  outlet  and  a  brii  k  sewer 
bh  a  l«x  was  erected  under  said  pier,  by  James  Pilkington,  contractor,  under  permit  ol  the 
^ard,  granietl  to  the  Department  of  Public  Works.     Begun  -'Vu'j^ust  i   and  tlnished  C)ctoi)er  22, 

W  Pier,  new  29,  E.  R. 

.      Secretary's  Order   No.    10562. — The  contractors  failed  to    remove   pavint; -blocks   and  l>rick 
jkrefirom,  as  notified. 

Pier^S,  E.  R. 

Secretary's  Order  No.  10129. — 2  sluice-ways  were  cut  on  the  easterly  side  of  pier,  1\  tlie 
ic  Steamship  Company,  under  permit  of  the  Ik)ard.  Be-^uu  June  9  and  I'lni'Hhed  June  25,  iSo,;). 
.Secretary's   Order   No.    10216. — 2  fender-piles  were  driven,    fastened   aucl   chocked,  ou  \.\\ii 
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easterly  side  of  pier,  by  the  Maine  Steamship  Company j  under  permit  of  the  Board.     Begun 
finished  July  5,  1890. 

Secretary's  Order  No.  10828. — 3  oak  fender-piles  were  driven  and  ^Eistened  at  outer 
pier,  by  H.  Du  Bois*  Sons,  contractors,  for  the  Maine  Steamship  Company,  under  permit 
Board.     Begun  April  20  and  finished  April  22,  1891. 

Secretary's  Order  No.  10208. — The  erection  of  a  shed  on  platform  on  westerly  side  flf  j 
was  done  by  Ross  &  San  ford,  contractors,  for  the  Maine  Steamship  Company,  under  permit, 
resolution  of  the  Board,  passed  June  20,  1890.     Begun  October  8  and  finished  November  8, 

Pitr  40,  E,  R, 

Secretary's  Order  No.  10029. — Two  new  fender-piles  were  driven  and  fastened  and  loose  < 
were  refastened  by  Frank  Phelps,  lessee,  by  order  of  the  Board.     Begun  July  31  and 
August  4,  1890. 

Pur,  new  32,  E,  R,  | 

Secretary's  Order  No.  10345. — Wooden  upright  for  canvas  covering  was  erected  on  tovlM 
of  pier  by  the  North  and  East  River  Steamboat  Company,  under  permit  of  the  Board.  H 
September  18  and  finished  September  24,  1890.  4 

Secretary's  Order  No.  10768. — A  two-inch  pipe  was  laid  under  pier  by  Fred.  W.  Wright,  m 
permit  of  the  Board.     Begun  April  15  and  finished  April  17,  1861. 

Pitr  43,  E,  R. 

Secretary's  Order  No.  10662. —The  ice-bridge  platform,  weigh  office,  scales  and  ws 
were  removed  by  the  Ridgewood  Ice  Company  and  F.  W.  Wright,  by  resolution  of  the 
dated  January  29,  1891. 

Secretary's  Order  No.  107 16. — Order  to  drive  5  piles  in  a  cluster  in  slip  below  the  tbovfrd 
by  the  New  York  Floating  Dry  Dock  Company,  under  permit  of  the  Board  ;  said  company  del 
care  to  avail  themselves  of  said  permit.     This  order  is  therefore  returned.  1 

Pier  44,  E.  P. 

Secretary's  Order  No.  10199. — The  damage  done  to  the  backing-log  and  vertical  sheathii| 
the  outer  westerly  comer  of  pier  by  the  ferry  boat  **  Montana,"  was  repaired  by  the  Brooklydij 
New  York  Ferry  Company,  by  order  of  the  Board.     Begun  June  27  and  finished  June  28,  l%^ 

Pier,  old  45,  E.  P. 

SHED   ON   PIER. 

Secretary's  Order  No.  9305. — Additional  piles  were  driven  in  pier  and  an  iron  shed  was  ere 
over  the  entire  area  of  Pier,  old  45,  East  river,  except  the  outer  end,  by  the  New  England^ 
minal  Company.     May  I,  1890,  to  April  30,  189 1. 

Bulkhead  between  Piers,  old  45  and  new  36,  E,  P. 

PILE    PLATFORM. 

Secretary's  Order  No.  8155.— A  platform  about  6,411  square  feet  in  area,  was  built  on] 
between  Piers,  old  45,  East  river,  and  new  36,  East  river,  by  J.  A.  Bostwick,  under  permit  Cj 
Board.     Finished  June  I,  1S90. 

Secretary's  Order  No.  10207. — A  shed  was  erected  on  the  bulkhead  platform  by  thel 
England  Terminal  Company,  under  permit  of  the  Board.  Begun  July  10  and  finished  Septal 
I,  1890. 
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Pitr^  new  36,  E,  R. 

SHED  ON  PIER. 

Secretary's  Order  No.  9306.  — Additional  piles  were  driven  in  Pier,  new  36,  East  river,  and  a 
iron  shed  was  erected  over  the  entire  area  of  Pier,  new  36,  East  river,  except  the  outer  end, 
be  New  Elngland  Terminal  Company. 

The  plans  called  for  a  railing  around  the  roof  and  stairs  leading  to  roof  which  have  not  been 
; ;  in  progress. 

Bulkhead  between  Piers  47  and  48,  E.  R, 

Secretary's  Order  No.  9839. — Repairing  of  the  pavement  by  allej:jed  owners,  by  order  of  the 
rd.     Begun  April  15  and  to  be  finished  in  Spring  of  1891  ;  in  progress. 

Bulkhead  between  Piers  48  and  49,  E,  R, 

Secretary's  Order  No.  9981. — Sunken  pavement  was  taken  up,  the  holes  were  filled  in  with 
te  and  earth  and  the  pavement  was  relaid  properly  by  the  New  York  Floating  Dry  Dock 
fepauy,  by  order  of  the  Board.     Begun  June  23  and  finished  July  3,  1890. 

Secretary's  Order  No.  10307. — Repairing  of  the  bulkhead  by  the  New  England  Terminal 
■pany,  by  order  of  the  Board.     Begun  March  19,  1891  ;  work  suspended. 

Bulkhead  South  of  Pier  49,  E,  R, 

Secretar>'*5  Order  No.  10776. — Repairing  of  114  feet  of  same  by  George  V.  Baldwin,  attorney, 
owner  of  88  feet,  and  Herbert  B.  Turner,  attorney,  for  owners  of  26  feet,  by  order  of  the  Board; 
m.  Gillies,  contractor.    Begun  Turner's  part  March  19,  1891,  by  driving  3  piles,  and  suspended. 

Pier  49,  E.  R. 

Secretary's  Order  No.  10668. — 6  oik  spring-piles  were  driven  at  outer  end  of  pier  by  Warren 
osevelt,  contractor,  for  the  New  York,  Maine  and  New  Brunswick  Steamsliip  Company,  under 
rmit  01  the  Board.     Begun  February  13  and  finished  P'ehruary  14,  1891. 

Bulkhead  South  of  Pier  50,*^.  R. 

Secretary's  Order  No.  10545. — Platform  and  hood  were  erected  on  north  side  of  freii,'ht  shed, 
t die  platform  in  front  of  said  bulkhead,  by  the  New  York,  New  Haven  and  Hartford  Raihoad 
IBpany,  under  permit  of  the  Board.     Begun  February  2  and  finished  February  26,  18S1. 

Piers  50  and  51,  E.  R. 

Secretary's  Order  No.  10601. — 3  oak  fender-piles  wore  driven  at  outer  end  of  eacli  pier,  and 
Dessary  repairs  made  to  horizontal  sheathing  thereat,  by  Warren  Roosevelt,  contractor,  for  the 
m  York,  New  Haven  and  Hartford  Railroad  Company,  under  permit  of  the  Board.  licLjun 
icember  23,  1890,  and  finished  February  2,  189 1. 

Piers  $l^i  and  52,  E,  R. 

Secretary's  Order  No.  10218.  — The  sheathing  on  deck  was  patched  with  new  3-inch  spruce, 
id  the  pavement  on  approach  to  said  piers  was  lepaired  by  tlie  New  York,  New  Haven  and 
hritord  Railroad  Company,  by  order  of  the  Board.     Begun  September  i  and  finished  October  4, 

Bulkhead  between  Piers  51  and  ^2,  E.  R. 

'  Secretary's  Onler  No.  10383. — A  platform  was  built  l>etwecn  *<aid  j^icrs  by  Warren  Roosevelt, 
Nuractor,  for  the  New  York,  New  Haven  and  Hartford  Railroad  Company,  under  permit  of  the 
Iwrd.    Begun  October  25  and  finished  December  13,  1890. 
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Pirr  52,  E.  R, 

Secretary's  Order  No.  10584. — The  deck  of  pier  was  renewed  by  Warren  Roose 
tractor,  for  the  New  York,  New  Haven  and  Hartford  Railroad  Company  and  Joseph  \ 
by  order  of  the  Board.     Begun  February  3  and  finished  February  27,  1891. 

Pier  53,  E.R, 

Secretary's  Order  No.  10729. — An  ice  platform  was  erected  on  westerly  side  of  pier 
&  Van  Riper,  coniractorsi  for  Horatio  D.  Mould,  under  permit  of  the  Board.  Begun 
and  finished  April  4,  1891. 

Pier  54,  E,  R. 

Secretary's  Order  No.  9840. — The  bulkhead  north  of  pier  was  repaired  by  renewing 
courses  of  square  limber  in  front  of  same  by  J.  W.  Flaherty,  contractor,  for  C.  S.  Brow 
owner,  by  order  of  the  Board.     liegun  January  15  and  fini:>hed  April  i,  1891. 

Bulkhead  between  Cherry  and  Water  Streets,  E.  R. 

Secretary's  Order  No.  102 14. — The  necessary  repairs  to  bulkhead  were  done  by 

Jenks,  contractors,  for  Henry  Keteltas,  by  order  of  the  Board.     Begim  August   I  an 

August  2,  1890. 

Bulkhead  at   Water  Street,  E.  R, 

Secretary's  Order  No.  9557. — Tlie  bulkhead  was  rebuilt  from  low  water  up  by  Jol 
&  Son,  contractors,  for  Henry  E.  Coe,  executor  of  estate  of  Charles  A.  Coe,  deceased,  I 
the  Board.     Begun  October  4.  1889,  and  finished  August  16,  1890. 

Pier  55,  E.  R, 

Secretary's  Order  No.  10149. — 5  white  oak  spring-piles  were  driven,  fastened  and  c 
outer  corner  of  pier  by  the  Brooklyn  and  New  York  Ferry  Company,  under  permit  of  t 
Begun  June  3  and  finished  July  2,  1890. 

Perry  Premises  at  Grand  Street,  E.  R. 

Secretary's  Order  No.  9863.  —The  ferry  bridi^c  and  north  ferry  rack  were  repai 
required  by  the  Brooklyn  and  New  York  Ferry  Company,  under  permit  of  the  Boan 
February  10  and  finished  May  3,  1890. 

Secretary's  Order  No.  9757*. — Necessary  repairs  were  made  to  centre  and  outer  en 
form  and  the  rear  piles  in  the  south  ferry  rack  were  renewed  by  the  Brooklyn  and  I 
Ferry  Company,  by  order  of  the  Hoard.     Begun  January  6  and  fniished  July  i.  1S90. 

Secretary's  Order  No.  10075.— Necessary  repairs  to  the  ferry  premises  were  ma^ 
Brooklyn  and  New  York  Ferry  Company,  under  permit  of  the  Board.  Begun  May  22  ai 
July  31,  1890. 

Secretary's  Order  No.  10628. — The  bridge  of  the  middle  slip  and  the  sheathing  t 
to  ferry  were  repaired.     Begun  March  20  and  finished  April  6,  1891. 

Secretary's  Order  No.  10822. — The  ferry  premises  are  to  be  kept  in  lepair  for  tlirc 

Began  April  6,  1891  ;  in  progress. 

Pier  55.  E.  R. 

Secretary's  Order  No.  9S97.  —  The  picket  fence  on  the  north  side  of  the  pier  was  < 

the  Brooklyn  and  New  York  Ferry  Company,  by  order  of  the  Board.     Begun  April  2  ar 

August  23,  1890. 

IHer  56,  E.  R. 

Secretary's  Order  No.  10147. — Holes  in  the  sheatliin|T  on  deck  of  southerly  side  ol 
patched  by  the  BrcM)klyn  and  New  York  Ferry  Company,  as  requested.  Begun  an 
June  13,  1890. 
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Secretary's  Order  No.  10246. — Additional  rangers  were  placed  along  the  side  rans^ers,  the 
fking-Jog  was  repaired  and  raised  to  the  proper  grade,  fenders  were  repaired  where  required  and 
f  sarface  of  the  northerly  side  of  pier  was  reshcathed  with  4-mch  spruce,  by  the  Brooklyn  and 
w  York  Ferry  Company,  by  order  of  the  Board.     Begun  July  10  and  finished  July  26,  1S90. 

• 

Bulkhead  at  East  Street^  West^  to  and  South  of  Rivington  Street^  E.  R. 

Secretary*' s  Order  No.  9600 — A  platform  was  erected  for  the  discharge  of  ice,  by  J.  L.  Powley, 
iiiactor,  for  the  Knickerbocker  Ice  Company,  under  permit  of  the  Board.  Be^un  Octol^er  17, 
10,  and  fiini>hed  April  20,  1891. 

Bulkhead  at  Rivington  Street ^  E.  R. 

Secretary's  Onier  No.  10725.  — Piercinj^  said  bulkhead  tor  sewer  outlet  and  the  constructing  of 
rer  outlet  under  pier  thereat,  by  Patrick  Casey,  contractor,  for  the  Department  of  Public  Works, 
ier  permit  of  the  Board.      Begun  March  30,  1 891  ;  in  progress. 

Pier  61,  E.R. 

Secretary's  Order  No.  10724. — A  temporary  ice  platform  was  erected  on  the  north  side  of 
T,  weigh  oftice  was  erected  on  bulkhead  near  the  inner  end  ol  pier  and  scales  were  placed,  by 
liD  Malford,  under  permit  of  the  Board.     Begun  April  20  and  finished  April  25,  1891. 

Pier  62,  E.  R. 

Secretary's  Order  No.  10017. — Repairs  thereto,  C.  E.  Murtagh,  lessee  of  north  half  and  alleged 
rne«  of  >outh  half  ordered  to  repair;  order  returned,  superseded  by  Secretary's  Orders  Nos. 
82^  and  10229. 

Ferry  Premises  at  Houston  Street,  E.  R, 

Secrt^tary's  Order  No.  10004. — About  20  old  and  worn  out  piles  were  pulled,  and  a  like  num- 
rr  of  new  ones  were  driven  in  their  place  and  stead,  and  repairs  were  made  to  the  ferry  bridge  at 
icNjuth  Slip,  and  to  the  ferry  racks  where  necessary,  by  the  Nassau  Ferry  Company,  under  per- 
Btof  the  F5oard.     Begun  April  21  and  finished  May  20,  1890. 

Pier  at  Houston  Street ,  E.  R. 

Secretary's  Order  No.  10683. — Order  to  drive  6  piles  by  the  Nassau  Ferry  Company,  under 
XTDiit  of  the  Board.  The  Bi>ard  at  a  meeting  held  Fel)ruary  26,  1S91,  revoked  said  permit,  the 
iai'icouipany  having  notified  the  Board  that  it  is  not  their  intention  to  avail  themselves  of  said 
prifilege.      This  order  is  therefore  returned. 

Pier  at  Eleventh  Street,  E.  R. 

S::  retarj-'-N  Order  No-  9564. — The  work  of  exlendint;  the  sewer  to  the  outer  end  of  pier  by  the 
^partrient  of  Public  Works,  by  request  of  the  Board  was  done.  Begun  June  30,  1S90,  and 
nibhed  January  15,  1891. 

Secretary's  Order  No.  10269.— 6  fender-piles  were  driven  and  fastened  at  the  outer  southerly 
■ner  '.>f  pier  by  the  Brooklyn  and  New  York  Ferry  Company,  under  permit  of  the  Board. 
jTunJuly  17  and  finished  July  18,  i8)0. 

Pier  at  Tiudjlh  Street,  E.  R. 

Sc  retar\''s  Order  No.  10696. — 28  spring  and  bearing-pdcs  at  end  and  north  side  of  pier  were 
ven  by  R.  Cronin,  contractor,  for  the  New  York  Mutual  Gas-li;^ht  Company,  under  permit  of 
'  Board.      Begun  February  17  and  finished  February  19,  1891. 
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Bulkhead  between  Fifteenth  and  Sixteenth  Streets^  E.  R. 

Secretary's  Order  No.  10078. — The  backing-log  commencing  about  50  feet  north  < 
northerly  side  of  Fifteenth  street  and  running  north  about  135  feet  was  renewed,  and  1 
mooring  post  was  placed  about  60  feet  south  of  Sixteenth  street,  by  the  Consolidated  Gas 
pany,  under  permit  of  the  Board.     Begun  May  16  and  finished  May  20,  1891. 

Pier  at  Nineteenth  Street,  E,  R, 

Secretary's  Order  No.  10097. — An  extension  of  about  50  feet  was  added  to  the  existing  S 
platform  thereon  by  A.  Scott  &  Sons,  under  permit  of  the  Board.  Begun  May  27  and  finiM 
May  31,  1890.  1 

Pier  at  Twenty-first  Street,  E,  R, 

Secretary's   Order  No.    10481. — 7  bearing-piles  and  seven    spring-piles   were  driTen 
fastened,  by  Walls  &  Van  Riper,  contractors,  for  Brown  Brothers,  lessees,  under  p>ermit  of 
Board.     Begun  November  7  and  finished  December  12,  1890. 


i 


Twenty-third  Street  Ferry ^  E,  R, 

Secretary's  Order  No.  10628. —The  north  rack  was  strengthened.  Begun  January  4  and M 
ished  February  10,  1891. 

Ferry  Premises  at  Twenty-third  Street,  E.  R,  i 

Secretary's  Order  No.  9863. — The  north  rack  was  repaired  and  strengthened  by  driving  ddj 
piles  and  additional  bearing -piles  on  the  north  side  of  pier,  by  the  Brooklyn  and  New  York  Feaj 
Company,  under  permit  of  the  Board.      Begun  March  31  and  finished  May  5,  1890. 

Secretary's  Order  No.  10075. — The  sheathing  tm  the  approach  to  the  ferry  was  repaired ! 
the  Brooklyn  and  New  York  Ferry  Company,  under  permit  of  the  Board.     Begun  August 
finished  August  22,  1890. 

Secretary's  Order  No.  10187. — 20  oak  piles  were  driven  in  the  ferry  racks  in 
number  worn  out  and   broken,    by  the  Tenth  and   Twenty-third  Street  Ferry  Company,  unA 
pennit  of  the  Board.      Bejjun  July  7  and  finished  July  14,  1890. 

Secretary's  Order  No.  10822. — The  ferry  premises  are  to  l)e  kept  in  repair  for  three  monthi 
Begun  April  6,  1891  ;  in  progress. 

Between  East  Twenty-sixth  and  Tioenty. eighth  Streets, 

Secretary's  Order  No.  10303. — The  marginal  drain  along  the  bulkhead,  for  the  purpose  \ 
intercepting  drainage  from  the  Bellevue  Hospital  buildings,  was  built  by  the  Department  of  Pabfl 
Works,  at  the  retjuest  of  the  Board.     Begun  October  4,  1890,  and  finished  December  13,  1890. 

Bulkhead  between   Thirtieth  and  Thirty-first  Streets^  E.  R, 

Secretary's  Order  No.  10862.— 2  fender-piles  were  driven  and  fastened,  by  H.  D.  Brool 
man,  under  permit  of  the  Board.     Begun  and  finished  April  27,  1891. 

Pier  at   Thirty-second  Street,  E.  R, 

Secretary's  Order  No.  10196. — A  temporary  awning  frame  with  canvas,  covering  about  40b 
90  feet,  was  erected  and  placed  at  the  end  of  pier,  by  John  H.  Starin,  under  permit  of  tl 
Board.     Begun  June  17  and  finished  July  3,  1890. 

Pier  at   Thirty -seventh  Street,  E.  R. 

Secretary's  Order  No.  10107. — A  sign-board  lettered  as  follows :  Baltimore  and  Oh 
Railroad,  Freight  Station,  was  placed  over  the  tally-house  on  i)ier,  by  the,  Baltimore  and  Ot 
Railroad  Company,  under  permit  of  the  Board.     Begun  and  finished  May  22,  1890. 
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Bulkhead  hetween  Thirty-Hgkth' and  Thirty -ninth  Streets,  E,  R. 

Secretary's  Order  No.  iocx)2. — 38  bearing  piles  were  driven,  23  rangers  were  renewed,  a  new 
iras  laid  with  4.inch  yellow  ptn^,  14  spruce  fender-piles  were  driven  and  fastened,  and  2 
briog  posts  were  driven  and  secured  by  J .  W.  Flaherty,  contractor,  for  F.  M.  Orton  &  Com- 
■7,  under  permit  of  the  Board.     Begun  May  5  and  finished  June  4,  1890. 

Bulkhead  between  Forty-third  and  Forty -fourth  Streets^  E,  R. 

Secretary's  Order  No.  1056S.— Repairing  platform  and  shed  thereat,  and  also  extending  of 
d  to  Forty-third  street,  by  Lehigh  Valley  Railroad  Company,  under  permit  of  the  Board. 
;im  November  20,  1 890  ;  in  progress. 

Secretary's  Order  No.  10687. — Several  spruce  fender-piles  were  replaced  with  new  white  oak 
s  by  Lehigh  Valley  Railroad  Company,  under  permit  of  the  Board.  Begun  February  13  and 
died  February  23,  1891. 

Pier  at  Forty -seventh  Street,  E.  R. 

Secretary's  Order  No.  10320. — The  deck  was  repaired  with  second-hand  4-inch  yellow  pine 
nks,  by  Owens  &  Company,  lessees,  by  order  of  the  Board.     Begun  and  finished  August  22, 

Secretary' 's  Order  No.  9735. — The  deck  of  pier  was  repaired  with  4  and  5  inch  yellow 
le  ;  some  stone  was  also  placed  in  bulkhead  on  the  south  side  of  approach  to  said  pier,  by  Owens 
Zompany,  lessees,  by  order  of  the  Board.     Begun  January  8  and  finished  September  i,  1890. 

Premises  between  Fifty-first  and  Fifty -second  Streets,  E.  R, 

Secretary's  Order  No.  10137. — An  8.inch  iron  suction  pipe  was  laid  from  the  river  across  the 
idvay,  10  said  premises  substantially  in  accordance  with  plans  submitted  and  approved  by  the 
eLi  Vergne  Refrigerating  Machine  Company,  under  permit  of  the  Board.  Begun  July  7  and 
nhedjuly  15,  1S90. 

Bulkhead  Platform  betiveen  Sixty  first  and  Sixty -second  Streets,  E.  R. 

SecTctar)'*s  Order  No.  10076. — Sunken  canal  boat  *' W.  H.  Potter"  was  raised  by  the  Baxter 
flecking  Company,  for  William  Higgins,  owner,  by  order  of  the  Board,  and  was  towed  to  a  Dry 
hxrkat  Hoboken,  N.  J.,  for  repairs.     Begun  May  6  and  finished  May  10,  1890. 

Secretary's  Order  No.  10049. — Ice  bridge  was  removed,  by  the  Knickerbocker  Ice  Company, 
i^(^er  of  the  Board.     Begun  and  finished  August  9,  1890. 

Bulkhead  at  Sixty  second  Street,  E.  R. 

Secretary's  Order  No.  9892. — The  bulkhead  was  pierced  and  an  outlet  made  for  sewer  thereat 
If  the  Department  of  Public  Works,  under  permit  of  the  Board.  Hegun  April  16  and  finished 
<iy  27,  1890. 

Pier  at  Sixty-second  Street,  E.  R. 

Secretar)''s  Order  No.  9555. — The  sewer  was  extended  to  within  about  10  feet  of  the  outer  end 
If  pier,  by  the  Department  of  Public  Works,  at  request  of  the  Board.  Bej^un  April  16  and  finished 
■1727,  1890. 

r 

Bulkhead  Platform  North  of  Sixty-second  Street,  E.  R. 

.     Secretary's   Order  No.  10026. — The  deck  was  resheathcd  with  3-inch  spruce  by  the  Farmers* 
ieed Company,  under  pennit  of  the  Board.     Begun  May  i  and  finished  May  3,  1890. 

Secretary's  Order  No.  10083. — The  bulkhead  was  extended  al.^out  10  feet  out  from  tlie  existing 
J^urc,  trom  the  north  end,  by  the  Farmers'  Feed  Company,  under  permit  of  the  Board,  liegun 
ffeobcr  1  and  finished  October  15,  1890.     • 
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East  Seventy-nmlh  Street, 

Secretary's  Order  No.  9801. — Platform  and  supply-pipe  were  extended  north  of  E^t  Serei 
ninth  street,  by  the  Manhattan  Electric  Light  Company,  under  permit  of  the  Board.  Begmi  JJ^ 
21  and  finished  May  12,  1890. 

Pier  North  of  Ninety-first  Street^  E,  R.  ^ 

Secretary's  Order  No.  10245. — Several  bearing-piles  were  driven  and  recapped,  and  I 
necessary  rangers,  deck,  backing-log  and  mooring  posts  were  renewed,  by  J.  L.  Powley,  contiacfl 
for  Knickerbocker  Ice  Company,  under  permit  of  the  Board.     Begun  June  30  and  finished  OcM 

Bulkhead  between  Ninety-third  and  Ninety-fourth  Streets^  E,  R, 

Secretary's  Order  No.  10653. — The  bulkhead  was  rebuilt,  from  about  low  water  up, 

A.Walsh,  contractors,  for  E.  A.  Cruikshank  &  Company,  agents  for  owners,  under  penniti 

Board.     Begun  April  2  and  finished  April  13,  1891. 

i 
Between  East  Ninety-fourth  and  Nittety-fifth  Streets. 

Secretary's  Order  No.  10490. — A  trestle,  13  feet  wide,  between  the  above  streets  and  upoftl 
south  side  of  new  pier  at  East  Nmety-fifth  street,  was  put  up,  under  resolution  of  the 
October  23,  1890  ;  and  the  platform  at  the  foot  of  East  Ninety -fourth  street,  was  removed  toil 
80  feet  west  of  and  parallel  with  the  established  bulkhead-line,  by  Hencken  &  Company. 
November  7,  1890,  and  finished  January  30,  1891. 

Bulkhead  at  East  Ninety-fourth  Street  Section,  j 

Secretary's  Order  No.  10382.— Filling  in  behind  the  bulkhead  at  the  East  Ninety-fourth  SU 
Section  was  done  by  the  Department  of  Street  Cleaning,  under  permit  of  the  Board,  with  ■ 
filling  as  may  be  approved  of  by  the  Health  Department.  Begun  September  1 1  and  fioidl 
November  29,  1890.  1 

Ferry  Premises  at  Ninety-ninth  Street^  E.  R. 

Secretary's  Order  No.  10099. — The  ])latform  was  extended  by  T.  &  A.  Walsh,  contrtctd 
for  New  York  and  College  Point  Ferry  Company,  under  permit  of  the  Board.  Begun  May  201^ 
finished  September  13,  1 890. 

Secretary's  Order  No.  10286.  —Ferry-house  was  erected  by  the  New  York  and  College  M 
Ferry  Company,  in  accordance  with  the  plan  approved  by  and  on  file  in  the  Building  Deptrtoi 
of  this  City.      He^run  July  17  and  finished  September  13,  1890. 

Secretar)-'s  Order  No.  10714. — Pile  platform  was  extended  between  the  waiting  platform  II 
the  ferry  bridge  ()f  ferry  premises,  about  7  feet  north  of  its  present  line,  by  T.  &  A.  Walsh,  CG 
tractors,  for  the  New  York  and  College  Point  Ferry  Company,  under  permit  of  the  Board.  Be{ 
March  16  and  finished  April  20,  1891. 

Foot  of  One  Hundredth  Street^  E.  R. 

Secretary's  Order  No.  10759. — Float  runway,  etc.,  were  removed  from  loot  of  One  HundM 
street,  East  river,  to  the  southerly  half  of  One  Hundredth  street,  East  river,  by  Walter  O'Brien  ■ 
others,  by  order  of  the  Board.      Begun  and  finished  March  21,  1891. 

HARLEM   RIVER. 

Biilkhfad  Platform  at  One  Ihtndrcd  and  Sixth  Street,  ff,  R. 

Secretary's  Order  No.  10116. — Cleaning  of  same,  Nathaniel  Wise,  lessee,  notified  so  to  < 
order  returned,  suj>erse{leil  l)y  Secretary's  Order  No.  10136,  under  which  the  same  was  ordered 
be  done  by  Department  force. 


251 

Work  SupervUed. 

Foot  oj  East  One  Hundred  and  Tenth  Street, 

Secretary's  Order  No.  10829.— A  boat  landing  was  placed  at  the  foot  of  East  One  Hundred 
Tenth  street,  on  the  southerly  side  of  the  new  pier,  by  Christian  Velje,  under  Engineer's 
jer.    Be^an  and  finisheil  April  18,  1 891. 

'.ad  bftween  One  Hundred  and  Fourteenth  and  One  Hundred  and  Fijteenth  Streets ^  H  R, 

Sc.retary's  Order  No.  5549. — The  work  of  filling  in  the  rear  of  crib,  which  was  bej^iun  about 
february  19,  1S87,  and  continued  from  time  to  time,  was  finished  June  7,  1890. 

Seaetar)-*s  Order  No.  10048. — A  machine  for  the  purpose  of  handling  coal  was  placed  thereat, 
^  Standard  Gas-light  Company,  under  permit  of  the  Board.  Begun  May  27  and  finished  August 
%  1890. 

.Secretary's  Order  No.  10456.— The  upright  portion  of  coal  elevator  on  north  half  thereof  was 
leatbed  with  boards,  by  the  Standard  Gas-light  Company,  under  permit  of  the  Board.  Begun 
cinScr  13  and  finished  November  I,  1 890. 

ulkhead between  One  Hundred  and  Ffteenth  and  One  Hundred  and  Sixteenth  Streets ,  H.  R, 

Secretary's  Order  No.  5587. — A  new  crib-bulkhead  was  erected  thereat  and  the  work  was 
»c  substantially  in  accordance  with  the  terms  of  resolution  of  the  Board  of  Docks  ado])ted  July 
t,  1SS6,  by  W,  P.  Kelly,  confractor,  for  the  New  York  Steam  Company,  under  permit  of  the 
oard.     Begun  September  3,  1886,  and  finished  April  21,  189I. 

Foot  of  One  Hundred  and  Sixteetith  Street ^  //.  R. 
Secretary's  Order  No.  10501.— A  private  drain  was  constructed  thereat  by  the  New  York 
team  Company,  under  permit  of  the  Board.     Begun  October  27  and  finished  Novemlx:r  6,  1890. 

Ui/ihead  between  One  Hundred  and  Sixteenth  and  One  Hundred  and  Seventeenth  St  reef  s^  H.  R. 

Secretar)'s  Order  No.  10103. — 4  piles  were  driven  and  4  others  were  puUed  an'l  reset  within 
XLMin^'  lines,  for  the  jmrposc  of  attaching  the  hfe  lines  and  tloats  of  the  Ilaflem  Beach  Batliing 
.'oii.[Hiny,  r>y  CM.  Vandervoort,  under  permit  of  the  Board.     Begun  and  tini>hcd  May  23,  iS(p. 

Bulkhead  Xortherly  of  East  One  ttundred  and  Twentieth  Street^  II.  R. 

Secretary's  OnJer  No.  10669. — The  miking  of  necessary  repairs  to  same  iiy  I.  W.  Flaherty, 
Contractor,  tor  Silas  r>owning  and  Grace  Collins,  by  order  of  the  Board,  in  acC(»rdaiKe  with  pro- 
fisvjns  01  the  grant  made  by  the  City  to  Jacob  Weidenfeld.     Begun  Aj^ril  16,  1S91  ;  in  proi^revs. 

East  One  Hundred  and  7\venty  fifth  Street^  //.  R. 

Secretar>-*s  Order  No.  10012.— A  frame  stable  was  put  up  on  the  northerly  side  of  Kast  One 
Hanrlrcd  ami  r\*enty  fifth  street  by  Rapp  &  Johnson,  un<ler  permit  of  the  Boanl.  Hc^un  April 
24  and  lini-hed  May  7,  1S90. 

Secretary's  Order  No.  10183. — A  urinal,  about  3  by  4  by  7  leet,  on  the  line  of  lence  on  the 
Bur:}  eri y  «»i<!e  of  the  premises  at  East  One  flundred  and  Twenty-tifth  street,  Il.irlcm  river,  al»out 
15  feet  east  of  a  point  on  said  fence,  defined  by  the  intersection  c^t  the  ea^t  linr  ot  tliesiahle  ilureiit, 
wiMTtvte'l  l>y  Rapp  «S:  Johnson,  under  permit  of  the  Board.  Bej;un  June  iS,  iS.)d,  and  tinishcd 
June  20,  i8t)0. 

S-cretary's  Order  No.  102S3.  —  Brick  and  stone  of  an  nld  building  were  i)Kiced  iu  rear  of  stable 
n'-rtli  of  luist  One  Hundred  and  Twenty-fifth  street  by  Rai>|)  ^:  Johnson,  under  i)erniit  of  the 
B.ar  I.     lie-^un  Augu-t  4,  1890,  and  finished  .SeptenilxT  4,  iS(K). 

Secretary's  Orier  No.  10609. — The  lenioval  of  a  boat-house  from  the  tout  of  Ki^t  Oue  Hun- 
dred and  Twenty-fifth  street  to  between  One,  Hundred  and  1  \v(.nty-f"it"ih  r.iul  One  Hunvlied  and 
Twenty->ixth  streets,  Harlem  river,  was  done  by  K<lward  McGrath,  under  permit  of  the  Hoard. 
Bcj^un  January  lo,  189?,  and  finished  March  7,  1891. 
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Drawbridge  at  Fourth  Avenue^  II.  H. 

Secretary's  Order  No.  9866. — ^The  piles  and  timber  protections  of  the  centre  pier  of  said  bridge 
> reconstructed  substantially  in  accordance  with  plans  and  specifications  submitted  by  the  New 
Central  and  Hudson  River  Railroad  Company,  under  permit  of  the  Board.     Begun  March 
fiod  finished  May  30,  1 890. 

Ofu  Hundred  and  Forty-fifth  Street,  H,  R, 

Secretary's  Order  No.  10698. — A  boat-house  was  located  thereat  by  Union  Boat  Club,  under 
lit  of  the  Board.     Begun  and  finished  April  8,  1891. 

One  Hundred  ana  Fiftieth  Street  (East  Side),  H,  R. 
Secretary's  Order  No.   10620. — A  crib-bulkhead   is  being  erected  at    above  premises  and 
lining  the  Astor  bulkhead,  by  Henry  Lewis  Morris,  under  permit  of  the  Board.    Begun  January 
■S,  1891  ;  in  progress.  * 

One  Hundred  and  Fiftieth  Street,  H  R, 

Secretary's  Order  No.  9317. — A  crib-bulkhead  is  being  erected  at  above  premises,  and  the 
y  Hlling  in  therefor  placed  behind  same,  by  William  Astor,  under  permit  of  the  Board. 
September  30,  1889,  and  in  progress. 

One  Hundred  and  Fiftieth  Street,  CromwelPs  Creek,  H  R, 

Secretary's  Order  No.  9318. — A  crib-bulkhead  is  being  erected  at  above  premises,  and  the 
filUng-in  therefor  placed  behind  same,  by  W.  W.  Astor,  under  permit  of  the  Board, 
on  September  30,  1889  ;  in  progress. 

CromwelPs  Creek,  H,  R. 
Secretary's  Order  No.  9865. — The  draw-bridge  across  Cromwell's  Creek  was  reconstructed 
tiie  New  York  Central  and  Hudson   River  Railroad  Company,  under  permit  of  the  Board. 
May  9  and  finished  December  I,  1890. 

One  Hundred  and  Fifty-fourth  Street,  H.  R. 

Secretary's  Order  No.  105 12. — A  boat-house  was  located  thereat  by  Xavier  Boat  Club,  under 
L-  fcrmit  of  the  Board.     Begun  and  finished  April  18,  1891. 

L  M:Comb's  Dam,  H.  R. 

\        Secretary's  Order  No.  10734. — Temporary  piles  were  driven  thereat  to  be  used  for  a  temporary 

&  l^jproach  by  Department  of  Public  Works,  under  permit   of  the    Board.     Begun   March    16   and 

}:  faudied  March  28,  1891. 

I 

-  Bulkhead  Platform  at  One  Hundred  and  Fifty-fifth  Street,  H.  K. 

Secretary's  Order  No.  10300. — The  erection  of  a  hoistin<!^  mast  and  the  driving  of  three  fender- 
i>: . ]Hles  on  same  were  done  by  W^arren  Roosevelt,  under  permit  of  the  Board.  Begun  and  finished 
f    Aogusi  7,  1890. 

Bridf^e  of  the  New   York  and  Northern  Railroad  Company  on  Harlem  River. 

Secretary's  Order  No.  10041. —  4  fender-piles  were  driven  thereat  by  the  New  York  and 
Northern  Railroad  Company,  under  permit  of  the  Board.  Begun  May  5  and  finished  May  7, 
1890. 

\  Yard  of  the  New   York  and  Northern  Railroad  Company  at  High  Bridge,  II.  R. 

-        Secretary's  Order  No.  10041. — 6  bearing-piles  were   driven  and  old  stumps  of  piles  pulled  by 
:  the  New  York  and  Northern  Railroad  Company,  under  permit  of  the   Board.     Begun  May  5  and 
finished  May  7,  1890. 
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Work  Supervised. 

IVashintiton  Bridge,  H.  R, 

Secretary's  Order  No.  10781.— The  tug-boat  "  II.  G.  Notter"  was  sunk  at  above  pren 
and  its  removal  was  ordered  by  the  Board.     The  tug-boat  was  removed  April  18,  1891. 

Morris  Dock,  If.  H, 

Secretary *s  Order  No.  10547. — A  shed  was  erected  on  the  platform  on  the  south  side  of  Po 
place,  by  Gas  Engine  &  Power  Company,  under  permit  of  the  Board.  Begun  October  19 
finished  November  25,  1890. 

Secretary's  Order  No.  10587.  — A  boat-house  was  located  at  above  premises,  by  Ber 
Athletic  Club,  under  permit  of  the  Board.      Begun  December  9  and  finished  December  15,  i8( 

Two  Hundred  and  Seventh  Street,  H.  R. 

Secretary's  Order  No.  10059. — Repairs  were  made  to  the  draw  of  the  foot-bridge  at  the  a 
premises  by  Thomas  Potter  and  others,  by  order  of  the  Board.  Begun  April  29  and  fini 
May  5,  1890. 

Fordham  Heights  Foot  Bridge,  H.  R. 

Secretary's  Order  No.  1 004 1. — 4  bearing-piles  were  driven  by  the  New  York  and  Nort 
Railroad  Company,  und^r  permit  of  the  Board.     Begun  May  5  and  finished  May  7,  1890. 

LONG  ISLAND  SOUND. 

Bulkhead  Platform  between  One  Hundred  and  Thirty-eighth  and  One  Hundred  and  Thirty-n 

Streets,  Port  Morris. 

Secretary's  Order  No.  loioo. — 25  fender-piles  were  driven  and  fastened  in  front  of  platfi 
in  addition  to  those  heretofore  driven  thereat,  by  the  Central  Gas  Light  Company,  under  pern 
the  Board.    Begun  May  22  and  finished  May  23,  1890. 

Bulkhead  between    One   Hundred  and    Thirty-ninth  and  One  Hundred  and  Fortieth   Sir 

Port  Morris. 

Secretary's  Order  No.  9988. — About  250  piles  were  driven  and  6  mooring  posts  were  renei 
also  about  30  feet  in  length  of  the  bulkhead  was  taken  down  to  low  water  and  rebuilt,  by  Bin 
Brothers,  under  permit  of  the  Board.     Begun  April  24  and  finished  May  22,  1890. 

Bronx  Kills,  H.  R, 

Secretary's  Order  No.  10709. — The  line  of  solid  filling  on  the  east  side  of  Brook  avenue, 
running  along  Bronx  Kills,  was  extended  by  New  York,  New  Haven  &  Hartford  Railroad  C 
pany,  under  permit  of  the  Board.     Begun  March  28,  1891  ;  in  progress. 


Removal  of  Obstructions. 

REMOVAL    OF    OBSTRUCTIONS. 

'Secretary's  Order  No.  7394. — Removal  of  obstructions  consisting  of  broken  brick,  stone,  s 

etc.,  from  the  piers,  wharves  and  bulkheads  on  the  water  front  of  the  city,  in  accordance  wit! 
resolution  of  the  Board  of  Docks,  January  5,  188S  ;  in  progress. 
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Wharfage  Room. 


Wkar/asf  R{H>m^  in  linear  feet^  made  during  the  Year  by  Private  Parties^  under  Permit 

of  the  Board  of  Docks. 


Location. 


LiNKAK  Fret. 


Bulkhead 
Line. 


Pier  Line,   i     Total. 


North  Rixftr 

r  45  < extension},  Mties 

kh^ad-wall  between  West  Thirty-seventh  and  West  Thiity-cighth) 

=s ) 

Vest  Sixty -third  street  (extoision).  sides 

Total  on  the  North  river 

Harleim  River. 

tkhead   between    Fast  One   Hundred  and  Fifteenth  and  East  One) 
a^red  and  Sixteenth  streets ) 

Ikhead  north  of  One  Hundred  and  Fiftieth  street < 

Lhcad  oa  south  side  of  Cromwell's  Creek 

Total  OD  the  Harlem  River 

Total  new  wharfage  room  completed  difring  the  year 


197-50 


494.00 

3,281.00 

323.00 


197.00 


147.00 


541- 50 


3.098.00 


3,639.50 


Wharfage  Room^  in  linear  feet  ^  to  be  made  by  Work  carried  on  during  the  year  by  Private 
Owners^  under  Permit  of  the  Board  of  Docks ^  but  not  yet  finished. 


Location. 


North  River. 
u'lchead  between  West  Eightieth  and  West  Elighty-first  streets. 
tukhead  north  of  West  Ninety-seventh  street 


r<'tal  on  th?  North  river. 


Toul  on  the  Harlem  river. 


Total  new  wharfage  room  in  progress . 


Bulkhc.id 
Line. 


238.00 
129.00 


Harlem  River. 
bulkheads  north  of  One  Hundred  and  Fiftieth  street 3>39i  .00 


—          .  — 

— — 

NEAR  Feet. 

Pier  Line, 

ToLil. 

3^7.00 

3,791.00 


3,658.00 


DEPARTMENT  OF   DOCKS. 


A  meeting  of  the  Board  of  Docks  of  the  City  of  New  York  heM  at  the  oflTicc  of  the  Board, 
B  *'  A.*'  Batury  place,  Thursday,  May  I,  1 890. 

Present  —  f*rcsident  Post. 

'*         Commissioner  Cram. 
AHsent —  "  Matthews. 

The  minutes  of  the  meetings  held  Thursday  and  Friday,  the  24th  and  25th  ultimo,  were  read 
i  approved. 

The  President  of  the  Ridgewood  Ice  Company  appeared  l>eforc  the  Hoard  and  requested  per- 
BioD  to  use  and  occupy  the  bulkhead  between  Seventy-ninth  and  Kighticih  streets.  East  river, 
te  IXx;k  Master  was  directed  not  to  disturb  the  said  company  until  furih/r  onkrs. 

James  Mclaughlin  and  Andrew  Geoghcgan  apjxfarcd  bef  ^re  the  licjanl  in  relation  to  the  land- 
5  of  sand  and  storing  of  the  same  temporarily  on  llie  new -made  land  east  ot  the  bulkhead, 
twcen  Seventy-fifth  a;.d  Eightieth  streets.  North  river. 

On  motion,  the  IMkV.  Master  was  directed  tliat  in  all  caM's  wlurc  ^and  is  allowed  to  accumulate 
I  the  r.cw-made  land  above  described  and  the  work  nl'  rem  "val  is  not  proccvded  with  as  speedily 
>  possible,  a  charge  of  one  dollar  per  day  shall  bo  made  for  each  boal-lo.id  stored  thereat.  He 
as  lurlher  directed  not  to  allow  an  excessive  accumulati  )n  of  snul  uj^on  the  premises  in  'juestion. 

The  following  communications  were  received,  read,  and 
rp«>n  nriotion,  laid  on  the  table  : 

From  the  Comptroller — In  reference  to  the  applicat  <»ii  of  ihc  Manhnitan  Iron  Works  for  a 
rant  of  land  and  land  under  water,  from  One  Hundred  and  I'orty-fihhto^  )ne  Hundred  and  Forty- 
ixth  v.rcet.  North  river.     Referred  to  the  President. 

Fr*m  Jtjhn  W.  Flaherty — Recjuesting  an  extension  of  lime  for  the  com{)lction  of  the  work  of 
rpairing  Pier  55,  East  river,  under  Contract  No.  313. 

From  Wheeler,  Cortis  &  Go«lkin,  attorneys — OiTeriiiL;  tw  sell  the  bulkhead  rights  of  their 
ie.;t,  Clement  C.  MK>re,  northerly  from  Twenty  thinl  street,  Nt)rih  river,  for  the  sum  of  three 
indred  and  fifty  dollars  per  running  foot.  Referred  to  Commisiiurier  Cram  to  examine  and  report 
•  the  Boarti  two  weeks  from  this  date. 
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From  the  KnRineer-in-Chief : 

1st.  Reporting  non-cumniencenient  of  work  at  sundry  places  od  the  North,  East  and  H 
rivers. 

2d.   Report  on  Secretary's  Order  No.  9999,  as  to  the  dredging  required  in  front  of  the  hnl 
foot  •(  Forty-second  street,  East  river. 

3d.  Report  on  Secretary's  Order  No.  9996,   in  relation  to  the  building  of  a  Pier  foot  0 
Hundred  and  Fourteenth  street,  Harlem  nver. 

From  Branf«rd  Granite  Company — Requesting  an  extension  of  time  on  Contract  No.  3 
granite. 

The  following  communications  were  leceived,  read,  and, 

On  motion,  ordered  to  be  placed  on  hie,  action  being  taken  where  necessary,  as  stated,  I 

Frem  Department  of  Public  Works— Respecting  the  placing  of  a  **  wind-gate  "  in  sewer 
Pier,  new  40,  North  river. 

From  Counsel  to  the  Corporation — Inclosing  check  for  $150  in  settlement  of  suit  against 
Dunbar  for  violation  of  Rule  5  of  the  Rules  and  Regulations  of  this  Department. 

From  the  Comptroller — Approving  sureties  of  the  Atlantic  Dredging  Company  for  dredg 
East  Twenty-fourth  street  section,  ur.der  Contract  No.  331. 

From  Captain  Smith,  Twenty-fourth  rrecinct— Requesting  repairs  to  piles  on  the  norths 
Pier  ••  A,"  North  river.     The  Kngineer-in  Chief  to  examine  and  repair  if  necessary. 

From  Officer  Beglin,  Twenty-eii^hth  Precinct  -Reporting  hole  in  south  side  of  Pier,  0 
North  river.     The  action  of  the  President  in  notify mg  the  lessees  to  repair  was  approved. 

From  Sanderson  iS:  Son — Rcque>tinj^'  information  in  relation  to  proposed  auction  of  the 
of  the  new  Piers  north  of  Twenty-sixth  street.  North  river.     The  Secretary  directed  to  notify 
that  this  Department  proposes  to  sell  the  lea'-e  ot  two  or  more  piers  when  repairs  to  the  san 
completed. 

F"roin  the  I'ennsylvania  Kailr'/aJ  Company— Accepting  the  terms  of  the  res')lution  ad 
April  17,  1800,  for  the  erection  of  a  shed  on  Pier,  new  29,  North  river. 

From  North  River  Steamboat  ('ompany  -.\ccepiinp  the  terms  and  conditions  of  permit  ad 
April  17,  l8(/),  for  the  use  of  the  north  hilf  of  Pier,  old  34,  North  river. 

From  Nathaniel  Wise,  lessee  kei:)ortini;  thai  repairing,  cleaning  and  dredging  are  requi 
bulkhead  foot  of  One  Hundred  an'l  Sixtli  street,  Harlem  river.  The  Secretary  directed  to  noti 
lessee  that,  in  accordance  with  the  terms  ot  his  lea  e,  he  musi  make  the  re]>airs  required  to  said 
head.     The  En^inecr-in Chief  directe<l  to  examine  and  leport  as  to  the  dredging  and  cleaning 

From  the  Standard  (ias-lii,'ht  Company- -Requcstint^  permissit^n  to  erect  coal-ha 
machinery  on  the  northerly  half  of  tlie  liulkhead  l)Ctwecn  One  Hundred  and  Fourteenth  an 
Hundred  and  Fifteenth  streets,  Harlem  river,  with  the  privilege  of  laying  a  track  thereat.  Gr 
to  remain  only  during  the  pleasure  of  the  Board  ami  Mihjcct  to  a  mo<lification  of  the  plan  suhn 
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Fium  Jcnsmiah  I>ooovaii— Tendering  his  restgaation  as  Ihjrk  Builder.     Resignation  accepted. 

From  John  Fox — Requesting  pennission  to  erect  a  onc-stury  brick  structure.  25  z  100,  north 
f  Ninety-ninth  street.  East  river,  in  accordance  with  diagram  submitted.  Application  tlenied,  for 
be  reason  that  said  premises  are  set  aside  for  ferry  purposes. 

From  Satton  &  Company — Requesting  renewal  of  permit  for  tally-bouse  on  Pier  19,  East  river, 
iianted. 

From  Campbell,  Nichols  &  Gwyer —Requesting  inf  >rniatiun  respecting  the  bulkhead  at  Little 
fat  Twelfth,  and  between  West  Twelfth  and  Horatio  streets.  North  river.  The  Secretary  directed 
s  leply  thereto. 

From  I  im  Shea  —Requesting  the  Board  ti>  substitute  Frank  Randreau  as  the  principal  on  the 
sase  of  the  bulkhead  nonherlyof  the  approjch  in  P.er,  new  47,  North  river,  about  308  feet,  pur- 
based  by  him  at  public  sale  April  17,  1890. 

On  motion,  the  said  request  was  granted. 

From  New  York  and  Northern  Railway  Company — Retiuesting  permit  to  drive  piles  at 
ordham  Heights  foot  bridge,  at  thecompiny's  yard  Ili;h  Bridge,  and  at  the  bridge  on  the  Harlem 
iver.  The  action  of  the  President  in  issuing  a  permit,  the  work  to  be  kept  within  existing  linei, 
ras  approved. 

From  Brown  &  Fleming— Requesting  permit  to  place  a  small  derrick  on  the  Pier  foot  of 
ieventy-ninth  street,  North  river,  for  the  purpose  of  unloading  a  scow  load  of  gravel.  The  action 
if  the  President  in  issuing  a  permit,  the  derrick  to  be  removeil  when  the  said  boat  was  unloaded, 
«tt  approved. 

From  John  H.  Starin — Ketiuesting  permit  to  drive  a  few  fender  piles  on  the  end  of  Pier  19, 
^h  liver.     The  action  of  the  President  in  issuing  a  permit  approveil. 

From  Oscar  Compton  —In  reference  to  a  berth  at  Pier,  new  29,  Kast  river. 

From  the  Homer  Ram<^ell  Transportation  Company,  lessees— Requesting  renewal  of  the 
:  ftverd  permits  now  in  force  for  tally-houses  t>n  Pier,  new  24,  North  river.     Clranted, 

I 

I       From  John  A.  Bouker— Requesting  permit  to  lay  a  water-pipe  on  the  upper  side  of  Pier  foot 
I  West  Twelfth  street,  and  place  a  water  tank  at  the  lower  end  of  the  dumping-board.     Granted,  t« 
Rntin  only  during  the  pleasure  of  the  Board. 

From  Postal  Telegraph  Cable  Company  —Respecting;  the  removal  of  cables  at  Seventy-fifth 
Krcet,  North  river.  Reques;  granted,  to  continue  during  the  pleasure  of  the  Hoard,  on  condition  that 
tbe  said  company  agree  to  pay  twenty-five  cents  per  square  foot  per  annum  for  the  land  under 
wtter  covered  by  their  cable-house,  and  any  additional  expense  which  may  l)e  incurred  in  connec- 
tkm  therewith. 

From  Mutual  Benefit  Ice  Company  (with  ap])roval  of  John  A.  Bouker,  lessee) — Requesting 
permit  to  continue  the  present  ice  bridge,  scale  and  weigh  otBce,  on  Pier  foot  of  Forty-sixth  street, 
North  river.   Granted. 

From  Dock  Protective  Association  of  the  Nineteenth  Ward— Retjuesting  the  Board  not  to 
fnnt  a  permit  for  tke  erection  of  any  structure  on  the  bulkhead  between  Sixtieth  and  Sixty-second 
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streets,  East  river.  The  Secretary  directed  to  notify  the  Knickerbocker  Ice  Company  to  ren 
the  platform  between  Sixty-first  and  Sixty-s::cond  streets,  East  river,  also  inform  the  assocUti0 
the  aciion  of  the  Board. 

From  James  Van  Valkenburg — Requesting  renewal  of  permit  for  tally-hoote  on  Pier  29, 
river.     Granted. 

From  Theodore  Jacobi— Requesting  permit  to  use  rigging  to  be  attached  to  a  portable  d« 
on  Pier,  new  29,  East  river.     The  action  of  the  President  in  issuing  a  permit  approved. 

From  C.  L.  Riker — Submitting  application  for  permit  to  place  a  platform  and  bin  on  the  b 
head  between  Forty-third  and  Forty-fourth  streets,  East  nver.  The  action  of  Commissioner  C 
in  issuing  a  permit  approved. 

From  the  Knickerbocker  Ice  Company  — Recjuesting  permission  to  build  a  bulkhead  n 
from  West  Ninety-seveath  street,  North  river.  Oranted  ;  the  sail  bulkhead  to  be  constructe 
accordance  with  law,  the  plans  to  be  approved  by  the  Enginecr-m-Chief  of  this  Department. 

From  New  York,  Lake  Erie  and  VVesteni  Railroad  Company — Requesting  a  permit,  good 
three  months,  to  repair  planking  in  Chambers  street  Ferry-house.     Granted. 

From  Porlchester  Transportation  Company— Requesting  renewal  of  permit  for  tally-hous 
Pier,  new  32,  East  river.     Granted. 

From  Fred.  VV.  Wright— Requesting  to  be  allowed  to  continue  in  possession  of  Pier 
East  river,  under  the  existing  lease.  Application  denied  ;  the  l^ock  Master  directed  to  co 
wharfage. 

From  Dock  Master  Ryan — Reporting  favorably  on  the  application  of  H.  A.  Peck  &  C< 
place  a  scale  on  the  bulkhead  south  of  Pier  61,  East  river.     Permit  granted. 

From  Dock  Master  Coggeshall : 

1st.  Complaining  of  the  dumjung  at  nij^ht  of  ashes  and  cellar  dirt  on  the  bulkhead  bct^ 
Bloomfield  and  Little  West  Twelfth  streets,  and  suggesting  the  propriety  of  placing  a  Watch 
thereat.     The  Secretary  directed  to  communicate  with  Superintendent  Murray  of  the  Police  De 

ment,  requesting  ihe  detail  of  a  Talrolman  at  this  place. 

2d.  Reporting  that  one  of  the  timl^rs  on  the  south  side  of  Pier  foot  of  West  Thirteenth  s 
is  loose  and  dangerous.     The  Engineer-in-Chief  directed  to  repair. 

3d.  Reporting  that  the  schooner  "Cygnet"  loft  a  quantity  of  decayed  vegetables  on  the 
foot  of  Bogart  street,  North  river.  The  President  authorized  to  communicate  with  the  Depart! 
of  Street  Cleaning  and  Health  Department  in  reference  theret©. 

4th.  Reporting  favoral)ly  upon  the  application  of  the  New  York  City  Ice  Company  for  p< 
to  place  an  ice-bridge  and  engine-house  on  the  bulkhead  between  Horatio  and  Gansevoort  str 
North  river,     Permit  granted,  to  continue  durin;4  the  pleasure  of  the  Board. 

From  Dock  Master  Brady   -Reporting  favorably  on  the  ;ipplication  of  John  A.  Bouker,  for 
mission  to  place  scows  foot  of  Fifty-fourth  street,  East  river,  for  the    removal    of  cellar  dirt, 
action  of  the  President  in  issuing  a  permit  approved. 


5  [May  i,  1890. 

k  Muter  Coyc : 

ting  repairs  requiied  to  east  side  Pier  44,  East  nver.  The  Eagineer-in-Chief  directed 
report. 

linf  that  Piert  new  29,  East  river,  requires  cleaning.     The  Engineer-io-Chlef  to 
port. 

;stiDg  a  desk  and  chair  for  use  in  hb  office.     Granted. 

c  Master  Abeel— Reporting  repairs  required  to  Pier,  old  42,   North  river.    The 
ief  directed  to  examine  and  repair. 

L  Master  Parks : 

ting  that  the  iron  plate  on  southwest  corner  of  Pier,  new  59,  North  river,  is  broken, 
mediate  attention.     The  Engineer-in -Chief  directed  to  repair. 

sting  that  a  Watchman  be  stationed  south  of  Thirty-fourth  street  and  east  of  Twelfth 
ent  damping  thereat. 


uier.  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  week  ending 
amoanting  to  $it669  59,  which  was  received,  and  ordered  to  be  spread  in  full  on 
follows: 


Fkom  Whom. 


iAbcel. 


t  T.  Coggeshall. 

.  Parks 

A.  Wood! 

Martin 

.  S.  Thompson.. 

i  S.  Coyc 

Ryan 

J.  Brady 

B.Erwin 

A.  Dearborn... 


I  to  the  Corporation. 


For  What. 


Wharfage,  District  No.  2.  N.  R. 

At  •  ' 
v., 

•  t                              (I  *' 

10,  ••      ., 

13.  ••       . 

I.  K.  R. 


5. 


II. 


II. 


Settlement  of  claim  against  John 
Dunbar  for  violation  of  Rule  5  <»( 
the  Rules  and  Regulations 


Date 

Amount. 

Total 

m 

Dkpos- 

ITBD. 

1890. 

^95  54 

137  78 

26  50 

151   59 

31J    40 

C6  84 

44  II 

322  13 

254  97 

50  02 

65  03 

32  68 

59  40 

150  00 

(I 

,669 

59 

Apr.  zg 

Si,6^  59 

4i 

,6^ 

59 

Kespectlully  submittecJ, 

JAMES  MATTHEWS,  Ttewufet. 
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From  the  Engineer-in-Chief  : 

I  si.  Report  for  the  week  ending  April  26,  1890. 

2d.  Reporting  that  he  had  directed  that  Laborer,  Acting  Watchman,  Thomas  Ijihey  be  not 
again  assigned  to  duty  as  Acting  Watchman,  and  recommending  that  his  action  be  appxofei. 
Action  approved. 

3d.  Recommending  that  Lalxjrcr,  J.  T.  L.  Doughly,  lie  examined  for  promotion  to  the  poaiioi 
of  Hydrographer.  Recommendation  adopted,  and  the  Civil  Service  Examining  Boards  to  be  notl. 
fied  of  said  action. 

4th.  Recommending  that  the  southerly  sivle  of  the  Pier  foot  of  Twenty-fifth  street,  Eait 
liver,  be  temporarily  assigned  to  the  Department  of  Public  Works  pending  repairs  to  be  made  to 
Pier  at  Twenty  fourth  street,  East  river.  Recommendation  adopted,  and  the  Department  of  Public 
Works  to  be  notified  of  the  action  of  the  Board. 

5th.  Recommending  that  Jt»seph  J.  Potter  and  others  be  notified  to  repair  fool  bridge  at  Two 
Hundred  and  Seventh  street,  Harlem  river.     Recommendation  adopted. 

6th.  Submitting  map  of  the  water-front  from  West  Twenty-fourth  to  West  Twenty-seventh 
street,  and  recommending  filling-in  of  the  new-made  land  between  Twenty-fourth  and  Twenty-fiflk 
streets,  west  of  Ihirteenth  avenue,  to  the  extent  of  about  1,500  cubic  yards.  G.  W.  Plunkitt 
thereupon  appeared  l^efore  the  Board  and  agreed  to  pay  the  sum  of  $200  cash  for  said  privilege, 
which  offer  was,  on  motion,  accepted. 

7th.  Report  on  Secretary's  Order  No.  10014,  repairs  required  to  sewer  at  bulkhead  foot  of 
Ninety-sixth  street,  North  river,  and  recommending  that  the  Department  of  Public  Works  be  re- 
quested to  repair.     Recommendation  adopted. 

8th.  Report  on  Secretary's  Order  \o.  loooo,  submitting  plan  for  new  wharf  at  Charity  llospi- 
lal,  Blackwell's  Island.  The  Engineer-in -Cliief  directed  to  prepare  plans,  specifications  and  fonn 
of  contract  for  the  building  of  a  new  wharf  at  the  alx)vc  <lescril>ed  premises. 

9th.  Additional  report  on  Secretary's  Order  No.  ICC09,  in  relation  to  the  application  of  the 
Farmers'  Feed  Company  fordred^ini^  north  of  Sixty  second  >treet.  East  river. 

loth.  Report  on  Secretary's  Order  No.  9808,  that  he  had  superintended  erecting  derricks  pd 
Pier,  new  39,  North  river. 

nth.  Report  on  Secretary's  Order  No.  9946,  that  he  had  repaired  pavement  at  the  entrance 
to  bulkhead  foot  of  One  Hundred  and  Twentieth  street,  Harlem  river. 

1 2th.  Report  on  .Secretary '>  Order  No.  9958,  that  he  had  superintended  mooring  a  boathoase 
at  One  Hundred  and  Thirty-second  street,   Ilarlem  river. 

13th.  Report  on  Secretary's  Order  No.  9970,  that  he  had  superintended  dredging  between 
Thirty  second  and  Thirty-third  streets.  East  river. 

14th.  Report  on  Secretary's  Order  No.  9982,  that  he  had  directed  repairing  bulkhead  plat- 
form l^etween  One  Hundred  and  Twenty-ninth  and  One  Hundred  and  Thirtieth  streets,  Harlem 
river. 

I5tli.  Report  on  Secretary's  Order  No.  9983,  that  he  had  superintended  dredging  l^twccn 
Eleventh  and  Thirteenth  streets,  East  river. 
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i6ih.  Report  on  Secrelary*s  Order  S:  9986,  that  he  directed  repairing  plattorm  at  One 
Hundred  and  Twenty -ninth  street,  Second  avenue,  Harlem  river. 

17th.  Report  on  Secretary's  Order  No.  9990,  that  he  had  repaired  Pier  foot  of  Thirty -fourth 
tteet.  North  river. 

i8th.  Report  on  Secretary's  Order  No.  loooi,  that  ihe  canal  boat  **  lAzzic  O'Connell  "  sunk 
foot  Fifij-fourth  street.  East  river,  was  towed  to  the  Hoboken  Flats. 

19th.  Report  on  Secretary's  Orders  Nos.  9888  and  10018,  that  he  had  built  an  office  for  use 
of  Dock  Master  in  District  No.  3,  and  placed  same  on  Pier,  new  29,  East  river. 

20th.  Report  on  Secretary's  Order  No.  10005,  that  he  had  directed  the  drivmg  of  piles  at  pier 
foot  of  Twelfth  street.  Blast  river. 

2i5t.  Report  on  Secretary's  Order  No.  10007,  that  he  had  directed  the  repairing  of  bulkhead, 
etc.,  bciween  Piers  52  and  53,  East  river. 

The  following  communication  was  received  : 

Mayor's  Office,         [ 
New  York,  April  25,  1890.  \ 

h  the  matter  of  the  charges  by  Maurice  F.  Holahan  and 
Edward  P.  Barker,  Commissioners  of  Accounts, 

against 
Edwin  A.  Post  and  James  Matthews,  as  Commissioners  of  the 

Department  of  Docks. 

The  evidence  presented  in  the  above-entitled  matter  does  not,  it  seems  to  me,  after  careful  con- 
^t-raiion,  justify  me  in  removing  the  accused  Commissioners  from  oflfice.  Tlic  char^^es  against 
'hem  are  accordingly  dismissed. 

(SiKTied)  HUGH  J.  (JRANT,  Mayor. 

The  subject  respecting  the  necessary  steps  to  be  taken  by  this  Department  to  obtain  possession 
)f  I'ior,  old  41,  North  river,  was 

(.)n  nr.otion,  referred  to  Commissioner  Cram  to  examine  an<l  report. 

(Ihi  motion,  the  Secretary  was  directed  to  notify  Dock  Master  Martin  not  to  interfere  with  the 
ioit  locited  at  Eighty«third  street,  North  nver,  said  to  belonj^  to  Mrs.  Mahoney,  until  further  orders 
Mm  this  Board. 

The  .Auditing  Committee  submitted  an  audit  of  two  bills  or  claims,  which  were  approved  and 
ludiied  and  ordered  to  be  spread  in  full  on  the  minutes,  as  follows  : 

Cottstmdiott  Account. 

\iid  t  N'-.  Name.  Amount. 

1176.  Barih  S.Cronin,  Estimate  No.  3,  Contract  No.  314 $7,442  23 

General  Ripairs  Atcount. 

1 177.  Ethvard  J.  Fearon  and    William  Jcnks,  Estimate  No.  i   and   Final,  Contract 

No.  320 4,72200 

$12,164  23 
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RECAPITULATION. 


One  bill  or  claim  on  Construction  Account S7»444  23  \ 

One  **  General  Repairs  Account 4f722  c»  j 

Respectfully  submitted, 

EDWIN  A.  POST,  President,  {   Auditing 
J.  SERGEANT  CRAM,  f  Committee. 

The  action  of  the  President  in  transmitting  the  same,  with  requisitions  for  the  amount,  to  difi 
Finance  Department  for  payment,  was  approved. 

The  Secretary  reported  that  the  pay-rolls  for  the  month  of  April,  1890,  amounting  to  $9,714.96, 
had  been  approved  and  audited,  and  transmiited  to  the  Finance  Department  for  payment. 

The  President  reported  that  he  had  received  for  the  Treasurer  the  following  estimates  for 
furnishing  this  Department  with  coal  and  Portland  cement  : 

About  150  Gross  Tons  About  25  Tons 

Ei;g  Coal,  Nut,  Stove  or  Eg?  Coal, 

on  Tug  or  Scow.  Delivered  at  Offices. 

R.H.Hunt J36operton  |  Nut  or  Egg.  »4  30  per  ton 

{  Stove,  4  55 


i« 


c« 


Meeker,  Payne  &  Co 374     *"  443 

H.  L.  Hcrl)ert  &  Co    4  75     "       2,240  lbs.  4  75     **  2,240 lbs. 

William  Hone  &  Co 4  45  per  grass  ton  5  00 

David  Duncan  &  Son   3  95  per  ton  5  25 

Popham  &  Co 3  95     "  5  25 


»* 


(( 


(( 


it 


»t 


tt 


500  Barrels  Quickset tin^  Portland  Cement. 
James  Brand 52  43  per  bbU 

Marcial  &  Co 2  50 

Dickinson  Bros.  &  Kinj^ 2  50 

Haebler  &  Co 251 

Sinclair  &  Babson 2  60       ** 

Erskine  W.  Fisher 2  65       " 

The  action  of  the  President  in  awarding  the  orders  to  R.  FI.  Hunt  and  James  Brard  respect, 
ively,  was  approved. 

The  following  requisitions  were  passed  : 

Rc;ii«ier  No.  For  What. 

8232.  Ice  for  Chambers  Street  Office Estimated  cost,  S15  40 

8233.  7  coils  rope "  457  50 

8234.  Brooms,  soap,  etc **  36  04 

8235.  3^  pieces  spruce "  16  50 


[May 
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cost, 

$20  60 

y  uo 

i 

4  65 

670  00 

100  00 

88  20 

782  30 

Rcgtster  No.  For  What. 

3236.  Iron  and  hinges Estimated  cost, 

S237.   1  barrel  kerosene  oil 

I238.   Repairs  to  awnings 

B239.  Galvanized  wrought-iron  pipe 

%2^   About  410  feet  vitrified  soil-  pipe 

8241.  One  lot  spruce 

8242.  Spruce  and  yellow  pine 

RequistioD  No. 
477-  75  copies  proposals  for  repainng  Pier  at  Twenty-fourth  street,  East  river — Contract  No.  332. 

On  motion,  the  Board  adjourned  to  meet  Tuesday,  May  6,  1890,  at  the  residence  of  Com- 
missioiier  Matthews,  No.  175  East  Sixty -fourth  street,  at  3  o'clock  P.  M. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 

The  Board  then  went  into  executive  session. 

A  communication  was  received  from  the  Secretary  and  Executive  Officer  of  the  Civil  Servict 
Eumming  Boards,  certifying  Allen  N.  Spooner,  as  eligible  for  promotion  to  Assistant  Engineer  ; 
PWer  C.  Spence,  as  eligible  for  promotion  to  Leveler ;  P.  V.  R.  Van  Wyck,  Jr.,  as  eligible  for 
pfoaotion  to  Leveler,  and  James  W.  Carson,  as  eligible  for  promotion  to  Chainman  ;  whereupon, 

On  motion,  it  was. 

Resolved,  That  Allen  N.  Spooner,  Hydroj^rapher,  be  and  hereby  is  promoted  to  Assistant 
Engineer,  vnih  compensation  at  the  rate  of  $125  per  month,  and  that  Peter  C.  Spence  be  and  hereby 
is  promoted  to  Leveler,  with  compensation  at  the  rate  of  $100  per  month,  and  that  P.  V.  R.  Van 
Wyck,  Jr.,  be  and  hereby  is  promoted  to  Leveler,  with  compensation  at  the  rate  of  $100  per  month, 
in^l  thar  James  W.  Carson  be  and  hereby  is  promoted  to  Chainman,  with  compensation  at  the  rate 
«  5i2  per  week — all  to  take  effect  on  and  after  May  I,  1890. 

The  following:  persons  were  appointed  in  this  Department : 

Ladorers. 
Hu^h  Donohiie.  Sidney  Welton. 

Thomas  P.  T.  Nash.  Thomas  E.  Snook. 

John  Cody. 

Dock  Builder, 
Michael  Madden. 

St<nU'Cutter. 
James  McNamee. 

Laborer  Promoted  to  Boatman. 
James  King* 
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The  report  of  the  Engineer- in-Chief  on  Secretary's  Order  No.  10054,  respecting  the  applicttK 
of  the  Stone-cutters  of  this  Department  for  increase  of  wages  and  lessening  of  hours,  was 

On  motion,  ordered  to  be  placed  on  file,  the  report  approved  and  the  rate  of  pay  for  Stoi 
cutters  and  Masons  in  the  Department  was  fixed  at  the  rate  of  forty-five  cents  per  hour  for  all  di 
except  Saturdays,  and  at  the  rate  of  fifty  cents  per  hour  Saturdays,  to  take  effect  on  and  after  Maj 
18901  but  the  hours  of  labor  cannot  be  lessened  on  account  of  the  work  of  the  Department  requiru 
advantage  to  be  taken  of  low  tides  at  whatever  time  they  may  occur. 

On  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


II  [Mays,  1890. 

A  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the  Board , 
fSer  "A,"  Battery  place,  Thursday,  Uay  8,  1890. 

Present— President  Post. 

''        Commissioner  Cram. 
Absent—  "  Matthews. 

The  minutes  of  the  meetings  held  ist  instant  were  read  and  approved. 

The  President  called  the  attention  of  the  Board  to  section  I,  article  4,  of  the  By-Laws,  which 
prtmdes  that  the  President  shall  hold  office  until  the  first  Monday  of  May  next  succeeding  his 
dection,  and  until  his  successor  be  chosen.  The  Board  decided  not  to  have  an  election  until  a  full 
Boird  was  present. 

J'>5eph  Koch  appeared  before  the  Board  respecting  the  interchange  of  berths  of  Free  Public 
Bith  ai  Pier  foot  of  Third  street,  East  river,  and  the  private  bath  at  Stanton  street.  East  river.  Mr. 
Koch  was  informed  that  the  Board  had  no  objection  to  such  change  being  made  if  it  met  with  the 
i|>proTal  of  the  Commissioner  of  Public  Works. 

The  following  communications  were 

On  motion,  laid  upon  the  table  : 

From  B.  \V.  Ellison  —Requesting  appointment  as  Dock  Master. 

From  Engineer-in-Chicf — 

i>i.  Reporting  dredging  required  at  Pier  foot  of  West  Fiftieth  street,  North  river. 

2d.  Report  on  Secretary's  Orders  Nos.  9834,  10027  ^"<^  9994»  '"  reference  to  dredging  required 
it  Pier,  new  29,  East  river,  and  at  Forty-seventh  and  Fifty-first  streets,  North  river. 

The  following  communications  were  received,  read,  and 

On  motion,  ordered  to  be  placed  on  file,  action  being  taken  where  necessary,  as  stated,  to  wit  : 

From  Counsel  to  the  Corporation— Transmitting  duplicate  copies  of  lease  of  land  under  water, 
i'ijiccnt  to  Pier  36,  East  river,  for  execution  by  George  H.  Penniman,  lessee. 

On  motion,  the  ofticers  of  the  Board  were  authorized  to  execute  said  lease  in  the  form  as 
ippr.vctl  hy  the  Counsel  to  the  Corporation. 

iVom  Department  of  Public  Works  : 

1st.  Requesting  the  assigning  of  two  hundred  feet  in  length  of  the  Pier  fo«t  of  Twenty -fifth 
red,  Ea>t  river,  for  the  storage  and  landing  of  water-pipes.  The  action  of  the  President  in  noti- 
:iU'  the  Commissioner  of  Public  Works  that  at  a  meeting  of  the  Hoard,  held  1st  instant,  the 
tuthcrly  side  of  the  Pier  at  the  foot  of  said  street  was  assigned  for  his  use  until  the  Pier  foot  of  East 
wenty-fourth  -treet  is  repaired  and  replaced,  was  approved. 

2d.  Staling  that  in  consequence  of  sewer  lx)xcs  l)eing  placed  under  the  piers  to  be  built  at  Forty- 
:h,  Fiftieth  and  Fifty-sixth  streets.  North  river,  the  construction  of  sewer-boxes  under  the  Pien  at 
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Forty.first,  Forty-eighth,  Fifty-second  and  Fifty-fourth  streets,  North  river,  will  not  be  rcqua 
The  Secretary  directed  to  ndtify  the  Engineer-in -Chief. 

3d.  Reporting  that  repairs  are  required  to   the  planking  on  Pier  at  Twenty -seventh 
North  river^  in  order  to  sustain  the  city's  lamp-posts  on  said  pier.     The  Engineer-in-Chief  (fir 
to  repair. 

From  Sergeant  Taylor  and  Officer  Glass,  Twenty-eighth  Precinct — Reporting  repairs 
to  pavement  on  west  side  of  car  track  between  Hubert  and  Disbrosses  streets.      Referred  to 
Engineer-in-Chief  to  examine  and  report. 

From  Department  of  Public  Charities  and  Correction — Reporting  that  repairs  are  requiredl 
the  dock  and  bulkhead  at  Randall's  Island.  Referred  to  the  Engineer-in-Chief  to  examine  fl| 
report.  ' 

From  the  Comptroller  : 

1st.  Reporting  that  an  application  has  been  presented  to  the  Commissioners  of  the  Siii]d|( 
Fund  for  a  grant  of  land  below  the  original  line  of  high-water,  between  One  Hundred  and  Fifi| 
ninth  and  One  Hundred  and  Sixty-second  streets,  on  the  westerly  side  of  the  Harlem  river,  l^j 
desiring  to  be  informed  if  said  grant  would  interfere  with  the  plans  of  the  Department  for  Al 
improvement  of  the  water-front  of  the  Harlem  river,  or  the  land  required  by  the  city  to  be  ufli 
tor  commercial  purposes. 

Whereupon  the  following  resolution  was  adopted  : 

Resolved,  That  it  is  the  opinion  of  this  Board  that  the  grant  or  sale  of  the  land  below  origiM{ 
line  of  high -water,  between  One  Hundred  and  Fifty-ninth  and  One  Hundred  and  Sixty-secad 
streets,  on  the  westerly  side  of  the  Harlem  river,  and  extending  to  the  line  of  a  marginal  wharf  Q 
street  as  laid  down  and  determined  in  that  locality,  will  not  interfere  with  the  plans  of  ttf 
Department  for  the  improvement  of  the  water-front  of  the  Ilarlcm  river,  or  the  land  required  by  ih 
city  for  commercial  jmrposes. 

2(1.  Reporting  tliat  at  a  meeting  of  the  Commissioners  of  the  Sinking  Fund,  held  on  the  5*1 
instant,  the  plans  of  the  proposed  exterior  streets  and  improvements  of  the  water-front  of  the  Ett 
river  alcove  Forty -ninth  street  were  referred  to  the  Commissioner  of  Public  Works  and  the  ComnA 
sioners  of  Docks  to  report  estimates  of  the  cost  of  the  work.  The  Engineer-in-Chief  directed  to  prt 
pare  the  necessary  information. 

From  Health  Department— Reporting  that  the  pier  foot  of  Bogart  street,  North  river,  was  rt 
inspected  on  the  5th  instant,  and  was  found  clean  and  free  from  offensive  materials. 

From  Neidlinger,  Schmidt  &  Co. — Requesting  use  ot  thirty  feet  of  bulkhe.id  foot  of  Sixty -fooil 
street,  East  river.  Permit  i;ranted  at  the  rate  of  S 100  per  annum,  payable  to  the  Dock  Master  ( 
the  District,  commencing  May  I,  1S90,  and  to  continue  during  the  pleasure  of  the  Board. 

Fiom  Branforl  Ciranite  Company — Requesting  an  extension  of  time  on  Contract  No.  316 4 
granite. 

On  motion,  the  time  was  extended  sixty  days  from  May  i,  1890,  provided  the  written  coase 
of  the  sureties  is  filed  in  this  Department. 
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I     From  Police  I>epartment— Incli>sing  report  of  Sergeant  John  J.  lay  lor,  Twenty-eighth  Pre- 
respecting  the  complaint  of  DdcU  Master  Coggeshall  as  to  the  dumping  of  ashes  and  cellar 
OQ  thw  bulkhead  between  Bj^ari,  Bloomfield  and  Little  West  Twelfth  streets. 

From  The  Red  **  D"  Line  of  Steamships — la  reference  to  the  placing  of  a  free  public  swim- 
■iBg  bath  near  the  end  of  Pier  37,  East  river,  and  protesting  against  its  establishment  at  that  place. 

J     Qq  motion  of  Commissioner  Cram,  the  CoiimissiDner  of  Public  Works  was  retiucsted  to  desig- 
IMe,  if  pos-ible,  under  the  existing  law,  some  other  berth  for  siid  bath. 

From  the  Ridgewood  Ice  Company — Requesting  use  of  about  one  hundred  and  fifty  feet  of 
fte  bulkhead  at  Seventy-ninth  street.  East  river.  The  Secretary  directed  to  notify  them  that  permit 
tgranted,  commincing  May  i,  1890,  to  continue  during  the  plea-ure  of  the  Board,  provided  they 
ifiee  tj  pay  therefor  at  the  rate  of  $150  j^er  montli.  Permit  vv.is  also  granted  during  the  pleasure 
if  the  Board,  commencing  May  i,  1893,  to  occupy  b^rth  at  Pier  43,  East  river,  at  the  rate  of  $ic» 
Xr  month. 

From  Richard  Fitzpatrick— Requesting  permission  to  place  temporarily  on  the  north  side  of 
Ifcr  foot  of  Thirteenth  street.  North  river,  a  hoisting  derrick  on  wheeU.  Granted,  to  remain 
hnng  the  pleasure  of  the  Board  and  10  be  used  by  the  public  f^ree  of  charge. 

From  James  Brown — Offering  to  furnish  four  sewer  bricklayers.     Offer  denied. 

From  New  York  &  Norwalk  Steamboat  Company — Requesting  a  permit  for  two  tally-houses 
«  Pier  23,  East  River.     Granted. 

From  William  Barrett— Requesting  a  renewal  of  permit  for  derricks  at  Piers  6  and  12,  East 
iiftt.     Granted. 

From  Ch.irles  H.  Holmes— Requesting  berth  for  *' Propeller"  at  Pier,  new  32,  East  river, 
imb  the  privilege  of  remaming  thereat  free  of  charge,  while  repairs  arc  being  made  to  said 
•Propeller."     Application  denied. 

From  William  M.  Montgomery  -Requesting  renewal  of  permit  for  ice  dredge,  tally-house  and 
ealcs,  on  approach  to  Pier  at  Fortieth  street,  North  river.     Granted. 

From  American  Transit  Co  npany— Requesting  renewal  of  permit  for  derrick  on  Pier  6,  East 
mrcr.     Granted. 

From  John  R.  Lefferts-  Requesting  a  lease  of  berth  foot  of  Lincoln  avenue,  Harlem  river.  Ap- 
plicatr-n  denied,  for  the  reason  that  the  Board  cannot  lease  siid  premises  except  at  public  auction. 

From  Knickerbocker  Ice  Company — Requesting  permit  to  replace  ice  pla'form  on  the  bulkhead 
between  Sixty-first  and  Sixty-second  streets.  East  river.  Th:  action  of  the  President  in  permitting 
said  company  to  remain  thereat,  temporarily,  until  they  obt.iin  anoiher  place,  at  the  rate  (jf  Sioo  per 
mi)Pth.  w^as  approved. 

From  The  '*  American  Committee  Statue  of  Liberty  '^ — Ke.iewin.;  application  for  a  landing 
plijc  for  their  boat.     Referred  to  President  Post  t.*  examine  and  fcp>it. 

From  C  msolidated  Gas  Company — Requesting  permission  to  put  a  new  string-piece  on  the 
balkhead  between  Fifteenth  and  Sixteenth  streets,  and  replace  mooring-post  about  sixty  feet  south 
'  t  Sixteenth  street,  East  river.     Granted. 
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From  Frank  C.  Mcelian— Kiique'tiin^;  .1  licnh  -M  the  ImlkhcaJ  beinreen  Piers,  new  54  vid  55, 
iwcen  Twenly-ftj^irih  and  Twcniy-fifth  Kteeis,  Nurih  river,  lor   th«  purpose  of  di«charging  ice. 
ilh  the  privil^f  of  {>licmg  a  plaifbrm,  wcigh-olAce  nail  scales  iherMl.   (iranled,  to  conlinue  dm-  ' 
!  the  plettsure  of  rlic  K  nut,  at  Ibc  rate  of  fz   per  itxy,  jutyatili.'  w<:i:k1y  when   due,  to  the    Dock 
uterof  the  Dtetttit.  cDnnnendng  Monday.  May  11,  iSi9o. 

From  the  J.  L.  MdU  Iran  Workv^Rcqueslin^  psnnit  to  drive  nlxul  thirty  pitc«  around  their  dock  , 
.  Ibe  Ilaricm  rivi.-i,  at  Une  Hundred  and  Thirty -thin  I  sliecL.  The  iJCtion  oi  the  Presideni  in 
iiMlii^  ■  pennit  ap]>Mive<l, 

From  Kennedy.  Keitiharl  &  Co.,  wiih  the  nppiovil  of  G.  W.  PlonVclt  and  Smith,  lesiecs— Re- 

Deuing  pennit  to  m.iiniain  ice  bridge,  Bcal«  nn  i  weigh  offit-e.  on  the  north  side  qI  Pier  fool  of  Fidy- 

it  Itreet,  North  river,  and  place  al  the  bnlklieid  on  the  nnrth  side  of  Mid  pier  n  small  engine  for 

EWing;  Ice.     The  action  of  (he  President  and  Co  nmi«ijnei  Cr»in  in  isiiiiiig  a  p;nnil  approved. 

From  the  Union  Ferry  Compjny — Rer[ueiiitig  1  reniwal  of  p.-tmit  to  make  the  necewiry  re- 

which  may  be  reiiuired  to  (heir  property  during  the  enduing  three  months.     The  ^lion  of  the 

Jent  in  tewiing  3  permit  approved. 

From  the  Netr  Vork  Central  Ligfitera^  Co npuiy  ~Re(i<ieitittg  a  renewal  of  permit  for  tally-  . 
K  on  Pier  4,  Eait  river.     Tlie  action  of  Hie  Proideni  in  ieciing  a  permit  approved. 
From   Prmidence  iind  Sloningl  >n  SlaJin^hip  Compmy  -Applyin  >   for  pettnistion  la  ncpUnk  | 
I,  old  39,  North  river,  a  diwnncc  of  3B5  f«t  in  length  aivd  )S  fejt  in  width.    The  ociion  of  the  ' 
ii'reiident  In  issuing  a  permit  approved. 

From  The  liriwlilyn  and  New  Vork  Ferry  Coinpiiiy  — Requ.v.ing  permiwion  to  make  the 
necessary  repairs  which  may  be  required,  during  the  ensuiny  three  months,  to  tlieir  property  foot  of 
Roosevetl,  Grand  and  Twenty-third  streets,  East  river.  The  action  of  the  I'leiidcnt  in  issuing 
a  permit  approved. 

From  Calvin  Tompkin? — Requesting  permit  to  erect  a  masl-derrick  fool  of  Seventy -niiithstteet, 
North  river,  fur  the  purpose  of  discharging  a  cargo  of  stiine.  The  action  of  the  President  in  issuing 
a  pennit  approved. 

From  the  Hudson  River  Yachl  Club  -Requesiing  ptrnii-iion  to  remove  their  club-house  from 
the  fool  of  West  Seventy -fourth  street,  and  locate  the  s.inie  at  t!ie  fiol  ol  Weal  Ninety-second  -ttcet. 
The  action  of  Commissioner  Cram  in  issuing  a  permit  approved. 

From  Benjamin  J.  I  tall— Requesting  a  permit  to  locate  waier-inctcr  on  the  easl  comer  of  hulk- 
head  at  Pier  13,  Kast  river.     The  action  of  the  President  in  issn  ng  a  permit  approved. 

From  the  President  of  the  ilarbor  Line  Board — Submitting  copy  of  report  dated  April  15,  1890. 
The  Secretary  directed  10  acknowledge  receipt. 

From  John  Kennedy — Requesting  an  appointineni  as  Dock  Buildijt.     Application  denied. 

From  John  A.   Bouker  ; 

isl.  Reqiiesiini;  permit  10  place  a  d umjii  11  g  board  on  the  north  ^ide  of  Pier  foot  of  Korly-sixth 
street,  North  livcr,  wiih  Ihc  privilege  of  retaining  the  dumps  now  in  usl:  on  so\ith  side  of  said  pier. 
Referred  to  Commissioner  Cram  to  examine  and  report. 
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2d.  Requesting  permit  to  place  a  floating  damping-board  for  cellar  dirt  at  the  end  of  PSer 
ot  of  Twenty-fifth  street.  East  river,  and  agreeing  to  pay  S75  per  month.  Permit  granted^  to  con* 
nue  daring  the  pleasure  of  the  Board. 

From  Dock  Master  Martin : 

Reporting  that  John  Carlin  is  digging  foundation  for  a  house  at  Twelfth  avenue  and  Seventy - 
venth  street,  about  twenty-iix  feet  west  of  Twelfth  avenue.  Referred  to  the  Engineer-in  Chief  to 
uunine  and  report. 

From  Dock  Master  Ryan  : 

1st.  Reporting  cleaning  required  at  Pier  48,  East  river.  Request  Department  of  Street  Cleaning 
3  clean. 

2d.  Reporting  dredging  required  south  side  of  Pier  52,  East  river.  Referred  to  the  Engineer- 
n-Chief  to  examine  and  report. 

3d.  Reporting  dredging  required  at  the  bulkhead  from  Piers  60  to  61,  East  river.  Referred 
» the  Engineer4n-Chief  to  examine  and  report. 

4th.  Reporting  that  the  dumping-board  belonging  to  Brown  &  Fleming  is  sunken  on  the  north 
ide  of  Pier  54,  East  river.    The  Secretary  directed  to  notify  Brown  &  Fleming  to  remove. 

5th.  Reporting  that  a  new  floating  dumping-board  has  been  erected  between  Piers  52  and  53, 
East  river.    The  Secretary  directed  to  notify  the  owners  to  secure  a  permit. 

6th.  Reporting  that  there  Is  an  old  crib  sunken  at  the  foot  of  Delancey  street.  East  river, 
vhich  impedes  navigation. 


The  Treasurer,  Commissioner  Matthews,  submitted  his  re.wrt  of  receipts  for  the  week  ending 
by  7.  1890,  amounting  to  $188,168.42,  which  was  receive.!  and  ordered  to  be  spread  in  full 
'n  the  minutes,  as  follows  : 


Date. 

Fkom  Whom. 

For  What. 

Amount. 

Total. 

Date 
Depos- 
ited. 

1B90. 

1890. 

Kay    I 

G.  W.  Plunkitt 

Privilege  filling  in  bet.  34th   &   37th 
st4.,  N.  R 

$200  00 

750  00 

7.625  00 

II 

Robert  S.  Bricfis 

iqrs.rent  Pier  at  W.  17th  street 

•*          Pier,  new  42,  N.  R 

1 

•  • 

C>enerale  Transatlantique  Co. . 

•  ft 

Metropolitan  S.  S.  Co 

bkd.pfni.  N.Pier,  10,  N.  R 

187  50 

i( 

I 

Liverpool  &  G.  W.  S.  S.  Co... 

••         Pier,  new  38,  N.  R 

7.875  00 

I 

H.  P.  FarrinKton 

**         Pier,  old  40,  etc.,  N.  R 

"          Pier,  new 47,  etc.,  N.  R.... 
X  mos.  rent  pfm.,  N.  Ferry,  W.  ajd  st. 

5,000  CO 

4.250  00 

loa  00 

t*               « 

Quebec  S.  S.  Co 

•                 _ 

Twenty- third  Street  R.  Co. . . . 

•                y 

Bridgeport  Steamboat  Co 

I  qrs.  rent  premises  at  Pier  35,  E.  R. . 

375  op 

• 

Pennsylvania  Railroad  Co. . . . 

•*          Pier,  foot  W.  35th  street.. 

1,195  00 

t                 . 

II                         II 

...» 

*•          Piersa7&a8,  N.R...i.... 

»3.7.SO  00 
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Date. 

From  Whom 

For  What. 

Amount. 

TOTAl^ 

Da: 
Din 

1890. 

IS9 

May    I 

Pennsylvania  Railroad  Co 

I  qrs.  rent  1.  u.  w.,  adj.  Piers  4  &  5, 
N.R 

$4,500  00 

*•        X 

.                               •••  • 

t< 

rd'd.  land.  S.  Pier,  old  i. 
N.R..... 

250  00 
250  00 

*•       z 

•  •  •  • 

•• 

1.  u.  W..S.  Pier  16,  N.  R... 

**          X 

N.J.  R.  R.&  Trans  Co 

<i 

pfm.  N.  Debrosses  street . . . 

250  00 

*'       I 

Associates  of  the  Jersey  Co. . . 

•« 

S.  J^  Pier  i8.  etc.  N.  R... 

9,UUU  00 

•*       I 

Cunard  S.  S.  Co 

«< 

Pier,  new  40,  etc..  N.  R 

pfm.  bet.  Piers  18  &  19,  N.R 

7,625   00 

375  00 

**          X 

Delaware,  L.  &  W.  R.  R.  Co.. 

<< 

•*       I 

Sand  &  Koenig 

<< 

berth  lor  bath.  ft.   E.  561^ 
sii*eet 

37  50 

'*          X 

Peter  Charles 

<• 

pfm.  bet.  Piers  38  &  39,  E.R. 

xoo  00 

• 

$56,625  00 

Ma 

"          2 

Western  Stock  Yard  Co 

»« 

Pier,  etc  ,  ft.  W.  40th  st. . . . 

$1,750  00 

**       3 

Homer  Ramsdell 

•4 

Pier  at  W.  129th  street. . . . 
Pier,  new  24,  N.  R 

**       3 

i< 

.. 

250  00 

6,671  25 

"       3 

G.H.  Penniman 

«< 

l.u.  w.  at  Pier,  old  36,  E.  R. 

750  00 

"       3 

Central  R.R. of  N.J 

t< 

pfm.  bet.  Piers  12  &  13  &  13 

400  00 

**       3 

F.  S.  Lathrop 

tt 

SJiPier  i4&bkd,N.R.. 

4.3"  50 

1 

"       3 

Central  R.  R.  ofN.  J 

t* 

pfm.  S.  Pier  8.  N.  R 

375  00 

3 

Manhattan  R  R.  Co 

n 

l.u.w.  N.W.  150th  St.,  H.R 

1,250  00 

3 

Hunt  &  Don.'ildson 

I  mos. 

rent  bkd.  bet.  Piers,  old  34  &  35, 
N.R 

i=o  00 

1 

3 

Suburban  Rapid  Trans.  Co..  . . 

I  qr>.  rent,  1.  u.  w.  at  129th  st.  &  ad  av. 

125    CO 

'*        3 

M.Goodwin 

(4 

bkd.  at  F^  49th  street 

150  00 

3 

J.  Adams 

S.ale  ol 

"  map 

5  00 

16,188   75 

SI 

••        3 

Oid  Colony  S.  S.  Co 

I  qrs. 

rent  extension  N.  Pier,  old    28, 
N.R 

S677  as 

1 

*'        3 

•  •               tt 

•  • 

l.u.  w     Pier  old  28   N   R 

3 

J.  .Skldniore's  Sons 

«• 

bhd.  at  E.  35th  st 

3»   50 
115  00 

3 

N.  V.  &  Baltimore  Trans.  Co.. 

«i 

pfm.  at  bhd.,  bet.  Piers  6  & 
8    V  R 

3 

East  River  Ferry  C .» 

<t 

N.  J^  Pier  at  E  33d  st 

250  00 

3 

•  <                t< 

«> 

S.  I'i  Pier  at  E.  33d  st 

725  00 

"        3 

Vim,  Forwood  &  Co 

ift 

Pier,  new  55,  N.  R 

bhd.  foot  K  i^th  st 

"        3 

rhf)inas  Cunningham 

it 

Cn    i^  I                      * 

"        3 

Hob.. ken  I..  8:  I.  Co 

(• 

l.u.w.,  forForrj',  S.  Hurclay 
street  

5U    Oti     , 

1 

1 

1   f  c  1    06 

3 

Mernhcimrr  8c  Schmidt 

i« 

1.  u.  w.,  N.of  W.  ic8th  st... 

150  37   ' 

i 
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Da-tt 

Feom  Whom. 

Fon  What. 

AMOtfNT. 

Total. 

Date 
DEros- 

ITHD. 

iV 

x89a 

May  : 

;     UDioo  Stock  Yaxxl  &  Market 

Co 

z  qrs.  I 
II 

•eot  Pier  at  W.  <8th  st 

I750  00 

37  50 

95  00 

7,500  00 

M 

\    B.  F.  Romaine. 

bhd.  foot  E.  4th  st 

M 

5     Ehrenrcich  Bros 

<< 

pfin.S.63d«t.,  E.R.. 

Pier,  newa6.  N.  R... 

•4 

3    Old  Dominion  Steamship  Co. . 

<i 

U 

i                                                                                                                                                 *    * 

II 

bhd.  S.  Pier,  new  27,  N.  R. . 

2.500  00 

k* 

3    Hanford&N.Y.  Trans  Co... 

(I 

E.K  Pier  24  and  ^bhd... 

1,625  00 

. 

M 

3    iCnickerbockcr  Ice  Co 

II 

Pier  at  aoth  st.,  N.  R 

750  00 

W 

.                   <« 

«« 

extension  to  Pier  at  43d  st.. 

95  00 

M 

1                   " 

II 

bhd.  at  Bank  st.  N.  R 

125  00 

U 

.                   ** 

•1 

at  El  93d  st 

300  00 
500  00 

H 

3  '  N.Y.Steam  Co 

•1 

S.  J^  Pier,  old  23,  N.  R 

Pier,  old  20,  etc  ,  N.  R 

S    Baltimore  &  Ohio  R.  R.  Co 

It 

*a3.397  68 

May  3 

■• 

59.000  00 

il 

m                                       <C                                           ffC 

7                                                                                                                             •   •  •  • 

It 

1.  u.  w.,  E.  of  Pier  27,  E.  R 

268  75 

H 

r                                 •«                                    «C 

II 

Pier  at  E.  ^7th  st 

375  «> 
2,000  00 

" 

5  '  W.P.Clyde 

It 

E.  M  Pier  33  &  W.  J^  Pier 
XA,  etc..  E,  R 

•' 

5    Frank  Phfclos 

It 

Pier  40,  E.  R..  and  ]4  bhd. . 
bhd.  and  dump  at  K.  39th  st. 

2,750  00 
500  00 

II 

1 

(    L  I.  l,and  and  Fert.  Co 

It 

II 

1  Neidiinger,  Schmid  &  Co 

If 

bhd.  b«it.  63d   &  64th  Sis.. 
E.R 

187  50 

7,625  00 

166  66 

"     5 

F.J.W.  Hurst 

It 

Pier,  new  39,  N.  R , . . 

rent  S.  S.  Pier,  old  35.  N.  R. . . . 

"     S 

Saigerties  8:  N.  Y.  S.  B.  Co. . . 

1  mos. 

It 

5 

Xariona)  Tninsit  Co  

I  qrs.  1 
If 

•1 

rent  pfm.  N.  of  W.  97th  st 

bhd.S.  W.  nth  st  .  .    .. 

25  00 
462  50 

57  75 
625  00 

750  00 

"  5 

E.  M.  Van  Ta^sell 

5 

1 
John  R.  MacPherson 

pfm.  S.  W.  4olh  st 

Pier  at  F.  3rst  st 

Pier  at  E.  «th  st 

II 
5 

J.V.Brown 

It 

5 

1          " 

II 

"     5 

Catskiil  &  New  York  Steara- 

bcat  Co 

ti 

l.u.w.S.  Pier,  old33.  N.  R. 

W.  14  Pier  26.  ani  54  bhd.. 
E.  R 

"      5 

New  Havtn  Steamboat  Co. . . . 

ft 

750    00 

3,350   CO 

5 

•  • .  • 

11 

Pier  25  and  3^  bhd.,  E.  R.. 

c 

'  Brown  &  Fleming 

f  < 

bhd.  pfm.  S.  E.  39ih  st 

S.  J^P.er  29.  N.  R.,  etc.... 

"      5 

1 
Prov.  &  Ston.  5.  S.  Co 

•  1 

227  50 

6,250  00  : 

*      5 

It 

i 

II 

1.  u.  w.  S.  Pier,  old  29,  N.  R. 

40  00 

; 

1 

'      5 

T.  P.  Mersereau 

ft 

Pier,  old  54,  N.  R 

Pier,  new  43,  N.  R 

750  00 
6,000  00 

1 

•      5 

International  Navigation  Co. . 

•1 

5 

Ocean  S.  S.  Co ,. 

11 

Pier,  new  35,  N.  R 

8,750  00 

59,310    66 

Mays 
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Date. 


1890. 

Maj 

6 

«( 

6 

•« 

6 

«« 

< 

«• 

6 

<« 

6 

«i 

6 

ff 

6 

•• 

6 

«• 

6 

<• 

6 

M 

6 

•  f 

6 

«« 

6 

M 

6 

fl 

6 

«« 

6 

•• 

6 

•• 

6 

•• 

6 

(4 

6 

«l 

6 

«( 

6 

<« 


•  t 


«( 


*t 


From  Whom. 


G.W.Winant 

D.E.Milliken 

Uhigh  Valley  R.R. Co.., 


Maine  S.  S.  Co . 


For  What. 


Clark  &  Seaman , 

Wm.  CruOcshank 

John  A.  Bouker 

N.Y.C.&H.R.R.CO. 


Edward  Abecl. 


William  T.  Coggeshall 

Charles  Parks 

George  A.  Woods 

John  J.  Martin 

Charles  S.  Thompson 

Charles  S.  Coye 

John  J.  Ryan 

Patrick  J.  Brady 

Joseph  B.  Erwin 

(Acting  D.M.; 


z  qrs.  rent  Pier  at  xsthst,  N.  R 

"         bhd.  at  E.  76th  St 

'*         pfiott.  bet.  Piers  a  and  3,  N.Y. 

"         Pier  at  Gansevoort  St 

Pier  38  and  K  bhd.,  E.  R. . 
z  mos.  rent  1.  u.  w.  W.  S.  Pier  38,  E.  R. 
I  qrs.  rent  pfm.  bet.  Piers  8  &  9,  N.  R. 

"         extension  to  Pier  9,  N.  R.. 

"  bhd.  pfm.  at  E.  75th  st 

•*         Pier  at  36th  st.  N.  R 

"  l.u.  w.  Pier,  old  33,  N.  R... 
Wharfage  District  No.   2,  N.R 


4  " 

6  "  , 

8  "  , 

zo  "  . 

la  "  . 

z.  E.R, 

3  "  . 


II 


Mutual  Ben.  Ice  Co i  qrs.  rent  Pier  at  W  i32d  st 


James  McCIenahan . . 
C.  T.  Van  Santvoord . 


Morgans*  L.  &  T.  S.  S.  Co  ... 
C.  P.  Huntington 


'*          Pier,  new  37  N.  R. 
M.  H.  Whalen Wharfage,  District  No.  3 


Pier,  new  60,  N.R 

Pier  at  W.  21st 

Pier  at  W.  22d  st 

Pier,  new  25,  N.  R 

14  bhd,  N.  &  S.  Pier,  new 
37.N.R 


Amount. 


faso  00 
no  00 

«37  SO 

875  00 

3,000  00 

33  a« 
375  00 

300  00 

ZOO  00 

3.7SO  00 
350  00 

103  61 

Z40  46 

64  07 

7*9  4X 
160  04 

«49  97 
48  70 

549  55 
a4z  94 
loa  49 
124  aS 
>5  50 


I250  00 
500  00 
875  00 
625  00 

7,500  00 
875  00 

17,500  00 
10  60 


$x8S,i68  42 


TOTAU 


D 

Di 

n 


a 


III, 5x0  73 


Ma 


28,135  60 


iz88,i68  4a 


Ml 


Respectfully  submitted, 

JAMES  MATTHEWS.  Treasurer. 


19  [May  8,  1890. 

From  Kngincer-in-Chief : 

isL  Report  fior  the  week  ending  Hay  3,  1890, 

2d.  Reporting  that  he  had  directed  that  Laborer  and  Acting  Watchman  Frederick  Ward  be 
lot  again  assigned  to  dnty  as  Acting  Watchman,  and  recommending  that  his  action  be  approved. 
rbe  £ngineer-in-Chief  directed  not  to  assign  said  Ward  to  perform  duty  as  Acting  Watchman  for  a 
)eiiod  of  ten  days. 

3d.  Reported  that  he  had  suspended  Laborers  and  Acting  Watchmen  Griffithi  Jones  and 
Henry  J.  Cox  for  fifteen  days,  and  recommending  that  his  action  be  approved.   Action  approved. 

4th.  Reporting  service  of  notice  on  owners  to  pave  the  new-made  land  between  Perry  and 
West  Eleventh  streets. 

5th.  Reporting  filling  in,  etc.,  between  One  Hundred  and  First  and  One  Hundred  and  Second 
streets,  Harlem  river.  The  Secretary  directed  to  notify  the  parties  to  at  once  cease  the  filling  in 
diereat,  and  show  cause  in  the  Board-room,  Thursday,  May  15,  1890,  at  12  o'clock,  why  penalty 
ihoald  not  be  imposed,  and  also  state  that  if  they  fail  to  appear  before  the  Board  at  the  time  and 
pbce  stated  the  penalty  will  be  imposed  and  enforceil. 

6tb.  Reporting  sinking  of  canal  boat  between  Sixty-first  and  Sixty-second  streets.  East  river. 
Tlie  Secretary  directed  to  notify  the  owners  to  remove  forthwith. 

7th.  Recommending  the  paving  of  the  new-made  land,  between  Fiftieth  and  Fifty«first  streets, 
Horth  nver,  m  order  to  make  an  approach  to  the  new  Pier  foot  of  Fiftieth  street,  North  river.  The 
Eogiiieer-in-Chief  directed  to  prepare  specifications  and  form  of  contract  for  said  work. 

8th.  Reporting  the  finding  of  the  body  of  l-^borer,  Acting  Watchman,  John  T.  Williams,  who 
j  *is  drowned  in  January  last.     The  Secretary  directed  to  drop  hi*  name  from  the  roll. 

Qth.  Reporting  repairs  recjuired  to  pavement  at  the  approach  to  Pier,  new  39,  North  river.  The 
Enginecr-in-Chief  directed  to  repair. 

loth.  Report  on  Secretary's  Order  No.  9813,  submitling  plans,  specifications,  and  form  of  contract 
fer  building  a  Pier  foot  of  Ninely-fifih  street,  East  river. 

On  motion,  ordered  to  be  placed  on  file,  and  the  follow inj^  resolution  adopted  : 

Resolved,  That  the  plans,  specifications,  and  form  of  contract,  a-?  prci)ared  and  submitted  by 
8ie  Enginc-er-in-Chief  of  this  Department,  for  building  a  Pier  fool  of  East  Ninety-fifth  slrjel.  East 
fiver,  be  and  they  hereby  are  approved,  subject  to  the  approval  of  the  C<»unsel  to  the  Corporation 
fcs  to  f'rm,  and  the  Secretary  be  and  hereby  is  directed  to  have  a  sufricient  niiintx.*r  of  blank  forms 
>f  prcjposals  printed,  and  proper  advertisements  inviting  estimates  for  doinjj  the  said  work  inserted 
tn  '.he  various  newspapers  designated  by  law. 

Iith.  Report  on  Secretary's  Order  No.  9908,  dredj^ing  required  in  the  half  slips  adjoining  Pier 
U  Thirty- fourth  street,  North  river.  The  Engineer-in -Chief  directed  to  prepare  specifications  and 
arm  of  contract  for  dredging  thereat,  as  recommended  in  his  report. 

I2th.  Report  on  Secretary's  Order  No.  9995,  in  relation  to  the  apj>lication  of  John  ILSiarin 
Or  the  removal  of  the  rip-rap  in  fmnt  of  bulkhead-wall  on  the  upi)er  side  of  Pier,  new  41,  North 
ivcr  to  facilitate  the  berthing  of  the  "City  of  Rome."  The  action  of  the  President  in  sending  copy 
if  report  to  Mr.  Starin  was  approved. 
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13th.  Report  on  Secretary's  Order  No.  10046,  dredgring  required  at  bulkhead  foot  of  Oi 
liundred  and  Sixth  street,  Harlem  river.  The  Engineer-in -Chief  directed  to  make  requisitioo  J 
dredging  as  recommended  in  his  report. 

14th.  Report  on  Secretary's  Order  No.  10052,  repairs  required  to  sheathing  on  deck  of  Pkr^l 
East  river.   The  Enginecr-in-Chief  directed  to  repair.  I 


i 


15th.  Report  on  Secretar}''s  Order  No.  9246,  that  he  had  superintended  building  a  whnfif 
the  Bronx  river. 

i6th.  Report  on  Secretary's  Order  No  9574,  that  he  had  superintended  repairing  Pier 

East  river. 

1 
I7tb.   Report  on  Secretary's  Order  No.  9932,  that  he  had  repaired  Pier  48,  East  river. 

i8lh.  Report   on   Secretary's   Order  No.   9989,    that  he  had  repaired  Pier,   new  59,  Noli 
river. 

19th.  Report  on  Secretary's  Order  No.  9998,  that  he  had  superintended  cutting  gangwtjl  I 

Pier,  old  34,  North  river.  -^ 

I 
20th.  Report  on  Secretary's  Order  No.  10008,  that  he  had  superintended  placing  floating  dod 

on  the  north  side  of  Tier  foot  of  Thirtieth  street.  North  river. 

2ist.  Report  on  Secretary's  Order  No.  [0025,  that  he  had  superintended  repairing  balkkp 
between  Thirteenth  and  Fourteenth  streets,  North  river. 

22d.  Repf^rt  on  Secretary's  Order  No.  10026,  that  he  had  superintended  repairing  bnlkld 
north  of  Sixty-second  street.  East  river. 

23d.  Report  on  Secretary's  Order   No.  10036,  'respectmg  dredging,   etc.,  One  Hundred  ^ 
Second  street,  East  river. 

24th.  Report  on  Secretary's  Order  No.  10037,  cleanini^  required  at  bulkhead  foot  of  Oae  Bm 
dred  and  Fifteenth  street,  Harlem  river. 

25lh.  Report  on  Secretary's  Order   No.  10039,  that   he  had   superintended   driving  piles  I 
Pier  19,  North  river. 

26th.  Report  on  Secretary's  Order  No.  10059,  ^'^^'  ^^^  ^^^  supervised  repairing  draw  to  foil 
bridge  at  the  foot  of  Two  Hundred  and  Seventh  street,  Harlem  river. 

27th.  Report  on  Secretary's  Order  No.  9957,  that  he  had  supervised  dredging  in   front  of  th 
bulkhead  platform  between  Forty-seventh  and  Forty-eighth   streets.  North  river. 

28ih.  Report  on  Secretary's  Order  No.  IC041,  that  he  had  superintended  driving  piles  by  tk 
New  York  and  Northern  Railway  Company. 

Commissioner  Cram  reported  that  he  had  received  for  the  Treasurer  the  following  estimates  k 
furnishing  the  Department  with  wrouj^ht-iron  pipe,  spruce  and  yell©w  pine : 

About  875  Lineal  Feet  ^-inch  Galvanized  Wroui^ht-iron  Pipe  ;   about    260   lAneal  Ftet   Mi 
Gahanized  IVyou^'ht-iron  Pipe ;    about  550  Lineal  Feet  yinch    Galvanized    Wrought- 
Pipe. 

H.  A.  Rogers.   $677 

Thomas  C.  Townsend 907 


21 


[May  8,  1890. 


About  3,500  Lineal  feet 
Spruce. 

)uryca $21  00  and  $22  00  per  M.  feet. 

Mill  &  Lumber  Co 24  c» 

ivc  &  Co 22  00 

^ 23  00 


kk 


100  Piece"*  Spruce  or 
Yellow  Pme. 

$30  00  per  M.  feel. 

24  00 

35  00 
23  00 


li 


(• 


it 


ion  of  Commissioner  Cram  in  awarding  the  order  to  H.  A.  Rogers  and  Joseph  W.  Dur- 
ively,  they  being  the  lowest  bidders,  was  approved. 

rretary  reported  that  the  pay-rolls  for  the  General  Repairs  and  Construction  force  for 
th  endinj^  April  30,  1890,  amounting  to  $16,584.07  had  been  approved  and  audited  and 
o  the  Fin  1  nee  Department  for  payment. 


owing  requisitions  were  passed  : 

For  ^Vhat. 

irs  pile  driver  No.   1 1 Estimated  cost, 

t  3,000  brick 

er  belt  and  lacing 

:e  per  M  feet 

n  covered  exploders 

la^t  Seventeenth  Street  Yawl,  per  ico  pounds 

w  pine,  per  M  feet 

•.V  pine  flooring 

ir.-i  Thirtieth  Street  Section  Office 

ow  curtains 

iran  armchairs 


«( 


i4 


(t 


(I 


(i 


H 


(( 


(k 


5t, 

$25  00 

232  50 

60  00 

22  00 

8  00 

60 

28  00 

24  00 

15  00 

3  00 

10  00 

lery. 
and  chair  for  District  No.  3,  East  river. 

ion,  the  Board  adjourned,  to  meet  on  Friday,  9th  instant,  at  12  o'clock  M. 


CHARLES  MILLER,  Jr,.  Acting  Secretary. 


ifl>»B(«*I>«te.  4tf*tCai*  iltjlkw  TmM.  WCa^^lKtfM 


(Kmi^  n»  Bm>I  4tt»  it  •»  Ec   br  tte  bet  uuttb;^  ^-  ck  otr  »  i^kI  jS  Hm  Ulj 
Mi  Ittm  >Mr  Ik  Jmli^mt  M  hn,  ar  jq^  •»  'V  Nirti:   cnr.  Lid  K  Ko-  6l,  on  I 
(rCaman  Vfltjlfi;  &^Dtlrdn•]pnga  clKNxtt:  ma  u  iIk  Jttsfnfi-baarit  toot  of  G 

of  bM  ScMMccach  Md  Twttmf-fwoi  oncn :  aliu  is  Ute  tlip  btcwtjm  neo  51  ■»!  53,  ni 
beet 


fa»rfmf,  TW  ill  tW  eiAi  nfcaH  ifab  day  nadei  Cstiacc  Sck.  jifi  >ad  sjcv  W  4 
W  Ac  Knnh  urf  Ea«  tmn.  be  wd  the  oae  m  taerebr  rtjecied. 

Tt«  >«■«<  Ifcf  pniwd«d  wilh  ilie  Rgalu  ordet  of  bBBoew. 

Tk  Mlvrai  cvMskKioa*  weic  fcrtittid,  md,  ud  oa  boooo.  vdcnd  to  be  placed  u 
■oIm  kaa«  dlBca  «hnc  ntremiy  u  aaMd.  ti  wii : 

?'roRi  EtrowD  A  KlemiDg— Hutint;  chat  ihey  hire  1  peimit  for  dumping-boanl.  bciwetn  rkn 
and  S3,  fj'f  fi»er,  ind  the  ionken  dump  11  IVr  54,  hjsr  rixcr.  will  be  remored  ai  one*. 

From   Mmtiuk  SieimfuMt  iJimfMiji  — Keoewil  of  [icnnit   Ibf  Tally-house   oo    Pier   JJ,  E 


23  [May  9, 1890. 

From  CcmiDBnoDer  of  Public  Works — Requesting  the  following  changes  in  the  location  ol 
berths  aangaed  for  the  Free  Floating  Baths : 

Instead  of  Thtrty-seyenth  street.  East  river,  north  side  of  IMer,  Thirty-seventh  street.  East  river, 
KMith  side  ot  pier. 

Instead  of  Third  street.  East  nver,  Stanton  street. 

Instead  of  outer  westerly  end  of  Pier,  new  29,  East  river,  **  Market  street,"  inner  westerly  end 
of  said  pier. 

The  President  authorized  to  advise  the  Commissioner  of  Public  Works,  that  the  Pier  at  Thirty- 
sevenih  street.  East  river,  is  leased  ti  the  Baltimore  and  Ohio  Railroad  Company,  with  a  reservation 
for  the  bath  on  the  north  side  of  said  pier,  and  the  consent  of  the  lessees  must  be  obtained  to  change 
the  location  of  the  bath  to  the  south  side  of  said  pier. 

The  President  also  authorized  to  advise  that  this  B'lard  consents  to  the  change  of  location  for 
Pablk  Bathy  from  Third  street  to  Stanton  street,  and  from  the  berth  heretofore  assigned  at  Pier,  new 
39^  East  river.  Market  street  to  the  inner  westerly  end  of  said  pier  as  requested. 

The  communication  firom  William  Martin,  Superintendent  of  the  East  River  Bathing  Company, 
agreeing  to  pay  whar£^;e  for  the  free  bath  at  Stanton  street,  East  river,  for  the  season  of  1890,  and 
the  communication  from  the  Ridgewood  Ice  Company,  lessees  of  the  Pier  at  Third  street.  East 
liver,  consenting  to  allow  the  East  River  Bathing  Company  to  locate  bath  at  said  pier  free  of  ex- 
pense to  the  city  were, 

On  motion,  f^rdered  to  be  placed  on  file. 

From  Farmers*  Feed  Company— Requesting  permission  to  extenil  the  platform  north  of  Sixty- 
-•iccond  siresi.  East  river,  ten  feel  out  from  the  cxistinj^  structure.  Permit  grante<l,  provided  the 
said  company  a%ree  to  pay,  in  addition  to  the  re,:;ular  wharfa^^e,  the  sun  of  twenty-five  cents  per 
square  foM  per  annu n  for  the  land  underwater  belonging  to  the  city  to  l)e  covered  by  the  pro()oscd 
extension,  payment  to  commence  when  said  extension  is  completed.  The  work  to  be  done  under 
the  direction  and  supervisien  oi  the  Engineer-in-Chief  of  this  Department,  and  remain  only  during 
ihe  pleasure  of  this  Board. 

From  the  Engineer-in-Chief: 

1st.  Report  on  Secretary's  Order  No.  9649,  submitting  form  of  contract  and  specifications  for 
repairing  bulkhead  between  Piers,  old  56  and  57,  North  river,  and  crib-bulkhead  from  north  side 
of  Pier,  old  58,  to  within  3$  feet  of  south  side  of  Pier  at  Little  West  Twelfth  street,  whereupon  the 
following  resolution  was  adopted  : 

Resolved,  That  the  specifications  and  form  of  contract,  as  prepared  and  submitted  by  the 
Engineer-in-Chief  of  this  Department,  for  repairing  the  bulkhead  between  IMcrs,  old  56  and  57, 
North  river,  and  the  cnbbulkhcad  from  the  north  side  of  Pier,  old  58,  North  river,  to  within  35 
ficet  of  the  south  side  of  Pfcr  at  Little  West  Twelfth  street,  be  and  they  hereby  are  approved,  subject 
to  the  approval  of  the  Counsel  to  the  Corporation  as  to  form,  and  the  Secretary  be  and  hereby  is 
directed  to  have  a  sufficient  number  of  blank  forms  of  proposals  printed  and  proper  advertisements 
inritiag  estimates  for  doing  the  said  work  inserted  in  the  various  papers  designated  by  la^r , 
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2d.  Submitting  list  of  material  and  recommending  that  it  b:  sold  at  public  auction. 

Whereupon  the  following  resolution  was  adopted  : 

Resolved,  That  Van  Tassell  &  Kearney,  auctioneers,  on  behalf  of  this  Board,  be  and  hereby 
are  authorized  and  directed  to  offer  for  sale  at  public  auction,  at  places  specified,  on  the  Nortli, 
East  and  Harlem  rivers,  on  the  28th  day  of  May,  1890,  at  10  o'clock  in  the  forenoon  of  that  daj, 
certain  old  material  recommended  by  the  Engineer-in- Chief. 

Tlie  President  submitted  the  following  report  : 

In  relation  to  the  communication  from  the  Mayor's  office  submitting  application  of  the  "  Ameri- 
can Committee  of  the  Statue  of  Liberty  '* — 

The  President  reports  that  he  has  been  in  correspondence  with  the  Commissioners  of  the  De> 
partment  of  Public  Parks,  who  have  joint  jurisdiction  with  this  Department  in  the  matter.  They 
state  that  they  will  give  the  permit  desired,  and  enclose  a  diagram  upon  which  is  marked  the  place 
to  be  set  aside. 

The  President  thinks  it  proper  that  the  request  of  the  Committee  should  bz  granted,  and  sab* 
mits  the  following  resolution  : 

Resolved,  That  p  *rmissioii  hi  granted  to  the  "  American  Co.n.nittei  of  the  Statue  of  Liberty  " 
to  pace  a  float  jod  by  20  fe<:t  at  that  part  of  the  bulkhead  of  the  Battery  des;gnafed  on  the  plan  of 
the  Commissioners  of  Public  Parks,  and  that  they  be  charged  rental  at  th:  rate  of  $100  per  annum. 
This  permit  revocable  at  the  pleasure  of  this  Board,  and  all  work  done  to  be  under  the  super- 
vision of  its  Chief  Engineer. 

EDWIN  A.  POST,  President. 

May  9,1890. 

On  motion,  the  report  was  received  and  resolution  adopted. 

Commissioner  Cram  moved  that  the  salary  of  John  H.  Corley,  Superintendent  of  Machinery,  be 
increased  to  $150  per  month. 

Which  was  laid  on  the  table. 

The  following  persons  were  appointed  in  this  Department : 

Dock  Btdlders. 
Henry  R.  Bennett.  Thomas  Clark. 

Laborers, 

John  Finnegan.  Garrett  Dillon.  Louis  Miller. 

August  Schweikert.  Edward  Beebc.  James  Maloney. 

James  Reilly,  No.  2,  Laborer,  was  promoted  to  Dock  Builder. 

Discharged, 
Timothy  Ryan,  Ijiborer. 

On  motion,  the  Board  adjourned. 

CHAS.  MILLER,  Jr.,  Acting  Secretary. 
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A  meetiiig  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  ofike  of  the  Board, 
ier  "A/*  Battery  place,  Thursday,  May  15,  1890. 

Present— President  Post. 

'*         Commissioiier  Cram. 
Absent—  "  Matthews. 

The  minutes  of  the  meetings  held  8th  and  9th  instant  were  read  and  approTed. 

The  application  of  the  Commissioner  of  Public  Works  for  permission  to  pierce  the  bulkhead  at 
Pier  13,  North  river,  for  a  sewer  outlet,  was 

On  motion,  laid  on  the  taUe,  and  the  President  authorized  to  communicate  with  the  Commis- 
sioner  of  Public  Works  in  relation  thereto. 

The  communication  from  the  Engineer-in-Chief  reporting  repairs  required  to  bulkhead  south  of 
Thirteenth  street.  North  river,  was 

On  motion,  laid  on  the  table  until  the  Department  ascertain  if  there  is  to  be  a  ferry  located 

thereat. 

The  report  of  the  Engineer-in-Chief  on  Secretary's  Order  No.  10028,  respecting  the  application 
9f  the  New  York  Central  and  Hudson  River  Railroad  Co.  for  permission  to  erect  a  shed  on  the 
xilkbcad  from  Thirty-first  to  Thirty  third  streets,  North  river,  was 

On  motion,  laid  on  the  table. 

The  following  communications  were  received,  read  and. 

On  motion,  ordered  to  be  placed  on  file,  action  being  taken  where  necessary,  as  stated,  to  wit  i 
Fn>m  Department  of  Street  Cleaning — Stating  that  Pier  48,  East  river,  will  be  cleaned  as 
^aickly  as  possible. 

From  Commissioner  of  Public  Works — Informing  the  Board  that  steps  will  immediately  be 
taken  by  the  Engineer  in  charge  of  sewers  to  repair  tlie  break  in  the  sower  at  the  bulkhead  foot  of 
Ninety -sixth  street.  North  river. 

From  Counsel  to  the  Corporation — Inclo!»in^  comniuiiicaiitm  Iroin  Vernon  II.  Brown,  agent 
Cunard  Steamship  Company,  Limited,  respecting  the  occupation  of  premises  on  the  north  side  of 
Pitr,  new  40,  North  river.     The  Treasurer  authori/.e<l  to  collect  rent  as  usual. 

From  Pennsylvania  Railroad  Company-  Recjuesting  a  three  months'  permit  to  repair  paving 
and  plankmgin  front  of  Piers,  new  27  and  28,  North  river.  The  action  of  the  President  in  issuing  a 
permit  approved. 

From  Frank  Flandreau,  lessee— Reciuestin^  the  Bjard  to  place  him  in  possession  of  the  bulk- 
head northerly  of  the  approach  to  Pier,  new  47,  North  river.  The  action  of  the  President  in 
requesting  the  opinion  of  the  Counsel  to  the  Corporation  was  approved,  and  the  Secretary  directed 
to  notiiy  Mr.  Flandreau  of  the  action  of  the  Board. 
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From  Consumers'  Ice  Company — Requesting  permit  to  build  a  frame  stiucture  on  the  soatli 
side  of  Pier  fiK)i  of  Horatio  street,  North  river.     Grante<i. 

Fro  11  Mrs.  Margaret   McDiiiaM     Kcquestinj^  permission  to  remove  boat-house  from  Seventy- 

second  to  One  Hundred  and   Third  street,  Nortli  river.     Action  of  the  President,  in  referring  said  5 

ft. 
application  to  the  Dock  Master  of  the  District,  was  approved. 

From  D.  Whipple,  agent  -Reques'.ing  the  removal  of  vessels  berthed  at   the  bulkhead  betwea 
Piers  12  and  13,  East  river,  in  order  that  the  contractors  may  make  repairs  thereat.      The  actionflf  ) 
President,  in  directing  the  Dock  Master  to  accommodate  said  parties  if  ]v)ssible,  was  approved.        | 

From  George  Ferris — Requesting  renewal  of  permit  for  Watchman's  house  on  bulkhead  north 
of  Pier  61,  East  river.     Granted. 

From  Mutual  Benefit  Ice  Company — Requesting  n  renewal  of  permit  for  ice,  bridge,  scales  and 
weigh  office  on  the  bulkhead  between  Piers,  old  23  and  24,  and  foot  of  Stanton  street,  East  river,  and 
foot  of  One  Hundred  and  Thirtv-second  street,  No:th  river.     Granted. 

From  Roberts  &  King  and  Charles  M.  Fluilcr — Requesting  renewal  of  permits  for  tally-houses 
on  Pier  1 1,  East  river.     Granted. 

From  Merchants  and  Tanners'  Lme-  Requesting  renewal  of  permit  for  derrick,  tally-house  and 
scales  on  bulkhead  foot  of  Franklin  street,  North  river.      Granted. 

From  W.J.  Sparks— Requesting  renewal  of  permit  for  tally -house  on  Pier  lO,  East  nver. 
Granted. 

From  Archibald  Scott  &  Sons,  with  approval  of  H.  D.  &  J.  U.  Brookman,  trustees — Requesting 
permission  to  extenri  ice  brid^^e  on  Pier  fo  )i  o\  Nineteenth  strtet,  Fast  river,  fifty  feet.     Granted. 

From  Fincke  &  Hanfeld,  wiih  the on.^ent  of  b>s.  V.  Brown,  lessee — Requestmg  |>ermit  to  locate 
swimming  bath  on  the  n  Tih  side  (»f  l^icr  f«»ot  'rhiity-tir>t  stieei,  East  n'ver,  fro.n  June  I  to  Septem- 
ber 15,  1S90.      Granted,  i(»  remain  during;  the  pleasure  of  the  r>oard. 

From  Dock  Master  .Mx-el  : 

1st.  Reporting  rcjiairs  rejuired  to  lower  >ide  «)f  Pier,  old  23,  North  river.  The  lessees  directed 
to  repair. 

2d.  Reporting  two  hnk-s  in  the  bulkhead  north  of  Pier,  old  28,  North  river.  The  action  of  the 
President,  in  directing  the  Engineer-in-Chief  to  re[)air  if  on  property  within  the  jurisdiction  of  this 
Department,  was  aj>pro\ed. 

3d.  Reporting  repairs  required  to  fender-pile  on  upp^^rside  of  Pier  foot  of  West  Eleventh  street. 
The  Engineer-in -Chiif<lirected  to  rej)air. 

From  D'.ck  Ma>lei  ( \*gge-.]iall — Reportini^  fender-pile  loose  south  side  Pier  at  Thirteenth 
street,  North  river.     The  Ent^inecr-in-Chief  direcled  to  examine  and  repair  it  necessary. 

From  Dock  Master  brndy  -Reporlin^j  that -iind  nnd  brick  are  unloaded  on  the  bulkhead  betweai 
Seventeenth  and  Ij^hieenth  sire*.'*--,  Fast  rivjr.  built  by  the  IK-partmcnt,  and  no  wharfage  is  paid 
for  the  privilege.  Referred  to  the  Counsel  to  the  Corporation  for  his  opini(m  as  to  whether  the 
Department  has  the  authority  to  collect  wharfage  thereat.  The  Dock  Master  directed  to  prevent 
the  storing  of  material  on  ^aid  bulkhead. 
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From  Dock  Master  Erwin— Reporting  that  the  bulkhead  from  Sixtieth  to  Sixty-sec«nd  street. 
East  river,  requires  cleaning  and  repairing.  The  Engmeer-m-Chief  directed  to  examine  and  repair 
if  necessary. 


The  Treasorer,  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  week  ending 
May  14,  1890,  amounting  to  $55,897.26,  which  was  received  and  ordered  to  be  spread  in  full 
on  the  minutes,  as  follows  : 


Datk. 

Fkom  Whom. 

For  What. 

Amount. 

Total. 

DATS 

Darat- 
rrao. 

i8qo. 
May  9 

*•    9 

C.  L.  Morgan 

X  qn.  rent  F.  ^  Pier  z8,  E.  R 

*•        I.  u.  w.,  S.  of  Pier,  new  42, 
N.R 

$1,125  <» 

500  00 

475  00 

t,Soo  00 

1,750  00 

6a5  oo 

75  <» 

x89a 

HndiK>ii  Tannel  Co 

"    9 
"    9 
"    9 
"    9 
"    9 

losmk  CcMTnell 

'*        bhd..  etc..  at  W.  nth  St.... 

C.H.Manary&  Co 

W.  J^Pierai.E.R 

"        E.  54  Pier  ao.  E.  R 

N.  Y.  ft  Tejcas  S.  S.  Co 

Nassau  Ferrv  Co 

"        bhd. S.  Houston  St..  E.  R. . . 

•« 

**         L  u.  w.  S.  of  Houston  st., 
E.R 

"    9 

*•        bhd..  etc.,  bet.  54ih  &  ssth 

75  00 

2,000  00 

"    9 

N.Y.,N.H.&  H.R.R.Co... 

E.  J^Piersi.W.  K  Pier 52. 
E.R 

"    9 

Harlem  &  Portchcster  R.R.Co. 

**         pmf.  f>ct.  Piers   50  and  51. 
K.  R 

375  <» 
250  00 

••    9 

Cavanacrh  &  Collins 

bhd.  N.  I'ier.  nt-w  i,  N.  R.. 
"         I.  u.  w,  at  W.  59th  st 

N.  Y.  Central  &  H.  R.  R.R.Co. 

18,750  00 

May  9 

'•    X2 

$375  00 

"    12 

"         l.u.  w.  bet.  65th  &    7id  sts 

5.250  oc 

••    li 

K.  M  Pier  4.  f"'- R 

i.eoo  00 

"    12 

"         bhd.  iHit.  Piers  4 and  5.  E.  R. 

250  00 

"    12 

Piers.E.R 

A- 

3.750  00 

"    12 

bhd.  bet.  Piers  5  and  6,  E.  R. 

250  00 

"    12 

Pier6,  E.R 

2,OUO  00 

'*    12 

•*         1.  u.  w.  bet.  60' h  &  65th  sts., 
N.R 

1,500   00 
5.000   00 

"    12 

*'         Pier,  new  61,  N.R 

'•    12 

'*         1.  u,  w.  bet.  Piers,  old  -^5  and 
26,  and  26  and  27,  N.  R. 

787    50 

"    12 

*'         1.  u.  w.  bet.  Piers,  old  27  and 

537  38 
5,000  00 

"    12 

"         Pier,  new  62,  N.  R 

"    12 

••         Pier,  new  63,  N.  k 

3.750  00 

"    12 

S.  5^  bhd..  60th  St..  N.R... . 

15  00 

"    12 

"         Sixth  Installment  filling  bc-t. 
30th  and  35th  sts.,  N.  R. 

15,000  00 

«mmmW.tt*  „. 

■stth  «d«  shI  wl  ^ 

P««  K.  ri^u. 

FW  ■  Hoow  M-,  W,  R. 
pMrat  Ext  ^hm 

t*.  DhiIB  Ko.  i,   H.  R- 


JH.ftjJ  »6 


lu.'n  » 


Reipedfiillji  submictcd, 

JAMES  MATTHEWS,  T 
From  Ihe  Engineer-in-Chirf : 

tat.  Repori  for  ihe  wtck  ending  May  lo,  1890. 

zd.  Recam mending  thai  the  office  and  lelejihone  rtalion  ftvol  Wesl  Kifly-fiisl  gireet  be  »l 
to  bnlkhexi  nl  Wwl  Srvrnly-fifl!i  ilrecl.      Recommendatisn  idopled. 

3d.  ReporlJiig  repaint  required  al  entrance  to  Christopher  Slreel  P'erry  ;  at  [Her  foot  of  W* 
TweHth»lrctl  ;  »t  ihe  Inner  end  of  Ihe  approach  to  Pier  fll  West  Kifly  liTth  ^Ireel,  North  rinri  U 
■t  bulkhead  platform  lietwcen  SUlieth  and  Sixly-Srst  streets,  East  river.  The  Eaeuieer4it£W 
directed  to  repair. 

4(h.  ReponinB  repiin  required  to  Tier,  new  47,  North  river.     I«sices  directed  to  n 

5ih.  Rrs]>echn^  pileii  for  wnrk  now  ordered.     The  Engincer-in-Cliier  diredcd  to  a 
litiflns  for  lamishinK  the  piles  required. 

6lh.  Rep'irt  on  Secretary's  (Inler  No.  lcxi68,  sulimitliiig  «pecifica lions  and  form  of  ci 
dredging  the  lifllf  Klips  ndjoming  I'ler  at  Thirl y-fnurlli  street,  North  riier. 
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On  motion,  ordered  to  be  placed  on  file,  and  the  following  resolution  adopted  : 

Resolved,  That  the  specifications  and  form  of  contract  as  prepared  and  submitted  by  the 
^bgioeer  in-Chief  ^f  this  Department,  for  dredging  the  half  slips  adjoining  the  pier  at  the  ioot  of 
Tlmty-founh  street.  North  river,  be  and  they  hereby  are  approved,  subject  to  the  approval  of  the 
fCounsifl  to  the  Corporation,  as  to  form,  and  the  Secretary  be  and  hereby  is  directed  to  have  a  suffi- 
dnt  number  of  blank  forms  of  proposals  printed  and  prjper  advertisement  inviting  estimates  for 
kmg  the  said  dredging  inserted  in  the  various  newspapers  designated  by  law. 

Tih.  Rep<jrton  Secretary's  Order  No.  10071,  in  reference  to  the  digging  of  a  foundation  for  a  house 
I  fcoiof  West  Seventy-seventh  street,  about  twenty-six  feet  west  of  Tweltth  avenue.     The  Secretary 
dirtaed  to  notify  the  contractor  not  to  trespass  on  city  properly,  and  the  Eiigineer-in-Chief  directed 
to  set  thai  the  order  of  the  Board  is  complied  with. 

Sih.  Report  on  Secretary's  Order  No.  10067,  that  the  Pennsylvania  Railroad  Company  are 
oiking  the  repairs  required  to  pavement  at  west  side  of  West  street,  between  Hubert  and  lX»sbrosses 

Srtcts. 

9ih.  Report  on  Secretay's  Order  No.  9858,  that  he  had  repaired  backing-log  between  Piers, 
lew  42  and  43,  North  nver. 

loth.  Report  on  Secretary  Order  No.  9863,  that  he  had  superintended  repairing  ferry  premises 
ow  of  Grand  and  Twenty-third  streets.  East  river. 

nth.  Report  on  Secretary's  Order  No.  9959,  that  the  subject  matter  of  this  order  was  acted  on 
tj  the  Board  under  Secretary's  Order  No.  10Q47. 

I2ih.  Report  on  Secretary's  Or 'er  No.  9972,  that  he  had  repaired  approach  to  Pier  at  Ninc- 
ecnth  street.  North  river. 

13th.  Report  on  Secretary's  Order  No.  10023,  that  he  had  supcrmtended  repairing  entrance  to 
'kt  iS,  El.ist  river. 

14th.   Repoit  on  Secretary's  Order  No.  10054,  that  he  ha<l  repaire*!  Pier,  old  42,  North  river. 

15th.  Rci'ori  on  Secretary's  Order  No.  10076,  that  he  had  superintended  removal  of  sunken 
inal  l«oat  at  Imlkhe.id  between  Sixty-first  and  Sixty-second  streets,  Kast  river. 

Commissi' mer  Cram,  to  whom  was  referred  the  application  of  John  .-K.  Houker  for  permission  to 
iacj  a  dumping-board  cm  the  north  side  of  Pier  foot  of  Foriy-sixth  street.  North  river,  with  the 
iririlegt.*  of  retaining  the  dumps  now  in  use  on  the  south  side  of  s.iid  pier,  reported  that  he  saw  no 
'r'jcction->  to  granting  said  permit. 

'>n  motion,  pennit  was  granted  to  continue  during  the  pleasure  of  the  Board. 

On  motion  of  Commissioner  Cram,  the  right  to  fill-in  at  the  Laight  street  secii(»n,  North  river, 
ras  ordered  to  be  sold  at  public  auction,  and  the  Engineer-in-Chief  was  directed  to  prepare  forms 
>f  specifications  for  filling-in  thereat,  and  also  cause  to  be  prepare<i  a  form  of  advertisement  for  the 
ale  of  s.iid  privilege. 

Mr.  Tully,  of  the  firm  of  Tully  &  O'Coniicll,  ap|>earc<l  l)efore  the  Hoard  in  response  to  the 
T'ler  to  show  cause  why  penalty  should  not  Ix;  inipt)sc<l  for  filling-in  the  water  front  between  One 
fundref^l  and  First  and  One  Hundred  and  Second  streets,  Harlem  nver,  and  stated  that  he  is  doing 
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I  NHfi  wWA  MKOnpoied  fab  cuawrniiciiiii.  ocW 

«iA  the  |ifaM  of  An  Dipuiaait  lea  the  iapmi 
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31  [May  15,  i8go. 

i7i.  3  divTng  dnesci  anJ  iz  pairs  miltcns Eslimmtd  co-ti  $111  00 

271.  50  pounds  packing "  37  5® 

S73.  Aboot  35  b«nelBcoal  tar. "  784O 

274.  50  bagging  sheeK "  175  •** 

Bi.  75  DO[Mes  propomlM  lepairinK  bulkhead  U  Pien,  old  56,  57  and  58,  North  river. 

On  moiiDn,  the  Board  adjonnwd. 

CHAS.  MILLER,  J».,  Acting  SecreUty. 
The  Bcwd  then  went  into  execuiivt  acnion. 


The    commnnication   from  the  Engineer  in -Giief,  recommending  tbe  diiduurgF  of  Charla 
*■***" "t  Blackunith,  and  Ibe  a^xantnienl  of  a  HachiniiE  vria. 
On  motioo,  icfened  to  CommiBiODec  Cram. 

Tbe  foHowing  petioiu  woe  appointed  in  ihii  Depaitnent : 


Haii7  Qnade.  Jamei  Farlejr. 

Ahri  BtdlJtrs. 
Edvnid  Flyno.  William  KemiedjF. 

Asiiilatit  Driver. 
Frank  Newman. 
The  resignations  of  Wm.  Stanton,  Dock  Builder,  and  Frederick  Locard,  Laborer,  were  accepted. 

On  motion,  the  Board  adjourned. 

CHARLES  MILLER,  Jr.,  Acting  Secretary. 


^3  [May  22,  1890. 


meeting  of  the  Board  of  Docks  of  the  City  of  New  York  held  at  the  office  of  the  Board , 
.\,"  Battery  place,  Thursday,  May  22,  1890. 

escnt— President  Post. 
"        Commissioner  Matthews. 
"        Commissioner  Cram. 

e  minutes  of  the  meeimgs  held  Thursday,  the  15  th  instant,  were  read  and  approved. 

tniniNsioner  Matthews  not  voting  for  the  reason  that  he  was  not  present  at  the  time  said 
'  were  held. 

e  mmutes  of  the  meeting  held  April  18,  1890,  were  approved.  The  President  not  voting  for 
on  chat  he  was  not  present  at  the  time  said  meeting  was  held. 

motion  of  the  President,  Commissioner  Matthews  took  the  Chair,  and  the  Board  proceeded 
lize  for  the  ensuing  year . 

ree  (3)  ballots  were  cast  for  President,  as  follows  : 

mmissioner  Post,  two  (2). 
"  Matthews,  one  (i). 

mmissioner  Post  having  received  a  majority  of  the  votes  cast,  was  elected  President  of  the 
for  the  year  endmg  April  30,  1891. 

vo  ballots  were  cast  for  Treasurer.  Commissioner  Matthews  having  received  all  the  votes 
ommis-sioner  Cram  not  voting),  was  elected  Treasurer  of  the  Board  for  the  year  ending 
o.  1891. 

1  motion  of  the  President,  Commissioners  Matthews  and  Cram  were  chosen  as  the  Auditing 
ittce  for  the  year  ending  April  30,  1891. 

he  following  communications  were,  on  motion,  laid  on  the  table  : 

om  Health  Department— Enclosing  complaint  in  reference   to   the  sanitary  condition  of  the 

e«  >>n  the  cast  side  of  Second  avenue,  Harlem  river.     The  Secretary  directed  to  acknowledge 

and  advise  that  the  matter  will  l)e  looked  into,  to  see  if  this  Department  has  any  jurisdiction 

premises. 

om  Hoboken  Ferry  Company — Requesting  the  Department  to  make  provision  for  widening 
rchiy  street  Ferry  slips,  in  any  future  construction  or  arrangement  of  piers  thereat. 

om  pfistal  Telegraph  Cable  Company — In  relation  to  retaining  cable-house  and  landing  at 
k' -fifth  atri:ei,  North  river.      Referred  to  Commissioner  Cram. 

•mmisriioner  Cram  offered  the  following  preambles  and  resolutions,  which  were  laid  on  the 

•iereas,  By  section  715  of  chapter  410  of  the  I^ws  of  1882,  the  Board  of  the  Department  ef 

)f  the  City  of  New  York  is  authorized  to  acquire  for  purchase  in  the  name  and  for  the  benefit 

orporation  of  the  City  of  New  York,  wharf  property  in  said  city,  and  all  rights,  terms,  ease- 


ad,  >dd  ncsic  i^l  diicoalisK  all  prwccdisj^s  foi  «W 
Mmpt  *M  (Ik  (xeioan  aithcMl  cud  lo  mbr  la/ij  »  itfiis^  iIe  otfaei,  lod  eucnic  umI  AcMutt 
iwtMvaitwt-i  vil  V'  Itw  Maym,  AE-lciwriiawiOmaDuBitly  oT  rbe  Cltj  of  New  VoriL,  iclasogai 
rfitrhitimK  <W  Mvt  ul)'  'if  ■»>■  fmni  iH  du*^e*  iia]  clitnu  BhitHioTT. 

"  ICc«il*»l.  larlbtf ,  Thil  copy  (if  Uib  itriolBiinti  be  tcncd  upon  tbc  oetnitim  of  lud  « 
m4  Ihrf  h*  ■imI  t>*T«l7  >r>  rxjueiinl,  oithin  icn  lUyi  iiom  nxeif«  ibereoC,  lo  notif;  this  Boinl  i 
-WillInK  iMItt  ihr  ul<)  i>wiicn>  will  lell  llielf  fev|icciive  righu  and  inleicsis  as  afurcMHl  in  Ibt  ai 
pnmiliiei  in  Iha  Mifm,  AU«m«n  awi  <  oniiriimilly  if  Ibe  Ciij  of  New  Yotk  tar  the  price  ■ 
malilhiiii  il,  uiil  in  Ibc  rvsnt  of  tlieJr  Eailure  »  I"  di,  it  Jull  tie  deemed  llut  no  price  can  be  t| 
Hptm  f<»  ihr  KBtil  iTrv[ili«i  liclwnui  the  uwnm  thcrr^of  nnil  ihii  I^eparlment." 


Th*  followlna  cotnmuBiCBtiimi  were  rcctived,  i 
On  iiiollijii,  onlerwl  l"  Iw  plareil  on  lilr,  iuiiim 
Pn'iii  C'Wiml  I"  till!  I  liiipiiniliDii     A|iprovitn; 


uivl. 


■iWn  will-re  ncccsiary,  as  staled,  to  «i 
t  Nci.  ijl  for  repairing  Pier  al  Twrfl 


(•turn  IhpnHtnenl  of  Pulilli.-  W'irkt  -Rcferrina  In  npplkation  for  iicrmission  (o  pierce  baltW 
il  flrr  I  j.  Nnrlh  tlfvr.  nnd  ■lalinn  thnl  Kwet  millet  ia  to  be  cK(en<lci[  uniter  [be  piur  to  it 
nd,  llw  innwiil  nl  ilir  Ccnli-Al  iinilnind  Comp.iny  i>f  New  Jei^ey  having  been  rcijuested  to 


of  the  lessee;  is  obUiiMd. 


35  [May  22,  1890. 

From  Ridgewood  Ice  Company — Agreeing  to  the  terms  of  permit  for  berth  at  Pier  43  and  at 
Ikbead  at  Seventy -ninth  street,  East  river. 

From  John  A.  Bouker,  lessee — Requesting  dredging  on  both  sides  of  Pier  foot  of  Forty -sixth 
ect.  North  river.     Referred  to  the  Engineer-in-Chief  to  examine  and  report. 

From  Baltimore  and  Ohio  Railroad  Company  : 

isL  Requesting  permit  to  erect  two  posts  on  Pier  at  Thirty-seventh  street,  East  river,  t©  support 
KgR  to  be  placed  over  Tally-house.     Permit  granted  to  remain  during  pleasure  of  the  Board. 

2d.   Requesting  permit  to  cut  off  two  piles  in  front  of  Pier  27,  East  river.     Granted. 

From  Henry  l\.  Beekman,  attorney  Pennsylvania  Railroad  Company — Requesting  a  permit 
■keriziog  the  said  Railroad  Company  to  construct  a  bridge  across  West  street,  from  the  southeast 
■Ber  of  West  and  Cortlandt  street)  to  the  Ferry-house  on  the  west  side  of  West  street  and  the 
ftaieriy  approach  thereto  and  the  piers  or  supports  of  the  same,  according  to  the  plans  and  speci- 
HdoDS  approved  by  the  Board  of  Street  Opening  and  Improvement. 

•  On  motion,  the  preambles  and  resolutions  granting  permission  to  the  Pennsylvania  Railroad 
bnpony  to  erect  a  bridge  across  West  street,  at  Cortlandt  street,  adopted  October  11,  1889,  were 
fedsded,  and  the  following  preambles  and  resolution  were  adopted  : 

Whereas,  The  Board  of  Street  Opening  and  Improvement,  in  pursuance  of  authority  in  that 
|Uf  conferred  by  chapter  347  of  the  Laws  of  1889,  entitied  **  An  Act  relative  to  the  Board  of 
IkI  Opening  and  Improvement  in  the  City  of  New  York,"  has  passed  a  resolution  in  the  foUow- 
If  words,  namely  : 

"  Resolvetl,  That  permission  be  and  the  same  is  hereby  granted  to  the  Pennsylvania  Railroad 
SoBpsny  to  construct  and  maintain  a  free,  covered,  public  fool-bridge,  of  steel  or  iron,  for  the  use 
f  peikstrians  only,  from  premises  on  the  southeast  comer  of  West  and  Cortlandt  streets  across 
Mtat  street  to  the  Ferry -house  on  the  west  side  of  West  street,  at  the  foot  of  Cortlandt  street,  upon 
fens  and  specifications  to  be  submitted  to  and  approved  by  the  Board  of  Street  Opening  and  Im- 
■Qvenient. 

"The  foot  bridge  to  have  a  capacity  to  carry  a  moving  load  of  not  less  than  one  hundred 
per  square  foot  ;  to  have  one  clear  span  of  not  less  than  one  hundred  feet ;  to  have  a  width 
iioft  less  than  thirteen  feet  ;  to  have  a  depth  of  not  less  than  eight  feet,  and  to  have  a  clear  head- 
of  not  less  than  sixteen  feet  between  the  under  side  of  the  bridge  and  the  pavement  below. 
post,  pier,  support,  stairs  or  approach  to  be  placed  upon  the  carriage-way  or  sidewalk.      Per- 
Bion  lo  be  obtained  from  the  Department  of  Docks  for  the  placing  of  any  pier  or  support,  and 
the  construction  of  the  bridge  and  the  westerly  approach  within  the  space  under  the  jurisdiction 
tbi  £)epartment. 

'•A  protecting  guard  or  railing  not  less  than  four  and  one-half  feet  high  above  the  floor  to  be 
icted  on  each  side  of  the  bridge  ;  provisions  to  be  made  for  the  proper  drainage  of  the  bridge  ; 
whole  work  to  be  done  under  the  direction  and  supervision  of  the  Commissioner  of  Public  Works, 
such  Engineer  and  Inspector  as  he  may  appoint  ;  the  services  of  such  Engineer  and  Inspector 
^  paid  by  the  said  Pennsylvania  Railroad  Company  at  the  rate  to  l)e  fixed  by  the  Commissioner 
*^blic  Works.  The  said  Pennsylvania  Railroad  Company  to  file  with  the  Comptroller  of  the 
•*^  of  New  York,  a  bond  in  the  sum  of  twenty -five  thousand  dollars,  with  two  sureties  to  be 
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^tpToved  by  ihe  wid  Coinplrelkr,  llial  lliey  will,  al  llic'i  own  cost  ajiii  eipcnse  »nd  subject  (u  the 
direction  of  the  Department  ol  Public  Worki,  k«p  the  ^mcturu  in  proper  npaii,  and  urill  hold  Its  , 
Citjr  haimlen  from  all  dnmagC'i  lo  pervins  anil  pcoperlf,  in  i:on«<|uence  o(  the  CBnitrnction  ud 
Duinteiuince  of  tlie  brid^  ;  (he  »id  Pcnn^ylvaDia  Rnilroad  Company  ta  give  at  leaM  ben  dayi' 
notice  to  the  CammissioneT  of  Public  Works  of  ihe  time  for  comniencing  the  work,  and  to  cut;  dH 
the  wmk  of  comtroction  with  due  diligence  and  cue,  with  the  Uast  posdUe  obstruction  to  thf 
psbljc  trarel. 

"The  Board  ofStieei  Opening  and  Imprnvemenl  teserves  the  right  lo  revoke  and  cancel  the 
pennit  herein  given,  it  being  eipreiily  undeiscond  thai  [he  permit  hereby  given  is  held  at  Ihe  ptu- 
mre  of  said  Board  of  Street  Upening  and  Improvemenl ;  (he  said  fennsylvanii  Railroad  Compan; 
herat^  agieei  to  remove  ihe  entire  structure  within  thirty  days  after  wriLien  noiice  »  to  da  from 
the  Mid  Board,  and  on  bilun;  lo  remove  such  structure,  the  Department  of  Public  Works  ^liall 
lemore  the  same  at  the  cost  and  expense  of  the  said  Pennsylvania  Railroad  Company,  and  thef 
further  agree  to  reimburse  ihe  City  of  New  Vork  for  the  cqiense  incurreii  thereby. 

"In  the  granting  of  this  permit  by  the  Boatd  cif  Street  Openm^-  and  Im ptovemcnl,  and  Uk 
acceptance  af  the  ume  by  ihe  Pennsyivania  Railroad  Company,  11  is  understood  and  agreed  IhU 
00  (land  or  stall  for  the  sale  of  newspapers  or  other  articles  or  commodities,  or  slgn^,  adveniMlt 
'  ''Is,  or  placards  of  any  description  will  be  permitted  or  allowed  upon  either  the  inside  or  outside  of 
B  bridge  where  tlie  lam^'  extends  over  the  public  property  or  street,  il  biing  di^lincllj  undetdood 
lal  the  bridge  shall  be  for  the  UK  of  pedcslmns  only.  , 

"  No  ticket,  toll  or  pass  ihM  evtr  be  required  from  any  person  or  persons  crossing  this  biiJgei 
and  il  shall  be  kept  open  al  all  limes  for  ihe  geueral  publii:.  an  J  the  approaches  thereto  from  tbt  , 
highways  of  the  City  shall  al  all  times  be  free  and  unolslrucled,  , 

"  And  Whereas,  Apphcation  has  been  made  to  this  Board  for  the  permission  required  lo  be  girt* 
by  Ihe  Deparlment  of  Docks  as  in  said  resolution  set  forth. 

"  Resolved,  That  permission  be  and  the  same  hereby  i>  granted  lo  the  Pennsylvania  Railrind  j 
Company  10  construct  said  bridge  an  1  Ihe  westerly  approach  thereto  and  to  place  the  pieis  « I 
supports  of  the  same  within  the  space  under  the  junsdiction  of  thi  D  partmeni  oflectcd  by  isid  1 
bridge,  according  lo  the  plans  and  ipeeificati  ins  npproved  therefor  a  copy  af  which  has  been  filed  J 
in  the  office  of  this  Departmenl."  This  perm  ss  on  is  hereby  ciipressly  mad:  subject  to  all  the  con-  , 
ditions  and  provisions  contained  in  ihe  above  rcciied  lesolimon  of  the  Board  uf  Sireet  Opening  mJ 
Improvement. 

From  Captain  G.  C.  Wiltse-Stating  that  the  steamship  "  Minneiola  ■'  has  left  Pier  foolof 
Twenty -seventh  stieel.  North  river,  for  ihe  purpose  of  being  repaired,  and  requesting  a  berth  il 
taid  pier  when  repairs  are  completed.     The  Secretary  directed  to  notify  Ihe  Dock  Masler. 

From  Sanderson  &  Son,  Agents  Wilson  Line  of  Steamers,  Lesse-s  of  Pier,  new  54,  North  nver, 
Pim,  Forwoad  &  Co.,  Agents  Alias  Line.  Lessees  Pier,  new  55,  North  river,  and  Buchaaa  " 
Brothers  and  others— Objecting  to  Ihe  erection  ef  a  platform  for  the  discharge  of  ice-boats  on  tie 
bulkhead  between  Piers,  new  54  and  55.  Norlh  river.     Referred  to  Commissioner  Cram. 

From  New  York  Steam  Company— Staling  thai  they  propose  lo  improve  the  water-fnnt 
between  Ferty-ninth  and  Fifly..first  streets.  East  river,  by  Ihe  erection  of  a  bulkhead,  and  reque)tin{ 


c  Depulnwni  lo  lunuih  ihem  Willi  plnns  ■«!  spccilicalioiij  fur  a  bulklitflil  »t  said  point.  Applies- 
III  doiieil,  far  the  reason  that  IhU  Dcpaitmeni  bas  pre[i3rcd  and  traii!imiiied  10  the  CammiisioDen 
the  Sinking  Fund  for  tUeir  approval,  plans  for  the  iniprovemenl  if  tilt  ifalcr-front  thereat. 

Fmin  John  H.  Stahn,  Agent  Oelatvare,  l.ackawanna  and  Weiteni  Railroad  Company — Re- 
jetiing  peimic  lo  make  some  alterattoni  id  a  secikm  af  building  un  Pier,  new  41,  North  rirer,  and 
tecl  a  crane.  Giauted  in  accordance  with  plana  aod  spedRcationt  to  be  ipprored  bj  the  Engineer- 
i-Cliiero(  this  Departmeiil. 

From  Cential  Ua>light  Compan}'— Rcqurslint;  permit  to  diirc  al>out  twenty-liTe  additional 
nidcr  piles,  between  One  Hundred  ind  Thfrtj-eiKhlh  »nd  One  Hundred  .ind  Thirtj-ninth  street), 
'on  Monis.  The  action  of  tbe  President  in  isauin);  a  permit,  Ibe  baid  piles  to  remain  during  the 
ileawjreof  ihe  Board,  was  approved. 

From  Ctniral  Railroad  Company  of  New  Jerae/  — Requesting  pemiit  to  driie  about  lilUen 
Fnder  piles  Bl  Pier  8,  Nortli  river.  The  action  of  the  Presidfnt  in  usuin^  a  permit,  the  said  piles 
u  mnaiii  duriiit;  tUe  [ileniure  "I  iIk'  [toard,  was  approved. 

Krom  Thomw  Uaw— Renutsiing  permit  ta  locale  a  mannre  boat  on  ibe  narth  sde  of  Pier  foot 
I  hinji.^cTcnlb  strcci,  North  riier.  The  action  of  the  Piendeot  and  Commissioner  Cram  in 
.oaiiig  ■  peimii,  approved. 

From  Thomas  E.  Crunmt&,  with  the  approral  of  Bematd  Campbell,  'cssee— Requesting  permit 
a  eirct  1  platform  on  the  north  »[de  of  Pici  f>ot  West  Sinieenlh  itrect.  The  action  of  the  Preti- 
Irnl  onii  Commissioner  Cram  in  inuing  a  pecmil,  thr  saiil  pl.itfoim  to  remain  during  the  pleasure 
ri  tbe  Board,  was  approved.' 

From  Comptroller  of  the  City,  inclo»ng  summons  and  complaint  in  ibe  suit  of  Franklin  P. 
lilisloian  »s.The  Mayor,  etc.— Respecting  Ibe  bulkhead  at  Seventieth  slrcel,  East  river,  and  reijuesl- 
«f  infonnatioD  in  relation  thereto.  The  action  uf  the  President  in  complying  with  said  request, 
lis  approved. 

From  Brown  and  Fleming,  wilb  ihe  con-enl  of  ibe  Commissioner  of  Street  Cleanmg— Request- 
ing a  berth  at  the  dump  foot  of  Nineteenth  street,  North  river.  'I'be  action  of  Commi:i$ioaer  Cram 
10  iisuing  a  permit  al  Ihe  rate  of  t4  per  day,  payable  weekly  to  ibe  Dock  Master  of  the  District,  lo 
commence  when  scow  is  berthed  thereat,  and  conlinue  during  the  pleasure  of  the  Board,  was 
approved. 

From  New  Vork  and  College  Point  Ferry  Company — Requejling  permission  ta  extend  ferry 
|ibiferm  westerly  a  distance  of  fotly-two  feel  along  the  northerly  line  of  East  Ninety-ninth  street. 
'the  ^id  extension  to  extend  northerly  from  the  northerly  line  of  Ninety-ninth  street  seventy-eight 
fcl,  and  to  be  built  upon  piles  in  the  same  manner  as  the  present  pile  platform.  The  action  of  the 
Hre-iident  and  Commissioner  Cram  in  issuing  a  permit,  the  said  extension  lo  be  used  only  tor  ferry 
:iurpe«es  and  remain  during  the  pleasure  of  the  Board,  was  approved. 

From  Glasco  Ic«  Company — Requeiling  renewal  of  permit  for  bridge,  scales  and  otfice  between 
FuDrteenth  and  Fifteenth  streets,  Norlh  river.    Granted. 

From  Board  of  Engineers,  U.  S.  A— Transmitiing  blue  jirinl  copy  of  map  showing  pier  and 
nlkhead  lines  for  that  part  of  Manhattan  Inland,  approved  by  Ibe  Secretary  of  War  April  25,  1890. 
Pbe  action  of  tbe  Preudent  in  acknowledging  receipt  was  approved. 


May  22,  1890.]  38 

From  Homer  Ramsdel  I— Requesting  permit  to  replace  three  broken  ^ring  piles  on  Pier,  new 
24,  North  river.     Granted. 

From  Brian  G.  Hughes — Requesting  permit  to  use  and  occupy  bulkhead  foot  of  Second  avenue,  . 
Harlem  river,  until  the  lease  is  sold  at  public  auction.  Denied,  as  the  compensation  oBeredii.^ 
insufficient. 

From  James  M.  Blackford — Requesting  permit  to  maintain  a  moveable  hoisting-engine  on  the : 
westerly  side  of  Pier  19,  East  river.     Referred  to  Dock  Master. 

From  Branford  Granite  Company — Enclosing  consent  of  the  sureties  on  Contract  No.  316^  : 
agreeing  that  the  time  to  complete  said  contract  be   extended  to  July  I,  1890.     The  Secxetuy 
directed  to  file  v  iih  contract. 

From  John  A.  Dix,  Post  -Requesting  that  the  steps  leading  from  the  street  to  the  dock  at  One 
Hundred  and  Fifty-fifth  street.  North  river,  be  made  safe.  Referred  to  the  Engineer-in-Chief  to 
examine  and  report. 

From  New  York  Central  and  Hudson  River  Railroad  Company — Advising  that  the  deed  con- 
veying land  north  of  West  Thirty-third  street  has  been  acknowledged  and  duly  executed,  sod 
requesting  to  be  advised  what  other  course  is  necessary  to  be  taken  in  order  to  obtain  the  consider- 
ation money  therein  expressed.  The  President  authorized  to  request  the  Counsel  to  the  Corporation 
to  verify  the  execution  of  the  deed  referred  to,  and  inform  the  Department  if  it  can  make  out  a  re- 
quisition for  the  payment  of  the  same. 

From  C.  M.  Vandcrvoort — Requesting  permit  to  repair  eight  or  nine  piles  between  One  Hundred 
and  Seventeenth  and  One  Hundred  and  Eighteenth  streets,  Harlem  river.     Granted. 

From  Henderson  Brothers,  Agents  Anchor  Line — Desiring  to  be  informed  upon  what  terms 
they  can  secure  the  lease  of  Pier,  new  59,  in  the  event  of  their  failure  to  obtain  Pier,  new  57,  North 
river.     Referred  to  Piesident  Post. 

From  Canda  &  Kane — Requesting  use  of  bulkhead  foot  of  Fourteenth  street,  East  river.  Re- 
ferred to  the  Treasurer. 

From  Richard  Cronin  -Requesting  an  extension  of  time  to  complete  the  building  of  Pier  foot 
of  Fiftieth  street,  Norih  river,  under  contract  No.  314.     Denied. 

From  David  Barry — Reporting  that  the  bulkhead  foot  of  One  Hundred  and  Second  street. 
East  river,  is  in  a  dangerous  condition.     The  Engineer-in-Chief  directed  to  examine  and  repair. 

From  Dock  Master  Coye  -Reporting  repairs  required  near  outer  end  of  Pier  19,  East  river. 
The  Engineer-in-Chief  directed  to  repair  if  necessary. 

From  Dock  Master  Woods— Reporting  repairs  required  to  the  approach  to  Pier  at  Fifty-first 
street,  North  river.     The  Engineer-in-Chief  directed  to  repair  if  necessary. 

From  Dock  Master  Martin — Stating  that  the  boat-house  which  Margaret  McDonald  desires  to 
remove  from  Seventy -sec<;nd  to  One  Hundred  and  Third  street,  North  river,  is  used  for  boating, 
Ixithing  and  rcfrcslimcnts.  Permit  granted  to  the  said  boat-house  to  be  located  thereat  by  the 
Dock  Master  and  to  remain  during  the  pleasure  of  the  Board.  The  matter  of  compensation  referred 
to  Treasurer. 
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The  Treasurer,  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  week  ending 
tfaj  21,  1890,  amounting  to  $36,864.71,  which  was  received,  and  ordered  to  be  spread  in  full  on 
iie  minutes,  as  follows : 


Datk. 


FsoM  Whom. 


,190.     I 

Hay  16  i  N.   Y.,   Lake  Eric    &  Western 

R.R.Co 

I 

"    16     N.   Y..    Lake   Eric    &  Western 
i        R.R.Co 

"    r6     N.  Y.,  Lake    Erie    &    Western 
I        R.R.Co 


"    If.  ;  H.  L.  Herbert. 


"  19  Charles  Guidet . . . . 
**  n  Inm  Steamboat  Co. 
**    20  !  John  H.  Starin 


lO 


30  I  Elurard  Abeel. 


~    20  1 

"    »     William  T.  Coggeshall 

*'    io  •  Charts  Parks 

20  ,  Gef>rge  A.  Wix>ds 

"    2a  ,  John  J.  Martin 

"    20     Charles  S.  Thompson .  - 

"    90     Charles  S.  Coye 

I 
"    »     John  J.  Ryan 

A-.     PairickJ.  Brady 

JO     I-xifih  B.  trwin 


For  What. 


Amount. 


I  qrs.  rent  W.  %  Pier  8,  E.  R. 


Piers,  new  20  and  21,  N.R 

1.  u.  w.  for  widening  Pier  8 
E.R 


bhd.  3oth  St.,  E.  R. 


500  dump  tickets,  15c 

I  qrs,  rent  Pier,  new  i,  N.  R 
Pier  sad  St..  E.  R  . 
"         pfm.bet.Piers  18&30, 
Wharfage,  District  No.  a.  N.  R 


N 


6.  •• 

8.  " 

to,  •' 

12.  " 

I,  K.  k 

7.  " 

II.  " 


Total 


$7,500  CO 

23,750  00 

375  CO 
125  00 

$75  00 
7.5?5  CO 
300  00 
3cx>  00 
185  56 

83  17 
19  97 

23 »  88 
441  81 

181  81 

I2J    44 

-'80    83    I 

I  19    TI 

'-2    7^'    I 

10    10 


$26,750    00 


Date 
Dkfos- 

ITEI>. 


1890. 


May  16 


10,114  71       M.ny  ?o 


$3^1.864  71       $36,864  71 


Respectfully  submitted, 

JAMES  MATTHEWS,  Treasurer. 
From  the  Engineer-in -Chief  : 

isi.  Report  for  the  week  ending  May  17,  1890. 

2d.  In  reference  to  dredging  at  Eleventh  street,  East  river,  and  recommcn<ling  that  the  parlies 
ho  have  heretofore  l)een  notified  to  do  the  dredging  on  the  premises,  be  ordered  to  proceed  with 
It  work  immediately.     Recommendation  adopted. 
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3d.  Reporting  repairs  required  to  TierS)  new  20  and  21,  North  rirer.     Lessees  directed  to  itpdr. 

4th.  Reporting  repairs  required  to  Pier  at  Twenty-first  street.  North  river.  Lessees  directed  to. 
repair. 

5th.  Reporting  that  armature-plates  are  missing  from  Pier  foot  of  West  Nineteenth  street 
Engineer-in-Chief  directed  to  repair. 

6th.  Reporting  that  he  had  <iirected  that  Lab.)rer,  Acting  Watchman,  William  I^ttimer,  be  not 
again  assigned  to  duty  as  Acting  Watchman,  and  recommending  that  his  action  be  approTed* 
The  Engineer-in -Chief  directed  not  to  as:>ign  said  Lattimer  to  duty  as  Acting  Watchman  for  thirty 
days. 

7th.  Reporting  that  he  had  directed  that  I-aborer,  Acting  Watchman,  Thomas  T.  Dempsey,  be 
not  again  assigned  to  duty  as  Acting  Watchman  for  fifteen  days,  and  recommending  that  his  actiot 
b«  approved.     Recommendation  a«lopied. 

8th.  Rcpf>rting  that  John  Carlin,  contractor,  in  creclmg  a  building  on  the  southwest  comer  of 
Seventy-seventh  street  and  Twelfth  avenue,  is  Ixiildinj;  a  portion  of  the  foundation  on  propert| 
belonging  to  the  city  ;  whereupon  the  following  resolution  was  adopted  : 

Resolved,  That  the  Dock  Master  be  and  hereby  is  directed  to  notify  the  contractor  that  he 
must  not  erect  any  portion  ot  said  building  on  city  property,  and  in  case  of  his  failure  to  complf 
with  said  notice,  the  Dock  Master  is  further  directed  to  proceed  to  the  nearest  magistrate  aii 
procure  a  warrant  for  the  arrest  of  said  contractor. 

9th.  Report  on  Secretary's  Order  Nu.  9796,  submitting  plans,  specifications  and  form  d 
contract  for  building  a  Pier  foot  of  Furty-first  street,  North  river. 

Commissioner  Cram  moved  that  the  work  be  aJvcrtiseil. 

The  i*i evident  staled  that  he  wished  to  call  the  attention  «>f  the  Board  to  the  fact  that  the 
Consolidated  (ias  Compiiny  have  a  Pier  lx.'tween  Forty-fir.st  and  Forty-second  streets,  North  river, 
built  by  them  under  aiith«)rity  from  tlie  city,  and  he  thoui^ht  that  in  the  building  of  this  new  Pier  at 
the  foot  of  Forty-first  street,  encroachment  would  be  made  u}X)n  the  j)ier  of  the  Consolidated  Gai 
Company,  and  a>N  the  C"onsolidati'>n  .\ct  of  1SH2  distinctly  states  that  the  "Department  of  DocIls 
may  proceed  to  make  s]ip>,  docks,  etc.,  luulcr  tlie  new  plan,  without  interfering  with  the  rights <M 
property  of  any  other  person,"  he  was  of  the  opinion  the  matter  sliould  be  laid  over. 

« 

Commissioner  Oani  replie«l,  that  il\e  gas  company  had  erected  the  pier  in  accordance  wit! 
laws  in  existence  at  lliat  time,  but  to  obviate  all  objections,  he  moved  that  the  pier  lie  built  bythc 
force  of  the  Department.     Which  was  decided  in  the  negative. 

Commissioner  Cram  then  renewed  his  motion,  that  the  pier  be   built   by  contract,  and  oflbed  j 

the  following  resolution  : 

I 

Koolvcd,   That  the  [)lan->,  specifications  and  form  of  contract,  as  prepared  and  submiiteti  by  the  I 
Kn;^'inecr-in-('hi' f  ot  this  Depariment.  for  building  a  Pier  at  the  foot  of  Forty-first  street.  North 
river,  \k-  and  they  arc   hereby  approvjd,  subicci  to  the  ai)proval  of  the  Counsel  to  the  Corporjilioo 
as  to  form,  and  the  Secretary  Ik-  ami  lurrcby  is  directe<l  to  have  a  sulhcient  number  of  blank  fonss 
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^pouH  pnnled.  aeii  pnipci  mlvcrtiwincnu,  invillng  cslinialcs  fur  iloin^  the  said  work,  >»kt4^^| 
u  nriuiu  new!>psiiera  deagn.-ited  by  law.  ^^M 

The  nbovc  Tcjolntion  wns  adopted  by  tiie  followtng  vale  :  ^^M 

Affirmolrve— CammiUioncnMitllheWsand  Cram.      Negative  — I'residcnl  Posl.  ^H 

iMh.   Kepofi  oil  Secretary'*  Order  tif,  loofij,  aa  lo  the  condition  of  and  repairs  required  to  ^^B 
i>>ir^I  SI  Kandall'ii  Ulisd,  Harlem  nvcr.    The  Engineer-in  Chief  directed  to  repair  in  accoi^^l 

'u:)i  hii  rcpoit.  ^H 

. :  '.h.  AddiD'oiial  report  on  Secrebiry's  Order  No.  10046,  that  iheie  ia  an  accumulalioa  of  n^H 
!  rhe  hacking-log  on  tb<^  bulkliead  foot  East  One  Hundred  and  .Sixth  street,  and  the  pUlfiB^^ 
-  ;io  repair!!  at  present.     Leasee  directed  In  clean. 

:  ;;h.  Kcpoil  On  Secretary's  Order  No.  10080,  submitting  ipcciticatiuns  and  form  of  contract  (or 

.,  bcnri.'en  FiRielli  and  Fifty-liret  sireels,  North  river.  On  motiau,  ordered  to  be  piaced  on 
;  tail  the  lollowing  rvsolution  adopted  : 

RoolTnl.  That  ihe  plan,  ipeciticalioni  and  form  of  contract,  as  preparvd  and  nibtniltcd  bj 
F  Enuineer^n-Chicf  or  this  Deparlmeiit,  for  paving  the  newly-made  land  between  Flfticlli  and 
ftr-Grtt  itrecu,  Xorlti  nver,  Ik;  and  lliey  hereby  are  approved,  subject  to  the  approval  of  the 
ODsel  (■>  the  Corporation  as  lo  form  ;  and  the  .Secrrlory  be  and  hereby  is  directed  to  have  a  suf- 
iCMiuunbfr  of  blank  fnrnu  ol  propisals  primed,  anil  proper  advertisements,  inviting  estimates  for 
ing  the  satd  work,  inserted  in  ibe  various  newspapers  designated  by  law. 

I]<h-  Report  oil  Secrelixy's  Urder  No,  1009J,  inm^^mittiDe  hirm  of  tvpecificatioiis  for  filling  in 
Laigbt  Mreet.  North  river,  and  form  of  advertisemeni  for  the  privilege,  which  were.  On  motion 
Caaum«9»ncr  Ciam,  approved,  and  the  following  n-sniulion  adopted  : 

Rewlved.  That  Van  Taiecl  &  Kearney,  Auctioneeis,  on  behalf  this  of  Board,  be  and  hereby  are 
itlmiied  and  directed  lo  offer  for  sale  at  public  auction  in  the  Board  room,  Pier  "  A,"  Battery 
Ucc.  on  Wednesday,  June  1 1,  1890,  at  noon  of  that  day,  the  right  lo  fill  in  behind  (he  new  bulk- 
ad  or  river  wall  at  the  Laigbl  street  «clioii,  lieiweeo  I.aighl  and  \'estry  streets,  North  river,  when 
■It.  in  accordance  with  the  spccilicaliuns  Jvubmitted  thercfbr  by  the  Engincer-in -Chief  uf  ihis 
9cpaitniesit- 

14th.  Report  on  Seerelary's  Orders  Nos.  9B73aiid  9997,  thai  he  had  directed  and  superintended 
ipilriDg  Hers,  old  25  and  z8.  North  river, 

I5lh,  Report  on  Svcretar^'s  Oriler  No.  lootj,  that  he  lind  repaired  pavement  in  front  of 
lUdtetd  V«iween  Piers,  old  34  and  35,  North  river. 

i6ih-  Report  00  Sccttlary's  Orders  Nes.  10058  and  100B5,  ih.it  he  had  repaired  prajectinj 
ibers  on  Pier  at  Thirteenth  street,  North  river. 

Ijth,   Report  on  Secretary's  Order  No-  10064,  tl""'  he  had  superintended  repUnking  Pier,  old 


recjuiiition  for  dredging  the 


l!lh.  Report  on  Secretary's  Order  No.  9151.  that  he  had  made 
nherly  side  of  Pier,  new  34,  North  river. 

Tbe  coaununicaiion  from  ihe  Engineer-in  .Chief,  recommending  that  three  ndditianal  deck  scows 
bait  by  the  loKcat  ibe  Department  van,  apoa  motion,  taken  from  the  tkUe,  otdenA  Ui  \k 
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placed  on  file,  and  the  following  resolation  nnanirooasly  adopted  by  the  affirmative  votes  of  Com. 
minoners  Post,  Matthews  and  Cram  : 

Resolved,  That  the  Engineer-uuChief  be  and  hereby  is  directed  to  baild  three  new  deck  scoiii 
to  be  used  in  constructing  the  balkhead  or  river  wall,  under  the  new  plan  adopted  for  the  improfe- 
ment  of  the  water  front,  each  to  be  seventy  feet  long,  thirty  feet  wide,  and  seven  and  one-half  fiset 
deep,  in  general  accordance  with  the  plans  for  deck  scows  ordered  on  December  8,  1886,  and  thit 
all  the  work  hereby  ordered  be  performed  otherwise  than  by  contract,  as  provided  by  section  7I4if 
the  Consolidation  Act,  and  that  all  the  materials,  tools,  etc.,  necessary  for  the  same  not  now  can* 
tracted  for,  or  which  may  not  hereafter  be  contracted  for,  be  purchased  by  the  Treasurer  otherwiie 
than  by  contract. 

Commissioner  Cram  moved  to  call  up  his  motion  of  the  15th  instant,  requesting  the  Comptroller 
to  settle  the  judgment  in  the  case  of  Williams  against  the  Mayor,  etc.    Adopted. 

On  motion.  Dock  Master  Wo^ds  was  directed  to  cause  the  obstruction  to  be  removed  from  the 
new  made  land  between  Fiftieth  and  Fifty-first  streets.  North  river,  as  said  premises  are  about  to  be 
paved. 

On  motion  of  the  President,  the  rate  of  compensation  to  be  paid  by  Neidlinger,  Schmidt  ft 
Company  for  use  of  bulkhead  at  Sixty-fourth  street.  East  river,  was  fixed  at  $5.00  per  month,  pay- 
abk  at  the  end  of  each  month  to  the  Dock  Master  of  the  district,  commencing  May  I,  1890,  and  to 
continue  during  the  pleasure  of  the  Board. 

On  motion  of  Commissioner  Cram,  the  Engineer-in-Chief  was  directed  to  build  an  ofiice  for  the 
use  of  the  Dock  Master,  in  District  No.  10,  and  place  said  office  when  completed  upon  the  Pier  fool 
of  Forty-seventh  street.  North  river. 

The  acting  Secretary  reported  that  he  had  been  served  with  a  copy  of  an  injunction  obtained  by 
Michael  Kane,  restraining  this  Department  from  placing  a  bath  between  Thirty-seventh  and  Thirty- 
eighth  streets,  East  river,  and  had  forwarded  all  the  papers  in  connection  therewith  to  the  Counsel 
to  the  Corporation.  Commissioner  Cram  moved  that  the  request  of  Commissioner  Gilroy  that  the 
bath  be  located  on  the  south  side  of  Pier  foot  of  Thirty-seventh  street,  East  river,  be  complied  with, 
which  was  laid  upon  the  table  by  the  following  vote  : 

Affirmative — Commissioner  Cram. 

Negative — ^President  Post  and  Commissioner  Matthews. 

Commissioner  Cram  reported  that  he  had  received  on  behalf  of  the  Treasurer,  the  following 
estimates  for  furnishing  this  Department  with  cement,  coal,  wrought  spikes,  1,050  piles,  about  610 
piles,  and  for  dredging  at  West  Fiftieth  street,  North  river. 

250  Barrels  Quick-setting  Portland  Cement. 

James  Brand $2  45  per  bbl. 

Dickinson  Bros.  &  King 2  45 

Marcial  &  Co 2  55 

Charles  H.  Spencer 2  65 

Erekme  W.  Fisher 2  60       " 

Skdair  &  BaUon 2  68 


ti 


(t 


«• 


»i 


on  Tag  01  Som 

Keeker,  Pftjne  ft  Co ,  (jTOpcrion 

K-K-Hunt 370     ■• 

ttevid  Duncan  ft  Som 385     "        m  I'art  Liberly 

n  RoTTcd  &  Co 4  45  per  gMs  Ion 

m  *  Co 3  90  pci  ton  >1  Port  Libctly 

H.  L  Heibol  ft  Co 4  90     "       3,140  lbs. 


wnughi  ipike*.  »riiu^t  ipikM. 

f.AttnttCo M  as  per  100  lbs,  U  aspetioolb*. 


oa^  cenb  per  lb.  03fV  per  lb. 


-Rogm, c«^        "  oiM 

flenndet  Pollock oa^ft        "  «Afii 


iHoon , f6  uo  cAcb.  td  90  each. 

i.V.DBdIey 7  40     "  8  50     " 

A.J.Mnm]p 7  00     "  H  00     " 

ft  KIrapluid 6  50     "  7  50     " 


BwJ  A  Kimpland f6  50  e«h.  (7  50  each, 

KJ.iSaray 700     "  800      " 

IW.DadleT 7  40     "  8  50      " 

Services  of  dtedge,  icons  and  1abin'toeiCBV3t<:andrcmovemud,elc.,^ni  half  Slips  adjoining 
PSet  fool  of  Wert  Fiftielh  slreel.  Norlh  ri\fer. 

XenK  &  Cnming  Dredging  Campan]' 10  cents  per  cnbic  yard. 

Atlinlic  Dredp'i^  Companjr 10     "  " 

Waitajn  H.  Beard  , ,   J3i   "  '* 

Tbomas  Potier , ix     "  " 

■  Hmrjf  Da  Bois"  Sons ;  1  i    "  " 

r         The  action  of  CnninUiioner  Cram,  in  awarding  the  orders  lo  James  Brand,  Meeker,  Pajmc  & 
'    Co.,  W.Ames  &  Co.,  JohnCMuare,  Beard  &  Kimpland.  and  Morris  ft  Cuning  Dredging  Com- 
PUf,  respectively,  Ibey  being  the  lowest  bidders,  was  approved. 


Akuwfcf  rMtock,c»ert  kMbctvctt _ 

IttKl.  }vbm  A.Bo«ka,  cjfcMa.  np-i«|i,  etc 

IIISj.  MwHwt  t  FlrTJag.  trofcnt  Hoae.ac   

Ilil|.  M-A-ftcKtw.  MChiaiW*-  mpfUa 

Itl$4-  tUmiBt*  Cwd  Compior,  c«id( 

UtSf.  Popham  ft  Sedgwick,  cmI 

I1186.  [funbu  Box  knd  Lumber  Compuijr,  tpraoe.  etc 

tltltj.  Jotepti  W.  [hiif«,  (pnict.  ttc. 

IflW.  C*(Qlioa<hl  and  CreiMote  Company,  Lamb  &  Bell,  (gentt,  demoted  pise.. 

tllSg.  Mojri  f ^xf  Tube  Coinpanr.  paper  tubd 

11190.  Jmam  S.  Barron  &  Co.,  rope,  lampi,  etc 

11(91.  Hook  of  Indailry,  ilalten  and  broomi 

III92.  Alfred  J.Munay.  pilet 

"'93'  J"^"  A.  Uoukei,  eobblcn  and  trap  rock 

11194.  Aanla  &  Co.,  Il«g 

11195.  Bwlb  S.Cronin,  EMimate  No.  5,  Conlract  No.  312 


1111)6,  /anic.  J,n.m.n4Co 
11197.  Ciinuilldutcd  Cu  Co. 


Annual  Exptn. 
,  diuleis,  soap, etc... 


'45  35 
*>9  99 


RECAPITULATION. 


m  on  Csntlruction  Account. 
Annual  Enpense  Account.  . 


Respectfully  Bubmiltcd. 


.  $24.73°  60 
36s  « 


The  action  of  the  President  in  transmitling  (he  said  daii 
to  the  Finance  Dopulment  for  payment,  vrai  approved , 


..  with  retiuisiiion'i  for  the  ai 
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foUowiog  icqnisitioiis  were  passed  : 

a  For  What. 

haldronscoke Estimated  cost,  $700 

oand  life  buoys. **  14  00 

•'  30  00 

pieces  yellow  pine "  555  41 

>  pieces  spnice  plank *'  64  15 

pairs  to  diYers' collar  and  helmet **  12  00 

^ging  foot  of  Fiftieth  street.  North  river '*  4tOOO  00 

c»  oak  wedges **  4000 

-veyoTs's  supplies "  8500 

out  610  piles •*  4t36o  00 

50  piles "  7,65000 

r  service  of  two  windlasses *'  60  00 

spruce  pike  poles **  40  00 

-vices  of  dredge,  etc..  East  One  Hundred  and  Sixth  street, 

Harlem  river "  220  00 

its  of  iron •*  50  00 

No. 

ieces  ash,  etc. 

spies  proposal,  etc.,  dredging  Thirty-fourth  street,  North  river. 

olion,  the  Board  adjourned  to  meet  Friday,  23d  instant,  at  12  o'clock  M. 

CHAS.  MILLER,  Jr.,  Acting  Secretary. 


[Mat  33.  iSqix 


Ancxeci^KMBeCnvariheBowdorODdtsartteatjof  New  Yoifc  hcU  »i 
Uoud,  Pto  "  A."  BaacT7  place  Fnia^.  M»if  Jj.  1890. 


The  Picddent  ptocndei  lo  ■(«□  Ihe  csHmatet  for  removing  ctrtiaa  poctioos  of,  and  fbr  icii^r* 

ing  the  oawr  ODC  fanadred  mod  foitrttct  of  the  old  wnnlcii  pier,  lod  lor  baddine  complcMtlK 

j    ma  lo^th  of  the  Her  M  tbe  foM  of  East  Twenty -Kiuith  streM.  East  rivet,  advertised  to  be  opeiied 

tiiia'dock  M.,  tluidaj,  ■  rcpicKnutitc  of  the  CampiroUci  being  {iiesent. 

One  odmale  was  leeetred,  ai  follows : 
Fmn  Birth.  S.  Croain.  seccritj  deposit.  $176 SI4,940  OO 

On  motion,  (he  Secretary  wai  dimte<l  to  transmJi  lo  the  Comptroller  ih»  ttcurity  deposit  tnmde 
li'  uid  bidder  ani!  accompmyiDg  nid  estimate. 

Whennpon,  The  roUowiog  preatnble  and  resolution  wv  adopted  : 

Whereas.  Thii  Board  deemt  it  to  be  (or  the  best  interest  of  the  city  <o  reject  ihe  bid  leccived 
jr  for  reniBTing  certain  portions  of,  and  for  tcpairinij  the  outer  one  hundrvc)  and  lorty  feel  of 
d  wooden  pier,  and  for  boildin^  complete  (he  inner  length  of  the  Pier  at  the  foul  of  Hail 
eniy  fi^urih  !.treet,  EasI  liver ;  therefore,  be  it 
Revived,  lliat  the  bid  opened  ihet  day,  under  Contract  No.  332,  for  repairing  and  rebuililiiii> 
It  Twenty-fourth  street.  East  rivei,  be  and  hereby  is  rejected. 

jn,  ih''  Secrelary  was  directed  to  readvertise  in  the  ClTV  Recoru  and  the  other  papers 
nilcd  by  law  inviting  estimstes  for  doing  sai<l  work. 


Tbe  Board  then  proceeded  with  the  regular  order  of  business. 
Tbe  application  of  tiarth.  S.  Cronin  for  .tn  eilentii 


1(1  complete  Contract  No.  314, 


a  the  table, 

.n  from  Patrick  White,  For 


I  of  Piling  and  Woodwork,  for 


I  tlie  table. 

Tbe  following  communicalions  were, 

1,  ordered  lo  be  placed  on  lile,  action  leing  taken  where  neceiaary,  ai  staled,  to  wil  1 
a  New  York  and  Baltimore  Transportation  Line— Requeiting  permit  to  repair  Pier  6,  North 


Fmtn  G.  B.  Lawton — Suggesting  that  alt  market  boats  be  tent  (onew  West  Washington  Market. 
it  Secietary  directed  lo  advise  that  the  Depatimeni  cannot  comply  with  his  request. 
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From  Engineer-in-Chief : 

■ » 

1st.  Reporting  completion  of  repairs  to  Pier  55,  East  river,  and  bnlkheail  thereat,*  under  Co^ 
tract  No.  3 13. 

2d.  Reporting  that  he  had  been  informed  by  Captain  Maclay  that  John  Holmes,  BlackMd 
had  resigned  from  the  Department.  3 

On  motion,  the  resignation  was  accepted. 

g 

From  Charles  S.  Coye,  TX)ck  Master — Reporting  depression  in  pavement  at  entrance  to  Hi 
new  29,  East  river.    The  Engineer-in-Chief  directed  to  examine  and  repair,  if  necessary. 

Commissioner  Matthews  submitted  the  following  report : 
To  the  Board  of  Docks  : 


In  the  Matter 
of 
New  York  Central  and  Hudson   River  Railroad  Company  to 
leboild  and  lease  the  Pier  at  the  foot  of  West  Fifty-ninth 
street. 

This  matter  having  been  referred  to  me  to  examine  and  report,  and  having  conferred  witb 
representative  of  the  company,  and  investigated  the  questions  involved  and  submitted  to 
respectfully  report : 

That  the  said  company  pays  for  the  premises  in  question  rental  at  the  rate  of  $1,500 ; 
annum,  and  that  the  term  for  which  they  are  entided  to  occupy  the  premises  will  expire  on  the  1 
of  November,  1892  ;  that  there  never  seems  to  have  been  a  lease  executed,  but  that  the  preniixsi| 
simply  held  under  resolutions  passed  August  16,   1876,  and  November  7,  1877  ;  that  the  coi 
has  made  an  offer  to  rebuild  the  Pier  (which  has  been  burned  down)  at  its  own  expense,  and 
the  direction  and  supervision  of  this  Department,  provided  it  can  get  a  new  or  additional  lease  fcrj 
term  of  ten  years,  commencing  from  the  first  of  November,  1892,  at  the  rate  of  $2,800  per 
payable  quarterly  in  advance  ;   the   said  $2,800  per  annum,  however,  to  commence  on  the  firtt) 
of  May  next,  the  effect  of  the  said  proposition  to  lease  being  to  so  far  modify  the  resolutions) 
which  they  now  hold  as  to  provide  for  a  rental  of  $2,8co  per  annum  instead  of  $1,500  per 
commencing  the  first  day  of  May  next. 

Very  respectftilly, 

JAMES  MATTHEWS,  Commissioner. 
On  motion,  the  report  was  approved,  and  the  following  resolutions  adopted  : 

Resolved,  That  permission  be  and  the  same  is  hereby  granted  to  the  New  York  Centnl 
Hudson  River  Railroad  Company  to  erect,  at  its  own  expense,  a  pier  at  the  foot  of  Fifty^ 
street.  North  river,  provided  that  the  said  company  shall  first  and  within  ten  days  after 
hereof  file  in  this  office  a  written  agreement  to  construct  the  said  pier  within  the  new  pliOf^ 
adopted  by  this  Board  and  the  Commissioners  of  the  Sinking  Fund,  and  upon  lines  to  be  established! 
the  Engineer-in-Chief  of  this  Department,  and  to  do  the  work  under  the  supervision  of  that 

Resolved,   That  this  Board  will,  upon  the  completion  of  the  said  pier  within  the  lines  of  ■ 
~^tiis  adopted  for  the  improvement  of  the  water-front,  and  in  consideration  of  the  said  pier  \A 
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frvv  ui  coat  and  cxpcn^L-  (o  ihe  tily,  ajiproprialc  Ihc  iome  to  llic  <>ole  u«f  of  Itic  special 

"  i    if  tumnicnre  •s  cjrrirf  on  by  tlw  said  company,  and  will  kiuc  to  the  laid  company,  for  a  (etm 

:i  ycv^  from  Ihe  l&t  of  November,  1893,  the  laml  under  wnler  to  be  covered  by  the  said  pier; 

.  L  led  that  ibe  fiakl  company  ;>h>ll  Gnl  and  witbtn  tea  days  after  receipt  hereof  file  in  this  office 

i  wtiiteii  agreement  to  piy  ax  'enl  therefor  the  sum  ol  Si.Soo  pci  annum,  psyable  quarterly,  the 

uiL<  V>^^  per  annum  to  commence,  however,  from  the  lit  day  of  May,  1S90,  and  to  iuirender  to 

itc  city,  at  the  tennioalion  of  Ihe  said  lease  by  esplralion  or  otherwise,  the  said  pier  Iree  ot  all  or 

UT  claim  for  conslniclion  or  olhemise,  and  that  Ihe  said  company  will  keep  the  said  pier  in  %otii 

tnudiiion  and  repair,  and  thai  also  Ihe  said  conipany  will  execute  the  neces^ry  lease  far  the  said 

[lieraLici,  containing  in  addition  to   the  above  Ibe  usual  covenants  and  agresments  when  the  same 

."  l«  prepared  and  rcaily  for  signafure. 

'  "mmissioncr  Ctam  informed  the  Board  that,  in  conteqiwiKe  oF  (he  snggestions  made  in  an 

>  ici*  Willi  the  Couniel  la  the  Corporation,  he  moved  Ihai  the  preambles  uid  toalulfon  oAered 

in   It  ihe  meeting  held   the  llil  instant   be  taken   from  the  taUc   and   adopted,  which  wai 

_■  imously  carried,  and  whereupon  Ihe  following  preanshk-s  and  resoluliom^  Were  adopted  : 

^^  lienas,  Ry  fpction  71  j  ol  chapter  410  of  the  Lawt  of  18S2.  ihc  Board  of  ilie  t)epantnenl  ot 

'  -  >  if  the  City  of  New  Vork  Is  auihorii^  to  octjuirc  fur  purchase  in  Ihe  name  and  for  Ihe  bcnciil 

■■;  CorporaliiBi  of  the  City  of  New  York,  wharf  properly  in  "iSid  city,  and  all  rights,  terms, 

Tieuts  and  [nvilega  pertaining  thereto,  subject  to  (he  appr.ival  of  the  Commissioners  of  the 

ii;  Fund,  and  agree  with  f^uch  owners  upon  a  price  for  the  same,  and  in  case  of  failure  to  agtee 

I  -^  price  for  the  some,  to  initiate  legal  proceedingt  la  ncquiiv  the  same  lor  the  improvement  ot 

I  .<!  ^Mn'rcas,  This  Dcpartmeni   ii  desirous  of  aciuiring,  in  the  name  and  for  the  henrlil  of 
j'.-^ni  i.n  nf  the  City  of  New  York,  all  right,  title  and  interesl  in  and  to  the  land  and  land 
■r  -,  JM  in  the  said  eily.  being  described  as  follows  : 

BcNunled  on  llic  cost  by  Ihe  westerly  side  or  line  ol  Thinecnlh  avenue,  on  the  north  tyy  the 
mlnerly  wde  or  line  <if  West  Twenty -seventh  slreel,  on  ihe  west  by  the  Norlh  or  Hudson  river, 
udonthe  soulhby  the  northerly  side  orlme  of  West  Twcnty-swihEtrccI,  together  wilhall  wharfage 
■Vbu  *r  other  sppurlenances  of  any  kind  whatsoever ;  and 

Wheivas,  The  estaie  of  John  M.  Dodd  and  Alexander  M.  Ross  claim  to  be  the  owner  of  said 
pi^mi'ti,  and  J.  B,  &  J,  M.  Conictl  are  the  lessees  or  ihe  owners  of  the  eiisting  lease  thereof, 

Resolved,  That  this  BoArd  olTers  lo  purchase  i«id  premise;  and  pay  for  a  good  and  sufficieat 
bile  therefor,  (o  he  approved  by  Ihe  Counsel  to  the  Corporation  of  the  Cily  ol  New  York,  the  sum 
ol  sii  hnndred  doQars  per  runnin);  font,  or  one  hundred  and  twenty  ihimsand  dollars  (Jiio.ocio), 
abject  lo  the  approval  ot  the  Commissioners  ot  the  Sinking  Fund,  as  piovidcd  by  law  ;  provided, 
0«e>cr,  that  the  owner  or  owners,  reprcsenCative  or  representatives  ol  the  parlies  or  awneri  in 
UCBt,  or  Ibe  parties  duly  autliorucd  so  10  do,  tlipulate  in  writing  in  Ihe  form  approved  by  the 
louucl  lothc  Corporation,  to  discontinue  the  action  and  proceedings  heretofore  brought  in  relation 
atuA  pTcmin,  vacate  the  injunction  thereat,  and  vncaic  and  disconlinne  all  proceedings  for  con- 
Vnpt  in  Ihe  premises  wilhonl  cost  to  either  party  a.'^  agniust  the  other,  ami  enecule  and  deliver  a 
uiKLer  seal  to  Ihe  Mayor,  Aldermen  and  Commonalty  of  the  Cily  of  New  York,  releasing 
iharging  Ibe  nid  city  oTand  &om  all  damages  and  claims  whatsoever. 
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Kesoked.  Thai  copy  of  Ihis  resolulion  be  tcrved  upon  ihc  eifculora  of  said  esiaits,  am 
be  and  hereby  are  requciiled,  within  (en  diys  from  receipt  thereor,  to  nolify  this  Board  in  • 
whethtr  the  said  owners  will  sell  ihcir  respective  rights  and  interests  as  afiwes-iid  in  the  laid  pr 
10  the  Mayof ,  Aldermen  sad  Commonally  of  the  City  of  New  Yotk,  for  the  price  above  menl 
and  in  [he  event  of  their  bilure  so  to  do,  it  shall  be  deemed  that  no  price  can  be  agreed  up 
the  MDd  pienuKi  between  the  owners  (hereof  and  this  Departmeni. 

The  following  preambles  and  reioludon  were  adopted  : 

Whereas.  It  appears  that  notice  was  given  on  the  lid  of  Juae,  18H8.  and  on  the  9th  ol 
1889,  IQ  Mrs.  Mary  Heckman.  Roswcll  G.  Rolston,  Moset  Taylor  Pyne  and  others  Lai 
Tumure  and  others,  Catharine  A.  Taylor  and  others,  and  Percy  R.  Pyne  and  olheis,  execttt 
(he  estate  of  Moses  Taylor,  deceased,  to  repair  the  bulkhead  between  Sevcnteelllh  and  Eigll 
streets,  GasI  river,  ajtd  that  !«rd  notices  were  not  complied  with  after  a  reasonable  period  hat 
allcrwed  for  the  commencement  of  the  work  ;  and. 

Whereas,  SaiJ  work  of  repairing  the  premises  referred  to  has  been  done  by  this  Uepai 
(in  accordance  with  the  authority  conferred  upon  it  by  section  721  of  the  Consolidation  Act  of 
and  Rule  No.  10  of  the  Rules  and  Regulations  of  the  Department),  at  a  cosi  of  $5,998.08  ;  tb«i 

Resolved.  That  a  bill  for  the  above  amount  be  rendered  to  the  said  Mrs.  MtTf  Hwj 
Roswell  G.  Rolston,  Moses  Taylor  I'ync  and  others,  I-awrence  Tumure  and  others,  Clthui 
Taylor  and  others,  and  Percy  R.  Pyne  and  others,  and  dcoiand  fui  payment  of  snme  be  madf 
affidavit  of  personal  service,  and  in  case  of  neglect  of  the  said  parties  to  pay  ihi^  amount  ii 
within  ten  days  from  the  presentation  of  the  account,  that  the  claim  be  placed  in  the  hands  < 
Coaniel  lo  the  Corporation  for  collection. 

The  compensation  of  James  Kin^,  Boatman,  was  tixed  at  St  5  per  week,  to  take  efiect  Hi 

1J50. 

Commissioner  Ciam,  <o  «hom  was  re-ferred  the  report  of  the  Engineer.inXhiel  res[x 
Charlei  McLean,  Klackimith,  re]]ortcd  thai,  in  his  opinion,  the  said  Mclean  should  be  reioi 
and  assigned  la  duty  on  prubalion. 

On  molioD,  the  report  was  received  and  recommend  a  lion  adopted. 

The  report  of  the  Eogineet-inXhief  on  Secretary's  Order  No.  (O02S,  respecting  the  applil 
of  the  New  York  Central  and  HudKin  River  Railroad  Company  far  permission  to  erect  ■  Hn 
the  bulkhead  from  Thirty-first  to  Thirty-third  streets.  North  river,  wax,  ^^H 

On  motion,  taken  from  the  table  and  referred  to  Commissioner  Matthew*.  ^^H 

Commissioner  Cram  ofTcrecl  the  following  resolution,  which  was  adopted  ! 

Resolved,  That  Banholomew  F.  Kenny  be  anil  he  is  hereby  appomled  as  Dock  Msstei  i 
Department,  with  compensaliv>n  at  the  rate  of  $150  )K.'r  month,  to  take  efiect  June  I,  1890,  or  a 
thereafter  as  he  shall  file  his  official  bond  with  Ms  sureties,  approved  by  the  President,  ai  pre 
I7  Articl*  tl  of  the  By-laws  of  this  Board. 
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ludith^  Committee  pfCKnted  en  audit  of  twentf-seren  billi  or  claims,  amountiiig  to 
1,  and  three  bills  or  claims  ameonting  to  $33,005.00^  which  were  approfod  tmd  aadiledv 
xl  to  be  spieed  in  lull  in  the  minutes*  as  follows : 

On  Construction  Account, 

Num.  AmouBL 

A.  Rogers,  spikes . . .' $904  30 

DCS  Brand,  cement It2i4  15 

ckinson  Bros.  &  King,  cement 5^' 54 

lion  Dredging  Company,  dredging 9>7o6  35 

«ker,  Pa^rne  &  Co.,  coal 77i  40 

xigman  Rubber  Co.,  divers'  dresses,  etc 210  33 

te  East  Rirer  Mill  and  Lumber  Ca,  spruce 284  92 

W.  Deroe  &  Co.,  tracing  cloth,  etc 36  46 

SV.  Bfason  &  Co.,  office  furniture i'5  S^ 

m  Exchange  Bag  Company,  bags 439  50 

&  R.  Poilkm,  oak 89  70 

hn  Early  &  Co.,  rope 309  93 

an  Loyd,  grate  bars 14  10 

ter  Seery,  use  of  explosives 10  00 

larles  Hart,  lithographing 45  00 

.nda  &  Kane,  bricks 44  00 

lac  Hall's  Son,  chain 48  Oi 

lerican  Photo  and  litho  Co.,  photo-lithographing  26  00 

.vid  Clark,  painting  tug  **  Manhattan  " 130  00 

te  General  Coying,  Apparatus  Co.,  simplex  duplicators 12  00 

m  A.  Roebling's  Sons  &  Co.,  iron  blocks 247  50 

,e  Riverside  Bridge  and  Iron  Works,  iron  ladder 24  00 

$15,265  69 

General  Repairs  Account, 

nes  Barron  &  Co.,  repairs  to  shades,  etc $10  00 

VV.  Devoe  &  Co.,  bronze,  etc 5  90 

e  East  River  Mill  &  Lumber  Co.,  spruce 1,514  23 

ion  Dredging  Co.,  dredging 423  80 

1.953  93 


$17,219  62 


Recapitulation  . 

claims  on  Constraction  Account $i5t265  69 

laims  on  General  Repairs  Account ti953  93 


$17,219  62 


May  23,  189a]  52 

CcHstrucHoH  Account, 

1 1225.  Barth  S.  Cronin,  Estimate  No.  4,  Contract  No.  314 SS>9^  ^3 

1 1226.  Fogg  &  Scribner,  Estimate  No.  4,  Contract  No.  318 7,836  75 

General  Repairs  Account, 

1 1227.  John  W.  Flaherty,  Estimate  No.  2,  and  final.  Contract  No.  313 8,2( 

Recapitulation. 

2  bills  or  claims  on  Construction  Account $13,804  38 

I  bill  or  claim  on  General  Repairs  Account 8,200  62 

$22,a 

RespectfuUy  submitted, 

JAMES  MATTHEWS,  I  A„^;»;««r^« 
J. SERGEANT  CRAM,  f  ^"*^^"8^^*»^ 

The  action  of  the  President  in  transmitting  the  same,  with  requisitions  for  the  amounts,  1 
Finance  Department  for  payment,  was  approved. 

The  Secretary  reported  that  the  pay-rolls  for  the  General  Repairs  and  Construction  Fop 
the  half  month  ending  May  15,  18^,  amounting  to  $16,436.41,  had  been  approved  andauditei 
transmitted  to  the  Finance  Department  for  payment. 

The  following  persons  were  appointed  in  this  Department : 

Laborer. 
Frank  Quinn. 

Dock  Builder. 
Elias  Ludwig. 

Stone  Mason. 
Terrence  Griffin. 

On  motion,  the  Board  adjourned. 

CHAS.  MILLER,  Jr.,  Acting  Secretary 


A  nwetiag  of  the  Boud  of  Docks  of  the  City  of  New  York,  held  nt  ihe  office  of  the  Board, 
>in  I' A,"  Bkllerf  place,  Tbuisday,  May  19,  1890. 

Ptescni— Pieiirfenl  Posl. 

Comnusiooer  Matlhcwi. 

The  minutes  of  the  meelingi  held  Thursday  and  fciday,  llil  and  23d  inslani,  wei 
ippmred. 

The  ipplication  of  the  Watchmen  in  the  employ  of  ihc  Department  for  an  increase 


On  motioa,  laid  npon  the  table. 


Piu  ■■  A,"  North  ri 


1  from  the  Board  of  Health  respecting  the  c 
•Ha*  laid  upon  the  table  for  one  week. 


Franklin  Banleti,  ns  the  wpres^niativc  of  the  Counwl  to  the  Corporation,  appeared  before  the 
Soaid  in  relniion  to  ihc  seltlemeni  of  the  Cornell  and  Crocker  stiits,  and  stated  that  said  suits  could 
hr  settled  on  the  terms  and  conditions  cunlamed  in  the  following  resolutions  which  he  submitted  to 
'!■   Bi-ard  tor  theirconsideralioQ  ; 

Kc^olved,  llial  a  lease,  tutqecl  to  approval  as  to  form  by  the  Counsel  to  the  CorponLlion>  be 
ir  -if  the  bulkhead  between  Piers,  new  j6  and  new  ;7,  North  river,  with  the  Messrs,  |.  B.  &  J,  M. 
Cornell,  upon  the  ftillowing  temu  : 

First — The  annual  rental  shall  be  two  thousand   five   hundred  dollars,   payable  quarterly  in 

Second— The  lease  thall  b^n  on  the  first  day  of  /uly,  iSoo  (or  as  soon  thereafter  as  the  De- 
pinment  of  1  )'wks  ^hall  have  filled  in  the  land  adjoining  the  prc«nt  bulkhead),  for  ten  years  with  " 
lovenanl  of  two  renewals  often  years  each,  at  ten  per  cent,  advance  on  each  renewal  over  and  above 
Ihe  piior  term  ; 

Third  -  A  permit  for  the  appTO.i''h  to  said  bulkhead  by  a  flat  rail  Irack,  as  the  same  now  is  on 
tbc  premises  now  occupied  by  the  Messn.  Cornell,  shall  be  granted  by  this  Department ; 

Fuurth^The  lease  shall  contain  suitable  recitals  of  the  fact  that  it  i-  granted  Ufion  compromise 
inii  .idjustment  of  legal  controversies  now  pemling  * 

tVovidcd,  however,  that  the  Melsri,  Cornell  shall  accc]il  the  terms  herein  sei  forth  In  writing 
"illiin  ten  days  after  service  upun  their  counsel,    Stephen  A.  Walker,  of  a  copy  of  these  resolu- 


Rewlved,  That  by  virtue  ol  the  power  vested  in  this  Board  by  sul«livlsion  6  of  section  6, 
ckpieTS74of  the  I^aws  of  t87l  :  and  section  716  of  chapter  410  of  the  Laws  of  iSSz,  commonly 
ailed  ■'  The  New  York  City  Consolidation  Act  of  iSSi,'"  as  amended  by  chapler  517  of  the  Laws 
"1 1884,  ibe  bulkhead  lietween  Piers,  new  56  and  new  57,  North  nver,  lie  and  hereby  is  appro- 
prialert  to  the  sole  use  of  the  special  kind  of  commerce  carried   on  by  Ihe  Messrs.  Cornell  in  their 


,Mav  39,  J  890.' 

Resolved,  Thai  upon  the  uljuitmeni  uf  Ail  tuiiuuvecsies  aom  pciicting  ty-iivmi  Messn  J.  1 
J.  M,  Camel]  and  ThomaE  Crocker  on  the  one  hand,  and  (he  City  of  New  York  ot  the  Bmi 
Ibe  Deparlracnt  of  Docks  on  the  other  hand,  and  the  vKciting  and  diaeanluiuiag  of  all  proceedil 
instituted  by  (he  Messrs.  Coraell  or  Thomus  Crocker,  and  the  execution  of  releasee  by  both  I 
Messrs.  Cornell  mid  Thomas  Crocker  of  all  claiins  for  damages  ;  therenpon,  all  complaii 
by  any  mijmber  of  the  Board  o(  Docbi  respecting  violations  of  city  ordinances  by  the  Uean,  Cl 
mell  shall  be  withdrawn. 

The  aforesaid  reioltitions  were  adopted  by  the  following  vole  : 

Affirmative— President  Post,  Commiuioncrs  Matthews  and  Cnm. 


re  received,  read,  and 

m  being  laken  where  nee 


s.  The  Mayor,  and  reqael(ing  the  concurrence  of  ll 
IS  aflered  by  the  plain(iff's  counsel.     Refened  U  C 


The  following  ci 

On  motion,  ordered  to  be  placed  01 

Fram  (he  Counsel  (o  the  Cotpornti 

isl.  Respecting;  (he  sail  of  John  Sloan  vi 

rd  in  making  a  settlement  upon  the  le 
Cram  with  power. 

3d.  Inclosing  check  for  $951.53  in  piiyment  of  (he  judgment  iigun5(  The  New  York  C 

HudniD  River  Railroad  Company,  for  danaa{;e  to  Pier  foot  of  Forty-sixth  street.  North  liNf 

From  I'otice  Department — Reporting  holes  in  bulkhead  between  Park  place  and  1 
ttre«t.  North  nvcr.  The  action  of  the  Pte*ident  in  notifyitig  (he  New  York  Central  tod  £ 
River  Railroad  ("oinpany  (o  repair  nas  approved. 

From  the  ComptrollEr  of  the  City— Id  refe-rence  to  settling  the  judgment  in  thecasEofWIlUi 
The  Mayor,  etc.,  whereupon 

Commisuoner  Cram  cffereil  for  adoption  the  following  resolution  : 

Resolved,  That  i(  it  (he  sense  ol  this  Board  (ha(  the  judgment  as  entered  in  accordanee  • 
the  opinion  of  the  General  Term,  tn  the  case  of  Williams  vs.  The  Mayor,  should  be  paid. 
Commissioner  Matthews  oRered  as  an  amcndmeni  that  the  matter  be  laid  on  the  table. 
Which  was  decided  in  the  affirmative  by  (he  following  vote  : 
Aflirmative — I'resident  Post  and  Commissioner  Malthews. 
Negative— Commiisioner  Cram, 

The  original  motion,  as  oflered  by  Comnii&sioaer  Cram,  wa^  then  lost  by  the  fallowliig  vote 
Negative — President  Post  and  Commissioner  Matthews. 
Affirmative — Commissioner  Cram. 

From  Departmeat  of  Public  Works — Requesting  permission  to  pierce  bulkhead  for  sewet  M 
it  Pier,  new  19,  East  tlver.     Granted. 

From   Department  cf  Street  Cleaning— Requesting   permission   to  depodt  asbei  ud  M 


lawteiial  Ibr  Tillingon  purposes  at  Twenty -Kventh  and  Thirtieth  streets,  North  ri 


iner  Com,  to  whom  was  referred 
reported  that  he  hod   gone 


sintitar  application  from  said  Department,  3t 
r  the  ground  with  (he   Commissioner  uf  Sttt 


|lk<a»>^ 


Fraa  F^kc  *  "i  '".  with  te  anmral  of  ijn  (,^M>at>r.  •<««  tar  v 
pensT  to  locale  >  vm^m^fiaA  bm  cf  Codno  «t«i.  Eaif  riret.  bi^w  Jane  I 
1(90.    CnoCed. 

FioB  NmDunid  Wac  loice— RofKcfi^  ike  naiml  ofAnMil  ollHr  wMtkl  Ikm  fcH  •! 
Em  Cm  HtnJred  ad  Sink  ttirci,  >1b  u  10  the  rfradgMC  reqaind.  Ttn  &viBMr  ■i<'Mlf 
iaxttd  I*  dfan  sud  fmi^Ri 

Ftam  tbe  ItoaSteaMboai  CoapuT — Reqacsiac  RiK<ml  of  kkM  ol  I'iei,  Di*  I,  North  ri*«r, 
miccurduce  wilb  Ibe  >aaB  of  nid  tene.  boring  date  April  30,  iSSi.     K*tcii«il  u>  lbs  TiMWiNr 
From  tVmurlraca  Railroad  Compxnr —Requesting  pcnnil  t*  make  tcpaira  in  fraol  of  Vitt, 
M,  North  rivet,  Im  a  peiiod  of  three  moolhi.    Gr«Dleil. 

t-mni  R  N.  BatcbeliicT,  ftepatj  Qaanermutcr-lieiieral ,  t'.S.  A. — Rci)ueitia|*  permll  lo  dii** 
'    ;  aak  piles  at  Pier  3.  East  rirci.     Gnnlcd. 

Kiom  Fulton  Mirbel  Fish  Mongers'  Aswciation^Ki:(tuesting    |icriiijl    In  ilrivr   >i>  Irnilri  |illr> 
I  ici  S3,  Ea»t  rirer.    Graated. 
^^o^lthe  De  I^  Vergne  RcM^rmling  Company— Submitline   ■p[>lication  on  behalf  of  Ihe 
'  Virk  Hygcia  Ice  Company  (Limited),  rorpennlsdon  10  run  an  ejglu-lnch  iron  pipe  IVom  Ihe 
'  iJi  nver  acro«  ihe  roadway  betuxen  Fi(ty-lir>l  an.l   I'lfly-iwiiiicl   -Ireci'.     I'etmll  Kdinleil,  tlir 
-i  pipe  <o  remaia  during  Ihe  pteasurf  of  Ihe  linard. 
Irom  Maine  Steamdiip  Company  t 
lii.   Requesting  permit  to  erect  two  derrieltB  on  the  essletly  side  of   Pier  ,|N.  V'.ttt  intr. 


kc(«r«.l 


)d.  Reqnesting  permit  to  dredge  at  easierly  tide  of  »iiid  Pier.  Granioi 
■  }d.  Rei^nesiing  pcmut  10  «hed  the  plniform  on  the  wetitertr  ->irle  of  lite 
lAcCotuuel  to  the  Corporalimi. 

Fnm  Dock  Master  Brady — Reporting   thai  repairs  arc  rei]uired   to  the  Approach  in  Hier  U 
■  '-niy^fUi  street.  East  ri»cr.     The  Engineei-in-Chlef  directed  10  enamfne  and  reiiair,  If  necu. 


MaV  ig.  tS^] 
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From  Dock  Master  C«ye— keportiiig  repairs  required  to  Pief  4 ji  tast  ihtr.  llie  Engine 
in-Chief  directed  to  rraminft  and  repair,  if  necessary. 

From  Murray  St  Birge— Requesting  renewal  of  permit  for  tally-faoose,  etc.,  on  Pier  6,  E 
river.     Granted. 

From  Hoboken  Ferry  Company-^Requesting  permiFsion  to  repair  ferry  racks  foot  oi  Chnstopl 
street,  North  river.     Granted. 

From  New  York  Central  and  Hudson  River  Railroad  Company — Requesting  permit  to  dree 
at  Fifty-ninth  street.  North  river.     Granted. 

From  Patrick  Connolly — Requesting  permission  to  land  an  excursion  steamer  at  Pier  57,  £ 
river,  from  June  i  to  September  i,  1890.     Referred  to  the  Dock  Master  to  examine  and  report. 

The  Treasurer,  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  week  end 
May  27,  1890,  amounting  to  $10,833.93,  which  was  received  and  ordered  to  be  ^read  in  J 
on  the  minutes,  as  follows  : 


Date. 


«< 


X890. 
May  az 

•X 

»7 
«7 
»7 
a? 
»7 

Q7 
87 

»7 

»7 

27 
27 

a7 
a8 
a8 
38 


«« 


•• 


«« 


Ffom  Whom. 


Brian  G.  Hughes. 


Citisens*     Steamboat    Co.    of 
Troy 


N.  Y.  C.  &  H.  R.  R.  R.  Co..  J 
through  Counsel  to  the> 
Corporation ) 


Eldward  Abeel. 


William  T.  Coggeshall. 

Charles  Parks 

George  A.  Woods 

John  J.  Martin 

Charles  S.  i  hompson . . 

Charles  S.  Coye 

Johnj.  Ryan 

Patrick  J.  Brady 

Joseph  B.  Erwin 


A.T.  Decker  &  Co. 
Bernard  Campbell . . 


For  What. 


X  qrs.  rent  Pier  E.  zzjth  st 


"         Pier,  new  46,  N.  R 

Settlement  of   claim  for  damage  to 
Pier  at  46th  St.,  N.  R 


Wharfage  District  No.   2,  N.  R. 


4 

6  •• 

8  " 

10  "      . 

12  '♦ 

I.  E.R. 

3  "      • 

5  "      . 

7  "      . 

9  •*      • 
10  ••      . 


Amount. 


1  qrs. rent  Pier  at  Jane  St.... 

**  bhd.at  E  isjih  st  . 

Pier  at  W.  i6th  st. 


|z8r  35 


7,625  00 


$95*  S3 


5t20  60 

209    40 

16   70 

185  45 
171  65 

119  75 

99  95 
2C3  65 

149  69 

33  06 

24  25 

42  00 

350  CO 
50  00 

250  00 


$10,833  93 


Total. 


$7,806  35 


951  53 


2,076  15 


$10,833  93 


Da 

Dm 

m 


f8s 


Afa 


Mr 


Respectfully  submitted, 

^K>\^&  ^AJTTHEWS,  Treasurer. 


of  Ihc  I'rcjdent,  in 
litin   Compaiiy  ic 


57 
lom  Elnemcer  in-Cliirf— 
M.   Report  for  Ihc  weekending  May  24,  1S90. 
.  RcparUng  rcpain  icqmred  10  I'ier  j.  Fas'   rivet.     The  acln-i 
!  New  Vork  and  South  Brookljm   Fetiy  and   S'tarn   rnitsparK 
tppioTed. 

ii.  Repoitini;  repairs  [equired  to  Pier  43.  Easi  river.    The  aclion  of  Ihc  Pre^dcn 
Llic  EngiDcer-in- Chief  to  repair,  wu  approved. 

4th.  Reporting  service  of  notices  to  dredge  al  Klcvenlh  stieel.  Eaal  nver. 
5lh.  Submitting  conltaci  and  spedlicalions  for  gtanile. 

On  motion,  ordered  10  be  placed  on  tile,  and  the  tollowing  rcwlttllon  adopted  : 
Kcsolved.  Thai  the  plans,  specifications  and  form  of  conlmct,  as  prepared  and  labmittM 
ihr  Engineer- in Xhicf  of  this  Deparlmenl  for  additional  granite,  amounling  to  about  twenty-oM' 
ihouiandiao  hundred  and  forty  (31,240)  cubic  feel,  be  and  they  hereby  arc  approred,  subject  to 
the  approval  o(  the  Counsel  lo  the  Corporation  as  to  form,  and  the  Secretary  be  and  hereby  it 
dlfKled  to  have  a  luRicical  number  of  blank  Ibrms  of  proposals  printed,  and  proper  advert  isements 
unttDg  escimatei  fot  fatnishing  the  said  granite  inserted  in  the  various  papers  designated  by  law, 

6th.  Submitting  plans,  specifications  and  form  of  contract  for  building  a  pier  and  dumping- 
(and  foot  of  East  One  Hundred  and  Tenth  street. 

On  motion,  ordered  lo  be  placed  on  file,  and  the  following  resolution  adopted  : 

Resolved.  That  the  plans,  specifications  and  form  of  contracts  prepared  and  lubmiticii  by  the 

-  nfcr-in -Chief  of  this  Department  for  the  consltuction  of  a  new  pier  and  dumping-boanl  thereon, 

■iiL-  use  of  the  Department  of  Street  Cleaning,  at  the  foot  of  East  One  Hundred  and  Tenth  street, 

'  in  I  lliey  hereby  are  approved,  subject  lo  the  approval  of  the  Counsel  la  the  Corporalian  as  lo 

loiai.  and  the  Secretarr  be  and  hereby  is  directed  lo  have  a  sufiicicnl  number  of  blank  forms  of  pro- 

pmalt  prinled,  and  proper  advertise  men  is  inviting  estimates  for  doing  the  said  work  inserted  In  the 

'iriotis  papers  designated  by  law. 

7lh-  Suggesting  that  a  permit  be  granted  to  Charles  E.  Appleby  to  fill-in  cast  of  Twelfth  ove. 
nae.  between  W«i  Fifly-sevenlh  and  Fifty-eighth  streets.  Permit  granted,  and  the  Secretary 
dirccici  to  DOIiry  him  thai  Ihe  present  condition  of  said  premises  are  injurious  and  detrimental  lo 
ihe  health  of  the  employees  of  this  Deparlmenl,  stationed  ai  West  Fifty-seventh  street. 

Sth.  Reporting  repairs  tciiuired  10  pavements  and  crosswalks  at  Piers,  new  35,  36,  37  and  40, 
^orlh  river.     The  Engineer-in -Chief  directed  to  repair. 

(fib.  Report  on  Secretary's  Order  No.  loica.  respecting  the  complaint  of  Sanitary  Inspector 
Smith  1;  lo  Ihe  unsanitary  condition  of  premises  foot  of  Second  avenue,  Harlem  river.  The  See- 
letity  directed  to  send  a  copy  of  said  report  lo  the  Board  of  Heallh  far  Iheir  information. 

loth,  Report  OD  Secretary's  Order  No.  791:14,  thai  he  had  supervised  filling-in  on  Ihe  Bronx 


I  lib-  Report 


n  Secretary's  Order  No.  9S64.  respecting  dredging  al   old   Weii   Washingtor 
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iMh.  Report  on  SecreULry'sOnlcrsNas.  99S8  and  loioo,  thai  huhad  superiolenJed  driiii 
between  fine  Hundred  and  Thiit  7 -eighth  and  One  Handred  and  Thirty -ninth,  and  One  II 
and  Thirtf-nmlh  and  One  Hundipd  and  Forlietli  slieeti,  l^ng  Island  Sound. 

13th.  Report  on  Secretary's  Order  No.  10004,  iIi''  tie  hid  superintended  repaiiiai 
premiKs  al  Hnuiton  itrcet,  East  river. 

I41h.  Report  on  Secretary's  Order  No.  10035,  thai  he  had  superinleuded  lepaiiinc  ei 
Pier  33,  and  west  half  Pier  34,  East  river. 

15th.  Report  on  Secretary's  Order  No.  10043,  ''>''''  ''e  hid  superintended  repairing  shouli 
rier,  old  23,  North  nvcr. 

i6th.  Report  on  Secretary's  Order  No.  ID044,  thai  he  had  superintended  driving  pile  1 
Hundred  anJ  Thirty-lhird  sliecl,  Hatlem  river. 

17th.  Report  on  Secretary's  Order  No.  10078,  that  he  had  superintended  lepairing  b«l 
between  Fifteenth  and  S.iteenlh  sirccts.  East  river. 

iSth.  Report  OD  Secretary's  Order  No.  10079,  '''^^  '^  ''"^  ■upcrmleodcd  the  plndng  of 
to   be  used  as  a  float  west  of  the  Bari-e  office  at  the  Baltery. 

Iglh.  Report  on  Secret  iry's  Order  No.  looSi, 'Jiat  he  had  ret>aired  pavement  adgoinin) 
head  norih  of  Pier,  new  2S,  Norib  river. 

20th.  Report  on  Secretaiy's  Order  No.  lOloS,  that  he  had  superintended  cutting  two  n 
pile*  in  front  of  Pier  27,  Easl  river. 

2isi.  Report  on  Secretary's  Order  N».  101 10,  that  he  had  superintended  driving  spriii 
at  Piei,  new  14,  North  river. 

32d.  Report  on  Secretary's  Order  No.  10015,  ^"  '"-'  ^^"^  tefaslcncd  armature  plates  o 
northerly  end  of  Pier  at  Seventy-ninth  street.  North  river. 

23d.  Report  on  Secreliry'j  Order  No.  looig,  that  he  had  mperinicnded  tesetiing  piles  1 
loot  of  Fourteenth  street,  North  river. 

24th.  Report  on  Secretary's  Order  No.  10089,  '^"■^ '"  ^^^  repaired  bnlkhead  plalfDttn  li 
Sixtieth  and  Sixly-firsl  streets,  Kasl  river. 

15th,  Report  on  Secretary's  Order?  Nos.  9955,  9965  and  9974,  thai  he  had  rep^red  em 
■I  Piera,  new  36  and  40,  North  rivet. 

26lh.  Report  on  Secietarj's  Order  No.  99S4,  that  he  had  superintended  repairing  . 
water-pipe  at  Pier,  new  39,  North  river. 

27lh.  Report  on  Secretaiy's  Orden  Nos.  8992  and  9909,  that  he  had  superintended  exi 
upper  deck  in  shed  on  Pier,  new  39,  North  river,  and  rebuilding  the  portion  of  Mid  shed  dc 

2Sth.   Report  on  Secretary's  (h^er  No.  9683,  that  hu  bad  superintended  laying  a  pipe 

Fifty-eighth  street.  North  nver. 
igth.   Report  on  Secretary's  Order  No.  9944.  thai  he  had  removcil   incumbrnnces,  el 
iwem  Tweoty-fonrth and  Twenty.firth  streets.  North  liver. 


[May  39. 1890. 

joth.  Repon  00  Sccrctuj't  Onkr  No.  9956,  Ihai  he  hail  supcrii tended  erecting  derricks,  etc., 
leen  Forty-brst  and  Foitj-iecond  slreel<s  North  river. 

iist.  Report  on  Secreluy's  Order  No.  9975,  lh»I  he  had  supcrinwndeil  pl.icing  jirnmure  ptmtc 
wter  comer  Pier,  new  41,  North  river. 

33(1,  Repoil  on  Scoetaij's  Order  No.  10103,  thai  he  had  niperinlendcd  driving  piles  between 
I  Hundred  and  F--'-«uh  and  One  tliudred  and  Sevenleentb  slrceta,  Ilailem  river. 

33d.   Repon  on  SecntMr)''i  Order  Nu.  10069,  that  he  had  repaired  deck  tlieBihing  on  Pier  44, 

34ih.  Report  on  Secretary's  Order  No.  10107,  t^^'  1"^  hail  superintended  placing  a  aga  on 
It  Thirty -seventh  siieet.  East  river. 


The  following  communicaiion  was  received  from  the  En^ 
jnaiion  of  Mr.  W.  A.  Nichols,  First  Assistant  Engineer  1 


r-in-Chiei.    loeelliet  willi    ihc 


Nf.w  Vokk,  aSib  May,  tSgo. 

Tt  lit  B<iard  ef  Docks  : 

GeMTLBMBN — It  is  with  very  great  regret  that,  in  accoidance  with  his  request,  I  forward  heie- 
«idi  the  re^ignatioo  of  Mr,  W.  A.  NichoU,  First  Aaisiant  Engitieer  of  this  Department,  in  whom 
Ibc  Depamnent  loses  a  most  valuable  officer  and  one  whom  it  will  be  very  difficult  to  replace. 
Mr,  Nichols  has  served  iliis  DepattmeDi  for  fourteen  years  with  very  emi  ability  and  with 
>l  integrity  and  fulhflilnesi  to  its  itileiesl.  and  resigns  now  iii  order  to  recuperate  his  heaUh, 
■jiRd  by  his  un£el6sh  deveiian  le  his  wwk  and  to  the  service  of  the  city. 
Veiy  leipecttully,  your  obedient  servant, 

C.  S.  Greene,  Jr.,  Engineer-in-Chief. 
On  morion,  the  reiignation  of  Mi.  Nichols  was  accepted,  to  lake  eSect  on  the  3tsl  ol  May, 
1(90,  and  the  following  resolution  nnanimOBsly  adopted  : 

Resalved,  That  the  Board  of  Docks,  in  accepting  the  resignation  of  Mr.  W.  k,  Nichols,  Finl 

It  Engineer,  desires  to  express  and  place  on  record  iL<>  high  appreciation  of  the  faithfulness 

:y  with  which  lie  has  performed  the  duties  of  hii  office  and  of  the  value  of  his  services  Ibr 

If  years,  and  its  regret  that  the  state  of  his  health  renders  it  necessary  for  him  to  sever  his  con- 

n  with  [his  Department. 


sale  of  old  material  held  zSth  instant,  u  authoruted  by 
of  two  hundred  and  twenty-one  dollars  and  ten  cents 


The  Secretary  reported  that  the  sue 
k  Bgatd,  tealUed  in  Che  ^gregaEe  the 
11.10),  as  follows  : 

ft'iit  Pifly-ievmth  Street    Yard. 

I.  About  t.oco  pounds  of  old  wrought  iron 

I.  About  200  pounds  of  old  cast  iron 

r  J.  About  14  pairs  olold  rubber  boots 

"  4-  About  6  old  sieel  shovels 

"  i-  Abmi  6  old  rubber  diving  dresses 

'  6,  Two  old  upright  tubular  boilers,  one  36  x  So  and  one  36  x  S7  high. 
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fVest  Fifty^evaUh  Street  Batim, 

Lot  7.  Raft  of  short  piles,  18  feet  long  by  20  feet  wide  and  one  foot  deep 

**  8.  Raft  of  old  timbers,  22  feet  long  by  30  feet  wide  and  one  foot  deep f 

**  9.  Raft  of  old  timbers,  18  feet  long  by  30  feet  wide  and  two  feet  deep i 

'*  10.  Raft  of  old  planks,  25  feet  long  by  38  feet  wide  and  one  foot  deep ^ 

Timber  Basin  at  West  Thirtieth  Street,  N.  R. 

Lot  II.  Raft  of  pile  butts  about  150  x  18  x  2 

12.  Raft  of  pile  butts  about  100  x  18  x  2 

13.  Raft  of  pile  butts  about  96  x  18  x  2 

14.  Raft  of  old  timber  and  plank  about  62  x  23  x  2 

15.  Raft  of  old  timber  and  plank  about  50  x  23  x  2 

16.  Raft  of  old  square  timber  about  30  x  20  x  2 

17.  Raft  of  crib-logs  about  49  x  16  x  2 

**   18.  Raft  of  pile  butts  about  17  x  20  x  2 

19.  Raft  of  pile  butts  about  34  x  24  x  3 

20.  Raft  of  old  square  timber  and  pile  butts  30  x  19  x  3 

21.  Raft  of  old  crib-logs  about  28  x  19  x  3 

"   22.  Raft  of  old  crib-logs  and  planks,  about  36  x  19  x  3 

**  23.  Raft  of  old  crib-logs  and  pile  tops,  about  40  x  22  x  2 

24.  Raft  of  old  plank  and  pile  butts,  about  30  x  20  x  2 

25.  Raft  of  old  pile  butts,  about  28  x  19  x  2 

26.  Raft  of  four-inch  plank,  about  21  x  208  x  3.3 
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East  Sct'cnti'mth  Street   Yard. 

Lot  27.  One  old  hoisting  engine  and  boiler $1 

*'   28.  One  old  cart 

*'   29.  About  420  pounds  cast  scrap  iron 

"   30.  About  380  pounds  wrought  scrap  iron 

31.  About  200  pounds  old  rope 

32.  About  12  pairs  old  rubber  boots 

33.  One  old  stove 

34.  About  10  old  lanterns. 

35.  About  4  old  hoes. 

36.  About  sU  old  shovels. 

37.  About  4  old  axes. 
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BellfTuue  Section, 

Lot  38.  About  220  short  cut  pile  butts,  about  7  feet  long 

"  39.  About  75  pile  points,  six  inches  in  diameter,  10  to  14  feet  long 


$2 


CMnmasioacr  Cnm,  to  >boia  wss  tdcmd  (h«  MimmaaicilKio  fioaa  Wlwttef,  Cww  A 
•.•aorncjtfcrCInwMC  Uoorr,  •OnrngloKll  balkhMJ  i^tbts  4t  TwnUy-tURl  MnMud 
inih  aveaoe  for  Ibe  nm  of  S3S0  per  loooing  fool,  rtpontd  (Iwl  in  hm  opinua  th«  Tiglin  &«« 
f-tfaiiii  Hn«i  te  Ae  eeMic  line  of  ihc  block,  nortk,  ihonld  be  punhued  at  aaoe,  ksd  «  piet 
diatilKibot  of  sud  street,  sod  recvaunendcd  ihst  la  oOei  of  (150  per  runolne  loot  he  oMde  to 
It  uioroejrt  at  flie  <nracn. 
On  rooboB,  icpoit  leteited  and  laid  tta  the  itble  fit  two  veekt,  and  ibe  SecKMty  diivcted  to 
X  (be  uiootcjs  at  ibc  ictiao  of  ihe  Board. 

On  motion  of  Comausaooer  Cnm.  the  fJiginret-in^JhicC  wu  diiectnl  10  prepuc  pUni, 
i6c3tions,  uid  fbnn  of  conlnci  for  building  a  Pier  Inn  ol  TwcotT-teaiod  screcl.  Eul  livet,  and 
tSflTciuydriecied  tonolifj  lite  Deparlrauit  of  Stnct  Cleaning  ol  the  conlcnplateil  lni|iruTe- 


The  Trcasnitr.  CoaumsKoei  Mntlbcwi,  reported  th«t  he  had  received  tlie  fcillowlni;  c^iiinaicn 
rfnmistuDg  about  600  eubk  y uds  broken  tlonc  for  concrete  : 

el  E.  Doaoran Pst  cului-  jrari!,  Ii  (>0 

BrfeiJ.HoweU 1  77 

rs  t  Fleminf. "  I  74 

kA.BoukeT "  180 


Tbc  action  of  ibe  Treasarer  in  awarding  the  order  lo  Daniel  E.  Donovan,  he  being  the  lowed 
Un,  tti  approved. 

The  following  requiEitions  were  poued  : 

Vor  Whai. 
L  bpair*  lo  level Eiiimatcd  cnat.        ti5  00 

le  barrel  kcroiene  wland  faucet "                      H  co 

It  Aboni  600  cubic  Taidi  broken  iloue "                ■i"}"  00 

1}  JO  copies  primed  statements  for  watet-fiDOl  refn*ter. " 

H.  1,000  feet  spruce "                    60  00 

(■  One  cast -iron  mortar. "                      S  00 

|(- ({alka  water  cooler,  etc "                     15  tn 

0'  T*a  Ions  forge  coal "                    to  on 

K  About  s,5oo  cubic  yard)  sand,  per  cobic  yard "                          85 

>  Roofing,  felt,  etc "                  MS" 

A  RenMnng  tdcpbooe  nation  from  Fifty-6ru  to  Seventy-fifth  ilieel, 

Smib  rivet,  and  maintaining  telephone  ■ervkc  at  Sevenly-Gflh 


».T«»o(irwi    

fc  Aloot  119.719  feel  B.  M.  rellow  pine. . 
■t  14,370  fe 


Mii»  1^  1^1 


4B4.  75  copies  propowlt,  ttc.  for  paving  belween   Fiftieib  and   Wij^nt  itiieK,  North  riti 
Cantnci336. 
7S  nqiiM,  pMpOMb  foi  building  Pier  loot  Fonjr-Enl  street.  Noiih  over,  Ctmliact  337. 

On  motion,  tbe  Boud  adjoumed. 

AUGUSTUS  T.  DOCHARTY.  Seciclair. 

The  Bottd  theo  went  bto  execuiive  scs^oa. 


tt  Matlhewi  offered  the  foUowing  rcsolntian.  which  wm  adopted  : 
Reiolved,  Thai  Adolphus  C.  Horbactiei  be  and  is  hereby  uppomted  as  Dock  Mailer  m 
D^aitmeot,  with  mmpentonon  al  the  rate  of  one  hundred  and  fifty  ($150)  doltar>  per  month,  U 
■Horned  to  Diitrict  No.  11.  to  take  effect  Jnne  I,  1S90.  or  as  soot)  ibereifter  as  he  tball  file  I 
oSdal  bond  with  hit  tweties  approved  by  the  President,  as  provided  by  Article  ii  of  the  By-laaii 
OiaBoanL  1 

Oimotiunof  Commissoner  Cram,  Dock  Master  Brady  was  transferred  lo  Dislnti  No.  a,l^ 
Dock  Hatter  Kennjr  attigned  10  duty  in  District  No.  7,  to  lake  eflect  June  1,  1S90. 

On  motion  of  Coromiv-ioner  Cram,  the  Secretary  was  directed  10  reqnest  Caada  &  Kiat  | 
appear  beEire  the  Board, Tliur»] ay,  June  5,  1890,  ai  eleven  o'dsck  a.  v.,  respecting  the  use  n 
oecnpation  of  bulkhead  foot  or  Fifty  .second  sii-eei.  North  river. 

On  motion,  the  rale  of  w^es  to  be  paid  lo  Foremen  of  Masons  was  fixed   at  t 
centi  per  honr,  to  take  eflect  on  and  after  June  t,  1S90. 

Tbe  communicalion  from  ttie  Fugineer-ie -Chief,  recommending  that  the  appoinimeni  of  Nidi4 
laa  H.  Voothis,  Chainman,  Ih?  made  petnianenl.  and  his  compensation  fixeil  at  Ihc  rule  of  ftj  pi 
week,  to  take  eflect  on  ami  atier  June  1.  1890,  was  onlered  to  be  placed  on  file,  and  the  n 
mendilion  adopted. 

ThecotnmnnicationfiointheNeivVorkCily  Civil  Service  Boards,  reporting  (hat  J.T.  L.  DoneU 
had  paased  the  prescrilied  emminntion  and  wa&  eligible  for  proinotiuin  to  the  portion  of  Hydi^ 
grapher,  was  ordered  to  be  placed  on  file,  and  the  said  Doughty  promoted  to  the  posiiim  ( 
Hydrogiapher,  with  compensation  at  the  rate  of  tioo  per  month,  to  lake  cBecl  on  and  il* 
Jnne  1,  1890. 

Dock  Master  Brady  submitted  a  statement  showing  ihat  M.  Carroll,  Jr.,  was  indebted  to  A 
Department  for  wharfage  to  the  amoanl  of  $40.50,  which  he  has  been  unable  lo  collect  for  tH 
reason  that  said  Carroll  iam>iilvenl  and  out  of  buaness.  In  consequence  of  the  reasons  stated  by  ill 
Dock  Master,  and  tbe  iroprobabilily  of  ihe  I>epartBient  coUeclinE  this  amount,  the  Treasurer  ■■ 
directed  to  cause  the  same  to  lie  chained  off  and  elminated  from  the  books  of  the  Department. 

"•-  motion  of  CommiMioncr  Matthews,  the  Secretary  was  directed  to  communicate  vriii  t^j 
nit,  rcque*Lm|^  the  classilicatian  of  the  position  of  Cclleclor  in  this  Departmeni. 

1 
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Secretary  reported  that  the  pay-rolls  for  the  month  of  May,  1890,  amounting  to  $9,804.96 
approved  and  audited  and  transmitted  to  the  Finance  Department  for  payment. 

following  persons  were  appointed  in  this  Department : 

Biacksmith, 
William  Welsh. 

Dock  Builder, 
I^wrence  J.  Kelly. 

Laborers. 
Richard  Jones.  Edward  FuUbrook. 

Christopher  Cassidy.  Thomas  F.  Madden. 

i«Kion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  SecreUry. 


r 
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the  olTice  of  the  Boud«  * 


>f  (be  Board  of  Dotks.  of  the  aty  of  New  York,  held  a 
y  Baiicry  place,  ■nmnday,  June  j,  i8qo. 

— Ptesidenl  Post. 
Commiaiotier  Cram. 
it—  "  Mallhews. 

I 
(BBiiites  of  the  meeting  held  Thursday,  May  19,  1890,  itere  read  and  ■pprovcd. 

bUowing  cuminnnicalHips  were  reteived,  re^,  and  on  niutiun  ordered  to  be  placed  o: 
If  Utkeu  where  necc^Muy  asstiled,  lo  wil ; 

'wew  York  Ccnlr*]  and  Hitdsun  River  Railro&d  Company — Accepting  termi  and  c 
tolaiJoa  adopted  May  33,  1S90,  for  ihe  leasiTigof  Und  andcr  wal«r  fool  of  Fifty-n 


htcr  Conroy— Requesting  permit  1 
Mtkm  denied. 


locale  l>aal  hou-ie    fou 


n  and  Tregarthen- 
G  ranted. 


■RequcMing  renewal  of  perir 


(Chsrles  McManui"  Sons — Requesting;   renewal  of  permit    for   tally  house  on   daBipin|^l 

)Dintng  bulkhead,  fDoi  East  Fourteenth  street.     Graaled. 

ijnsrph  Moore— Request ing  permisson  lo  place  same  plank  and  braces  od  Weil  itreet, 

ftsej  and  Fullon  streets,  10  Ik  used  lor  sewer,  now  in  course  of  construction  foi  Depart-  I 

lliblic  Works.     The  action  of  the  Presdenl  in  issuing  a  permit  approved. 

j^'Dannat  S  Pell— Reporting  a  serioui  accident  to  one  of  their  trucks  liy  breaking  lht«ugll   | 

((ml  Pier  56,  East  river.    The  action  of  the  I'rc^idcnt  m  directing  the  Engineer-inXhief  \ 

to  and  repair  if  on  city  property,  w.is  approved. 

pUie  Brooklyn  and  New  York  Ferry  Company— Rerjucating  permit  to  drive  five  piles 

kr  SS>  ^■'^  river.     The  action  of  the  rrendeni  in  is»uing  a  permit  approved. 

p  West  Shore  Railroa<l  ^Requesting  permission  to  drive  and  place  horizontal  sh«athing  on 

flkk  of  Pier  S,  North  tiver.    Granted,  subject  to  consent  of  the  Pennsylvanin  Railrwd 

■  The  Businessmen,  Tax  Payers  and  Cilijens  of  Harlem — Protesting  against  the  use  and 
BB  of  the  Pier,  loot  of  Ea=t  One  Hundred  and  Seventeenth  street,  by  the  Starin  Ttansparta- 
Lany,  and  the  erection  of  a  shed  on  said  pier.  The  Secretary  directed  to  acknowledge 
id  adviK  said  parties  that  means  will  be  taken  to  give  them  as  much  accommodation  as 
k  Aal  Tkiiril;. 
■Dock  Master  Coye — Reporting  repairs  required  to  west  side  of  Pier  19,  East  river.     The 

-Chief  directed  in  examine  and  repair,  if  necessary. 
t'l>ock  Master  Parks^- Reporting  that  the  Atlantic  Dredging  Company  have  been  oceupy- 
»  of  rhirty-eighth  street.  North  river,  without  paying  wharfage.  The  Secretary  directed 
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to  notify  the  Dock  Master  10  collect  wharf^);!:,  and  nlso  inform  the  sijd  Kiedging  compan 
action  of  the  Board. 

From  Dock  Mister  Thompaon — keponiag  that  there  is  an  accumQlation  of  diit  an  Pie 
riTcr.     The  President  Buthoriud  lo  requesl  the  DepsnmeDt  of  Street  Cleaniiig  to  clean  ni 

From  Dock  Mister  llraijy— Reporting  repairs  required  u  Pien,  old  33  and  41,  No 
The  Secretary  directed  to  notify  owners  of  Piet,  old  23,  torepair,  and  the  Engineer^ii-ChieJ 
to  do  the  vfork  required  at  Piet,  old  42,  North  river. 

From  Isaac  G.  Johnson— Requesting  permisBian  to  citend  irharf  at  Spuyten  Dnyml,  ii 
ance  with  plan  submitted.  Permit  granted  as  requested,  (he  wsrk  to  be  done  at  his  own 
•ndeitpeafe. 

From  Dock  Master  Ryan  : 

1st.  Reporting  repairs  reqaired  to  pavement  between  Fieri  47  and  4S  :  10  sheathing  oi 
East  liver.  Also  reca  mm  ending  removal  of  plnlform  between  Piers  4S  and  49,  and  tally 
approach  lo  Pier  55.  Also  slating  that  Piers  56,  57  and  61,  East  river,  are  in  need  of  nj. 
rebuilditig.      Referred  to  the  Engineer-in-Chief. 

3d.  Requesting  that  an  ofBce  be  built  for  his  use.  and  placed  on  Pier  48.  Eail  rit 
Engineer-in-Chief  directed  to  build  an  office  and  locate  it  on  said  [uer. 

From  the  Fire  Department— Desiring  to  be  informed  whether  txtj  definite  action  hw  b> 
toward  mpplying  a  berth  for  their  new  fiie  boat.     Referred  lo  Commissioner  Cram. 

Fiom  the  Health  Department — ^Acknowledging  receipt  of  communication,  respectuig 
at  Second  avenue.  Harlem  river. 

From  the  Counsel  to  the  Corporation — Approving  contract  and  spccificatioos  for 
bulkhead  at  Gansevoort,  Bogart  and  Little  West  Twelfth  streets,  and  for  dredcing  al  B 
Thirty-fourth  street,  Norlh  tiver. 

From  the  Hoboken  Ferry  Company — Requesting  the  removal  of  one  of  the  so-called 
Biidges  "  in  front  of  feny  premises  at  Christopher  street.  North  river.  Application  dei 
the  Secrelary  directed  to  notify  said  company  that  they  should  call  the  nttentian  of  t) 
Department  to  Ibe  nuisance  compl^ned  of  by  ihetn. 

From  Canda  &  Kane — Informing  the  Board  of  their  inability  to  be  present  at  the  m 
be  held  on  the  5th  Instant  as  requested,  in  relation  to  the  use  and  occupation  of  the  bulU 
of  Fifty-second  street,  North  river. 

Whereupon  G.  W.  Plunkitt  appeared  before  the  Board  and  stated  that  the  pn 
question  had  never  been  used  by  him.  that  the  only  object  he  had  in  obtaining  sai 
was  10  prevent  the  same  from  being  occupied  by  manure  boats,  and  thereby  creating  a 
in  (hat  vicinity. 

Commissioner  Cram  moved  that  inasmuch  as  the  Department  proposed  building  a  pi 
Fifty-Mcond  street.  North  river,  that  ihe  permit  issued  lo  ihe  said  Plunkitt,  February  14, 
iCTOked,  to  lake  eflect  July  1,  1S90,  which  was  adopted. 
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Matthews,  lubmitted  hit  npoti  of  reoetpU  for  the  week  ending 
1890,  amoonting  to   $35,056.66,  which  was  received  and  ordered  to  be  spread  in  full 
ninutes.  as  follows : 


Fkom  Whom. 


Riverside  &  Fort  Lee  Ferry 
Co ' 


Fob  What. 


Robert  S.  Brigs* 

Ncv  York  Steam  Co. 
PMaficitoilS.&Co.. 

G.  D.  Curtis 

Maine  &S.Ce 

Hunt  &  Dooaldeoa. . . 


Twenty-third  St.  R.  R.  Co. . . . 

Providence  ft  Stonington  S.  S. 
Co 


Del..  Lack,  ft  West.  R.  R.  Co. 


«< 


Greenpoint  Ferry  Co 

N.  Y.,  N.  H.  &  H.  R  R  Co. . . 

Edward  Abeel 

Chas.  S.Coye 

Edward  Abeel 

Wm.  T.  Coggeshall 

Charles  Parks 

Geo.  A.  Woods 

John  J.  Martin 

Charles  S.  Thompson 

Chas.S.Coye 

John  J.  Ryan 

Patrick  J.  Brady 

Joseph  B.  Erwin 


t  qrs.  rent  Uid.  bet.  130th  ft  131st  sts., 
N.R 


t< 


Pierat  W.  i8th  St 

Sale  of  Map 

z  (|n.  rent  Pier,  new  34,  etc.»  N.  R. . . . 

"        l.a.w.S.ofE.56th  st 

I  mos.  rent  pfioL  at  Pier  38,  E.  R 

'*        bbd.  bet.  Piers,  old  34  and 
35.  N.R 


i< 


1.  u.  w.  pfin.  at  a3d  St.,  N.  R. 


I  qrs.  rent  Pier,  new  36,  N.  R. 


II 


II 


bhd.  east  side  Pier,  new  41. 
N.R 


Pier,  new  41,  N.  R 

bhd.  S.  of  E.  a4th  St 

"         pfm.  3.  of  Pier  50.  E.  R 

Whar&ge.  Distria  No.  3,    N.  R 

t*  «         •« 

M^  .    .    .  . 

It  .  I< 

4,  . . •  • 

It  ^  II 

$4  Q  44 

Ot  •  •  •  • 

&^.  ...  a 

I,  tltm        K.  .  .  . 

•  I  -  11 

3,  .   .   .  • 


", 


AMOinrr. 


|xss  00 

500  00 


Is  00 

«3.75«>  00 
6s  90 

33  •« 

150  00 
100  00 

7,500  00 

i.aso  00 
7,500  00 
i.oas  00 
1,000  00 

«34  67 
6  35 

8a  09 

4«  99 

179  91 

106  30 
169  81 

73  65 
53a  48 

485  88 

«39  74 
8989 

IS  36 


|3S.*56  66 


Total. 


f6a5  00 


Date 
Daros. 

mo. 


1890, 


May  99 


34.43*  66 


l3S»056  66 


June  4 


Respectfully  submitted, 

JAMES  MATTHEWS, 
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From  the  EngiDcer-in-Chicf : 

lat.  Reporting  Ihe  buildinE  of  houses,  sheds,  etc.,  on  the  wHer-from  easterly  of  the  lii 
Eighth  avenue  and  One  ({undrctl  and  tlfty^ninth  slreel  willioul  3  pcimll.  and  recom mending 
immedinle  removal.     The   Secretary  dtrei-'tci)   10  notify  the  owner  ol  said   houses,  shedi, 

ai  they  wen:  erected  vrtthoul  authority  of  law  they  must  be  removed. 

2d.  Repotlitig  repaiis  required  to  skylight  at  Christoptier  Sticet  Ferry,  North  river,  aod  le 
mended  thml  the  Ferry  Company  be  direeied  to  make  the  necessary  repairs.  Recommeiidi 
adc^ied. 

3d.  Reporting  that  dredging  is  being  done  at  the  lowet  side  of  Pier,  new  3S,  North  river,  1 
out  a  permit.     The  Secretary  directed  lu   notify  A.  M  Unduihill  &  Co.,  ageoli  of  the  Guiofl  DM 
that  they  must  obtain  a  permit  ticfure  proceeding  with  said  dredging. 

4Ih.  Reporting  that  he  had  directed  that  Laborer  Acting  Watchman  Thomas  Abem  be( 
again  assigned  to  duty  as  Acting  Watchman,  and  recommending  that  his  action  be  iqiproni 
Action  approved. 

5th.  Reporting  service  Qf  bill,  amounting  to  t5>99S.o!(,  upon  the  ovrners  thereof,  for  lepain 
bulkhead  betvteen  Sevenleenlh  and  Eighteenth  streets,  East  river. 

6th.  Rcpurton  Secretary's  Order  No.  10074,  as  to  dredging  required  between  Delanccy  tired w 

er  61,  East  river.     I'he  Engineei-in-Chief  ditectL'd  lo  make  requisition  Ibr  dredging  at  city  pitl 

iaet  to  a  depth  of  twelve  feet  at  mean  low  water.     The  Secretary  directed  to  notify  the  ownen 

nbarf  property  thereat  la  ilredge  to  the  same  depth  under  the  direction  of  thi  Engineer- In-Chitf  I 

this  Department. 

7th.  Report  on  Secretary's  Order  No.  toio6,  as  to  dredging  required  at  Pier,  ftiol  of  FMf 
with  street,  North  river. 

On  motion,  the  Engineer-ia-Chief  was  directed  to  prepare  specilicaCions  and  form  of  cwU 
for  dredging  at  Piers  foot  of  Forty-siKth  and  Fifty. first  streets.  North  river. 

Sth.  Report  on  Secretary's  Order  No.  99IZ,  that  he  had  superinlended  repairioE  leiry  ivi 
Hamilton  fcrrv,  foot  of  Whitehall  street.  East  river. 

Fmidcnt  FoM  oSeicd  the  luUowmg  preamble  and  resolutions,  which  were  adopted  : 

Whereas,  The  Counsel  to  the  Corporation,  In  an  opinion  dated  May  23,  1S90,  advised  this  B 
to  settle  the  claim  for  salary  of  John  Sloan  tor  thesum  of  hve  hundred  dollars  ($500),  in  consii 
lion  of  which  the  said  Sloan  and  his  attorneys  agree  to  withdraw  all  claims  and  law.«uilt  og 
the  city,  therefore  be  it 

Resolved,  That  the  Chief  Clerk  be  directed  to  prepare  an  audit  b  the  usual  manner  io  I 
of  John  Sloan,  in  full  settlement  ol  the  salary  of  said  Sloan,  for  live  hundred  doUan, 

Resolved,  That  the  said  John  Sloan  be  and  is  hereby  appointed  Captain  of  the  tug  "  I 
hattan  "  with  compensation  at  the  rale  of  (125  per  month;  said  appointment  totakeefiecti 
written  notice  is  received  from  the  Counsel  to  the  Corporation  that  the  terms  of  settlement  conti 
in  the  above  preamble  have  been  complied  with. 

On  motioa  of  Cocomissionet  Cram,  the  Treasurer  was  directed  lo  issat  tickets  to  the  tXU 
tboat  Imu  thousand  at  the  sum  of  ten  cents  per  ticket  for  the  proposed  Blling  in,  between  Twetl 


69 


(June  5.  189a 


nd  TwcDiy-Kvcntli  sireeu,  Norlh  River,  [he  laid  filling  lo  be  done  under  the  supenision  of  the 
xt-'m-Chiel  of  litis  Ueparlmenl,  the  work  Chereat  Dot  to  be  procteded  with  UDtJl  thu  De- 
si  has  becD  mfonned  by  the  CoDiuel  to  the  Corporation  that  alt  legal  dilBcnltici  in  coniwc- 
etewith  have  been  temoTcd. 


•  for 


^ 


The  PiTiident  nported  that  he  had  received  fur  the   Tteisutei  the  folk 
ling  ihe  Department  with  white  oalc  and  jcllow  pine  : 

AicttI  14,370  ft''  S.  M.   While  Oak. 

East  River  Mill  and  Lumber  Companjr f6oper  M 

llW.Duryee 85   " 

.Wetmore No  hid. 

F-  Walib 8)f  cent*  per  foot. 

About  145, ijz  Fill  B.M.    VeUmu  Pint. 

bga/i  Runell ti?  uo  p«r  M  feet. 

ksL.6ucki  &  Co 37  75    "         " 

KocAlrn  Saw  Mill  Lumber  Co No  Ud. 

inaiMl  Etauglai  Lumber  L"o $35  55     "         " 

^  W.  Doryee 34  W     "         " 

The  ftction  of  the  President  in  awarding  the  ordera  to  The  East  Kiver  Mill  and  Lumber  Com- 
r  and  Eppinger  &  RiumII  retpecrively,  (bey  being  the  lowest  bidders,  was  a]ipraTed. 

The  Secreliry  reported  that  the  pay-rolli  for  tlie  General  Repairs  and  Construction  Force  for 
ball  moath  ending  May  31,  1890.  amountiDg  to  116,961,  had  been  approved  and  audited  and 
d  10  the  Finance  Department  for  payment. 


The  Secretary  reported  that  he  had  tJ 
Mr  ending  Janiiai;  31,  1S90. 


i  his  Honor  the  Mayor   the    report  for  the 


The  Auditing  Committee  submitted  an  audit  of  three  bills  or  claims,  amountins  to  $6,497,11, 
one  bill  or  claim  amounting  to  $500,  which  were  approved  and  audited  and  ordered  to  be 
•d  in  fell  on  (he  minutes,  as  (bllows  : 


uS.  Taltmi<^  &  Delafield,  spikes,  bolls,  etc 

t*9,  Allautic  Dredging  Co.,  Estimate  No.  t,  Contract  No.  318 . . 


(1,030  96 
3.587  96 


Gentral  Sefairi  .4icounl. 
iii3o-   Johu  D.  Walsh,  Estimate  No.  I,  Contract  No.  315 $1,87830 


■11)1,  John  Sloan,  in  Tull  selllciiicnl  of  salary.. 
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RECAPITULATION . 

2  BiUt  or  CUimt  00  Comtnictioa  Acocmnt $4»6i8  92 

I  **  General  Repairs  Account i«878  y> 


S6, 


I  Bill  or  Claim  on  Obstruction  Account i 

Respectfully  submitted, 

JAMES  MATTHEWS,  )    Auditing 
J.  SERGEANT  CRAM,  f  Committa 

The  action  of   die  President  in  transmitting  the  same,  with   requisitions  for  the   a 
to  the  Finance  Department  for  payment,  was  approved . 

The  fcdlowing  requisitions  were  passed  : 

RqgkCer  No.  For  What 

8504.  8  dozen  brushes Estmiated  cost, 

8305.  Supplies  floating  property 

8306.  Ice,  Thirtieth  street  office.  North  river,  per  ico  pounds 

8307.  One  armature  of  iron  boiler  plate 

8508.  One  lot  of  white  pine 

8309.  500  barrels  slow  setting  Portland  cement "  1 

8310.  500  barrels  quick  setting  Portland  Cement ''  i 

8311.  Draughtsmen's  supplies 

8312.  Treenails,  wedges  and  plugs 

8313.  Copper  shaft,  steering  chain,  blocks,  etc 

8314.  One  simplex  duplicator,  etc 


•( 


c< 


k» 


i* 


4( 
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*t 


(( 


On  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secrcla 

The  Board  then  went  into  executive  session. 

The  following  persons  were  appomted  in  this  Department : 

Dock  Buiider. 
Andrew  W.  Laine. 

Laborers. 
John  McMahon.  Frank  Kelleher. 

On  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secieta 


A  jpttllt  metting  of  Ihe  Board  of  Pocka  o(  I 

ni.  lVr'-A,"B»ttCTypI''<^.  Fri-iay.  June  6,  iS 

I  rcKnl— l*tesirlenl  Post. 

ComiuiBsiiinet  Cram. 
^.«at—  "  Miithewt. 

Vnt  Board  mcl  fur  Ihe  purpose  if  receiving 
T»inng  the  oqier  140  feet  o(  (he  old  wooden  p 
le  IVr  foot  rif  East  Twcalf-rouilh  streel,  E 
Pier  with  ip^uitcnuices,  incluJIng  a  sei 


City  of  New  York  heUI 


[June  6. 1890. 

t  Ihe  office  of  Ihc  | 

orlions  of  and  |3^^^^ 


(liniBles  for  removing  eeilain  portions  of  and 
■,  nnd  for  building  complete  the  in»er  length 
It  river,  .uid  picplring  for  and  building  a  n< 
T-boi  At  the  foot  of  East  Njnety-lilUi  street,  E 


Kc.    A  tcpiesentaliTc  ef  the  Comptraller  being  present. 
Tiro  Mimaies  wcTC  received  for  repairing  and  tebuitding  Pier  fool  of  Twentj-fourlh  streel. 

From  William  P.  Kdlf,  with  security  deposit,  1176 ti6,500  00 

"'     Bailh.  S.Cronin.  with  security  deporil,  $176 15,500  00 

Three  estimitci  were  recaved  for  building  Fier  foot  ol  Nineiy-fifih  street.  End  river : 


For  Rlp-n 


;i  cubic  yard. 


From  John  W.  FUbcrtf,  with  secunty  deposit,  $aoo 510,000 

'      Wm.  P.  Kelly,  with  security  deposit.  fJOO 18,500  80 

(i.  H.  Scribner,  Jr.,  with  security  deposit,  Sioo 13,700  70  " 

'  In  motion,  the  Secietiry  was  directed  to  transmit  to  ihe  Comptroller  the  security  ileimsits  midc 
.1  uui  tiidder^  and  accompanying  their  eUimUIes. 

\VhFteupan,  The  following  preamble  and  resolutian  were  adopted  : 

Whcreu,  This  Board  deems  ii  to  be  for  the  best  iiLieieM  of  the  city  to  reject  the  bids  received 
■itdiy  fiji  removing  certain  portions  of,  and  for  repairing  the  outer  one  hundred  and  forty  feel  of 
p«td  wooden  pier,  and  for  building  complete  the  innet  length  of  Ihe  Pier  at  the  foot  of  East 
pwy-lourth  streel.  East  river ;  therefore,  be  it 

Rnolved,  That  the  bid)  opened  thi*  day,  under  Contract  No.  3jz,  for  repairing  and  rc1:iuilding 
"a  11  Twenty-fourth  (Ireet,  Ea«  river,  be  and  hereby  arc  rejected. 

Rnilved,  That  the  contract  opened  this  day  for  preparing  for  and  building  a  new  wooden  pier 
fiUi  apporienances,  including  a  sewer-lwx  at  the  foot  of  East  Ninety-fifth  street.  Last  river,  be  and 
etbj-  is  awarded  to  G.  H-  Scribncr,  Jr.,  he  being  ihc  lowest  hi<l(ler  up«n  the  approval  of  the 
"tlie  by  the  Comptreller  of  ihe  City. 

The  Pteiideni  offered  the  following  preambles  and  resolution,  which  were  adopted  : 
Whereas,  The  moneys  realiied  from  the  sale  of  bonds  (balance  ot  requisition  of  June  26.  iSSS,] 
%  low  exhausted,  •nd  there  la  presnng  and  immediate  neces^ty  that  ^ulficicnt  funds  should  \x 
'•ted  IQ  the  cielit  of  tbe  Department  to  enable  it  to  prosecute  its  work,  and. 


jVitm6,  iSga.}  73 

WtawM,  Tba  CoBMUuianen  ot  Ihe  Sinking  Fund  by  a  resolution  ad(^led  >l  ■  mMtiai;  bl 
wU  33,  1890^  diiCVUd  ihc  CompItollcT  lo  prepare  and  iaac  Dock  Bond*  lo  the  mooD' 
>:iiCXX\oao  for  the  nx*  hvI  purpa^cs  of  Ih»  UepurtiBcnt :  now,  therefore,  be  ii 

JtcMihred,  That  the  CwnptroUei  be  and  benby  imqacded  lo  prepnc  nd  Moe  Dad  Bo 
o  Oe  amont  of  (750^000  tn  parMUce  to  the  above-nentiaDed  lenlBtion,  and  that  he.  the  n 
^aoBpaaUcT,  place  the  proceed!  thereof  to  the  cndit  of  the  DcpaitBcal  of  Dods,  ai  pforided  1 


AUGUSTUS  T.  DOCHARTV, 


Aipecnl  I 

ad,  Piu  ■ 


ceCiog  oF  Ihc  Boud  of  Eloclu  of  (he  City  of  New  V.irk,  1 
"  Hatteiy  place,  Wcduesday.  Juae  il.  !&)(>. 

-Prendenl  Posl. 
Camniusioncr  Matlhews. 


'Yh«  Board  met  for  the  piirpos:  ot  receiving  cslimaMs  r*r  rtpnirjog  crib-bulkhend  between  Pit 
J6  and  5S,  North  river,  and  Tor  diedginc  nl  Pier  fot>t  «f  'I'lurly-fourlh  itieet,  North  ri 
I  to  be  opened  this  day,  a  repiesentnlive  of  the  Comptroller  being  present. 
Three  eslinulei  were  received  (or  repairing  the  crib-bulkhead  bclwcen  Tier,  old  56,  at  the  fool 
lo^evoon  street,  and  Pier,  old  57,  southerly  •(  Itloomlield  ilreel.  on  (he  North  riTei,  nnd  for 
iring  (he  cn)>-bulkliesil  from  the  northerly  ude  of  Pier,  old  58,  nurlherly  of  Bloomfield  sirect, 
point  about  Ihirty'five  fe«t  tautherly  of  the  south  side  of  the  pier  at  Little  Weil  '['velflh  sircel, 
he  North  river. 


I 


M 


Bvlh  S.Cromn.  •KDriiy  diiHMii  |iiL 
Jeks  W.  Flahmjp.  ucurity  dcpoxl  f  1 
Fam  k  Jeslo,  weurilr  deponl  fm 


Repair!   10    Bilk- 

"«r,  al/5!" 
■'<d  LllilE  Wal 


B.J7B  « 


Three  estimates  were  leceived  for  dredging  it  West  Thirly-fourlh  strccl  pKr  on  the  North  nver. 

Frnn  Atlantic  Dredging  Co.,  security  deposit,  $175.00 10  cents  pet  cubic  ynrd. 

"     Morris  &  Cumings  Dredging  Co.,  security  deposit  (175  ..    ..   ...   10        " 

"     Chas.  &  Henry  E.  Du  Bens  Dredging  Co.,  security  dep«sil  I175     .  14         " 

Un  m.jtion,  the  Secretary   was  directed  lo   iransjiiit  to  the  Com  [it  roller  ihe  sccurily  depowis 

it  by  said  bidders  and  accompanying  tlieir  cstiiiiales. 

The  following  resolutions  were  adopted  : 

Resolved,  That  the  contract  for  repainng  Ihe  crib-bulkeail  between  Tier,  old  56,  at  the  fool  of 
ifevDoii  street,  and  Pier,  old  57,  soatherly  at  Bloomfield  street,  on  the  North  river  ;  and  for 
liiuig  the  crib-bulkhead  from  the  northerly  side  of  Pier,  old  58,  northerly  of  Bloomfield 
;t.  to  a  point  about  thirty-five  feet  southerly  of  the  south  side  of  Ihe  I'iet  at  Little  West  Twelfth 
It,  OQ  the  North  tivci,  be  and  hereby  is  awarded  to  John  W.  H:ihcrly,  he  U-iag  ihe  lowest 
la,  apon  the  approval  of  the  sureties  by  the  ComplTollcr. 

Resolved,  Thai  the  contract  opened  this  day  for  dredginj;  al  West  Thirty -fourth  street  Piei,  on 
North  river,  be  and  hereby  is  awarded  lo  Charles  &  Hetiry  E.  Uu  Bois,  they  beinj;  ihe  luwcs> 
len,  upon  ihe  appraval  of  the  sureties  by  the  Comptroller, 
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The  Secretary  repoilcil  ihot  tlie  lighl  to    dump  anil  fill  in  behind  \\ie  new  Inilkhtrad  ci 

Will  on  the  Laighl  sUeet  Section,  bclwceii  Laighl  snd  Veilrjt  otreets.  North  riter  (when  buill).  "* 

to  Brown  *  Fleming,  they  lieing  the  hiRhcii  bidder*  nl  the  public  sale,  held  Wednesdip 

;  II,  iSgo,  for  eighty  three  hiindreil  dollnrs  ($8,300}  cash,   in  accoidance  with  iBe  ft 

Cirv  iir  Nbw  Yobk— Depahtment  of  Docks, 

Van  Tasull  .V  Kearney,  auctioneers,  will  sell  at  public  auction  in  the  Hoard  Room.  Pier  "i 
Bsltery  place,  in  tlie  City  of  New  York,  on  Wcdiietdny,  June  11,  189c,  al  11  o'clock  noon,  fer  m 
on  account  of  the  Dcpurtmenl  of  Docki,  the  riifhi  tiidump  and  (ill  in  behind  the  new  hnlkbead  I 
river  wall  on  the  Llight  Street  Section,  between  LniKht  and  Vestry  streets,  N.  K.,  when  built  Tl 
tight  or  privil^e  to  Hit  in  the  said  premises  will  be  sold  to  the  highest  bidder,  and  the  price  for  la 
fight  or  privilege  must  lie  paid  at  the  time  of  sale.     'I'he  tnaietial  to  be  dumped  or  filled  in  wnsl  t 

ipovd  of  clean  ashes,  tiand,  loam,  earth,  etc.,  or  of  stone ;  if  of  stone,  no  piece  of  stone  in 
be  greater  than  sixteen  inches  in  its  largest  dimensions,  snd  all  material  must  he  dumped  end  fil 
in  only  at  luch  times  and  places  and  in  such  manner  as  shall  be  directed  by  the  Kngineer-in -Chief  1 
the  Department  of  Docks,  or  such  other  ofliccr  or  employee  of  the  IJepartmenI  of  Dockx  as  aaj  i 
desgnated  by  him,  and  all  the  work  of  dumping  and  fdling  in  must  be  done  under  the  dirediM  t 
Ibe  Engineer-in -Chief  or  designated  employee. 

iBled  quantity  to  be  filled  in  nt  the  said  premises  is  about  ao.ooo  loads,  but  this  ipUl 
tity  is  apptoiiniate  only,  and  the  Departmettt  is  not  bound  in  any  way  by  such  estimate,  and  UddD 
itisfy  themselves  of  the  quondties  required  to  fill  in  at  the  place  named  by  examination  of  A 
such  other  means  as  they  may  prefer,  the  intention  of  the  Deparlment  tietng  to  lill  i 
the  whole  of  the  said  premises  behind  the  bulkhead  or  river  wall  when  it  is  built  atid  ready  to  tK\ 
filling  put  in  behind  it- 

Ihe  party  who  is  the  highest  bidder  does  not  pmcscd  with  the  work  of  fillingJn  !•  H 
■atisfaclion  of  the  lioard  of  Docks,  the  said  IVianl  will  at  once  proceed  to  have  the  lilling-in  Al 
by  other  parties  in  such  way  and  manner  m  it  deum^  ^iroper. 

The  auctioneer's  fees  (f  75)  for  ti1lin^-in  on  the  said  sections  must  be  paid  by  the  hi(;hesl  biildi* 
eon  at  time  of  sale- 


Dated,  New  York,  May  23,  I 


(Jn  motion,  the  Ronnl  adjourned. 


EDWIN  A.  1>0ST.  ,  Commissioner 
JAMES  MATTHEWS,  \  of  Ibe  Dcparlmf 
J-  SERUEANT  CRAM,  I         of  Uoeks. 


AUGUSTUS  T-  DOCHARTY,  Secretary. 


J 
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A  meeting  of  the  Board  of  Docks  of  the  City  •(  New  York,  held  at  the  office  of  the   Board, 
[An  "A,*'  Battery  place,  Thursday  June  12,  1890. 

Present —President  Post. 

Commissioner  Matthews. 
Cram. 

The  minutes  of  the  meetings  held  Thursday  and  Friday,  5th  and  6th  instant,  were  read  and 
l^roved. 

The  application  of  the  Central  Railroad  Company  of  New  Jersey  for  a  lease  of  ihe  land  un^er 
Her  in  front  of  Piers,  old  13  and  14,  North  river,  was, 

On  motion  of  the  President,  laid  on  the  table. 

The  Secretary  was  directed  to  acknowledge  receipt  and  state  that  the  Board  intends  to  avail  itself 
f  the  law  authorizing  the  lengthening  of  piers,  but  before  acting  upon  their  communication, 
Ky  desire  to  become  thoroughly  familiar  with  the  various  provisions  contained  in  said  law. 

The  communication  from  the  Hobokcn  Ferry  Company,  in  relation  to  the  proposed  extension  of 
kn,  new  43  and  44,  North  river,  and  requesting  information  when  additional  ferry  facilities  may 
e  obtained,  was. 

On  motion,  laid  upon  the  table. 

The  report  of  the  Engineer-in -Chief  on  Secretary's  Order  No.  9849,  submitting  plans,  spccifica- 
vns  and  form  of  contract  for  the  building  of  a  pier  foot  of  Forty-eighth  street,  North  river,  was 
tceived  ;  whereupon  Commissioner  Cram  moved  that  the  work  be  done  by  contract,  and  adver- 
tisements inviting  estimates  for  building  said  pier  Ije  inserted  in  the  various  newspapers  designated 
bylaw. 

Commissioner  Matthews  ottered  as  an  amendment  that  the  matter  be  laid  upon  the  table. 

NNTiich  was  adopted  by  the  following  vote  : 

Affirmative — President  Post  and  Commissioner  Matthews. 

Nekjative— Commissioner  Cram. 

The  communication  from  the  Dock  Masters,  requesting  an  increase  of  salary,  was. 
On  motion,  laid  upon  the  table. 

The  followiag  communications  were  received,  read,  and, 

On  motion,  ordered  to  be  placed  on  file,  action  being  taken  where  necessary,  as  stated,  to  wit  : 

From  the  Counsel  to  the  Corporation  : 

i>t.  Approving  specifications  and  form  of  contracts  for  paving  new-made  land,  between  Fiftieth 
^^  Fifty-first  streets,  North  river,  under  Contract  No.  336,  and  for  building  Pier  at  Forty-first  street, 
<jrth  river,  under  Contract  No.  337. 


June  13,  1890.^ 
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mh  and  Thirty -eigbtti  » 


zd.  loclosfng  copy  of  decision  n'ritteri'd  by  )ud)^  LawrenCt^, 
tion  obltioed  by  Michael  Kane,  and  denying  motion  for  a  pom 
Deparimenl  from  placing  -i  free  lioaling  bath  between  Tfairtj'-K 
East  river. 

jd.  Stating  thai  the  deed  fur  the  ^\e  of  wMrf  ptopertjr  on  the  north  side  of  Thirty-third  Ui 
Noilh  river.  hn.t  been  duly  eieculed  by  WillioTn  K.  VandcrbiU  .ind  Cornelius  Vinderbill,  ami  i 
there  is  no  reason,  therefore,  why  the  Diipartment  should  not  oiaka  out  a  requisition  for  the  | 
meat  of  the  coniidciatioo  money  ;  whereupon  the  lollowing  reiolulion  was  adopted  : 

Resal*td.  That  the  Chief  Clerk  be  and  hereby  is  directed  lo  prepare  in  the  nnul  mai 
t  refiaisilian  lor  iiD,txx>,  m  famr  of  William  K,  and  Cornelius  Vanderbilt,  the  residiuiy  leffi 
nndcr  the  will  of  William  H.  Vaiideilrili.  being  the  conuderatiMi  for  the  land  on  the  nottb  nd 
Thirty-third  street,  and  west  of  the  .iriijinnl  line  ol  Twelfth  avenue. 

From  the  New  VorV  City  Civil  Service  Boards— Requesting  information  respecting  ihedi 
fication  of  the  jMisilion  of  Collector,     The  actiim  of  the  Secretary  in  replying  iheielo,  approved. 

From  the  Deparimenl  of  Public  Works  i 

isl.  Respecting  the  use  and  occupation  of  the  berths  set  apart  for  tlic  tree  public  baths.    ' 
lion  of  the  President  in  replying  thereto  ap|)roved. 

3d.    Requesting  repairs  lo  the  sheathing  thai  supports  Ihe  City's  lamp-po^l  on  Piet  fixt' 

Thirty-fiflh  slieet,  North  rivei.      The  action  o^l  the  Presideni  in  diiecting  the  Engineer-in-Chi>fl 

amine  and  repair  If  neceaary  wis  .ipprovcd. 

From  Police  Sergeant  Lynch.  Sixteenth  Precinci  —  Reporting  thai  ibe  planking  on  Pier  fMl 
Twenty -seventh  street.  North  river  is  full  of  hnles  and  very  dangerous.  The  action  of  Ihe  Hrea 
in  directing  the  Engineer-in-duef  lo  make  Ihe  necessary  repairs  thereat  was  apjiroved. 

From  the  Mayor's  (Mice— Transmilting  .-I  schedule  of  questions  received  from  the  Cenioi 
paitmenl.      The  Secretory  requested  te  furnish  the  iiUbnnaliiin  required. 

From  Finance  Department— Appraving  sureties  of  Jahn  W.Flaherty  for  icpajring  cr<b-b 
head  between  Piern.  old  56  and  57,  North  river,  under  Contract  No.  J34. 

From  Adolphus  C.  Horbacher-  Tetideritig  his  resignation  as  Ikiik  Moslet.  Resignill 
accepted,  lo  take  cHecl  June  9,  1890. 

From  Simon  Stevens — Requesting  to  lie  informed  of  Ihe  precise  amount  claimed  from 
trust  estate  for  building  bulkhead  on  Ihe  easterly  side  of  Avenue  C.  between  Seventeenth  and  E^ 
teenib  streets.  East  river.    The  Secrelary  directed  ta  furnish  Ihe  information  icquired. 

From  the  New  York,  Lake  line  &  Weslern  Kailrnad  Company — Rcqoeslmg  pennil  lo  etetl 
ice  on  Ibe  shore  end  of  (he  north  side  of  Pier,  new  11.  North  rivet.     Tlie  action  of  the 
and  Commissionci  Matthews  in  issuing  a  permit  apptovwi. 

From  the  Atlantic  Dredging  Company— Stating  thu 
wharfage  they  will  be  paid  promptly. 

'rom  C.  M.  Vandervoorl — Requesting  permit  lo  dredge  Ictween  One  Hundred  and 
and  Oae  Mundird  and  Seventeenth  Ureels.  Harlem  river.    Granted. 


>ium  A.  M.  Unilcibill  ft  Co.,  Agents  Guion  l.iiiv  -  Ke>iui::ilm|> 
^i<iiD(£  Pier,  new  3S,  Nortb  H*cr.    The  actioii  of  the  ['resident  i 


>ilrei>i;i-  the  half  slip« 
a.  permit  approved. 

Ftom  Rapp  >t  Johnson  Lumber  Company— Re4[ue!itiii{;  pmmisiion  lo  erect  a  small  wooden 
■niil  cm  the  line  of  the  fence  on  Ihe  north  ade  o(  EasI  One  Hundred  ami  Twenty-fifth  strecl. 
Bailcm  rivei.  GraQled.  upun  condition  thai  ihe  structure  will  not  interk-re  with  the  work  ot  tlir 
RitpaniDent.  snd  to  rtmnin  nnty  during  Ihe  pleasure  vf  the  Ikianl 

V'tom  John  Diion — Requesting  permit  lo  main  tain  a  tnlly-houw  on  the  ^horc  md  oi  I'icr. 
Mn  19,  East  fiver.      Kefetied  lothe  Doch  Master. 

n  Stephen  A.  Walker,  Attorney  : 
I.  Rtfiiieslin^  an  eitension  of  ten  dayi  in  which  to  agree  to  the  terms  and  tondilions  of  ihB 

la  respecting  the  adjoslment  of  the  sail  of  Cornell  and  Crocker  vs.  the  Mayor,  etc. 
.  Replying  to  resolutions  adopted  by  Ihe  Board  tcluling  to  the  iid)uslment  of  Ihe  Cornell 


f  Coiamissioner  Cram  mmed  that  the   EJigineer-in-Chief  l«  dtiecwd  lo  proceed  forthwith  with 

^  in  oi  Twenly>siith  street,  North  river,  which  wis  carried  :  the  President  voting  in   Ihe        1 
.  for  the  reuon  Ihat  the  Dcputment  has  not  received  ofTicial  noliikation  that  the  injunc- 
fekas  heen  vacated  upon  sajd  property. 

n  John  A.  Baines— Requesting  permission  to  place  a  small  boat-house  at  the  l>K>t  of  l^xin^- 
uc,  Harlem  river.     Referred  lo  Ihe  Dock  Master  to  examine  and  report. 

Ficoi  the  New  York  Steam  Company : 

tM.    Reqiiesling  permission  to  suhlet  1  portion  af  ihe  i 


k  of  the  Pier  foot  of  Vesey  si 


Wbe[e:Upon  the  following  lesoIutioTi  was  ad.))jlcc!  : 
9  Rewilnrd,  That  license  and  consent  b^-  anJ  hereby  li  granted  to  Ihe  New  York  Steam  Com- 
■■f,  to  sablet  so  much  of  the  wharfage  granted  by  a  certain  lease  dated  May  1,  1888,  as  may 
'^*t  at  a  portion  of  the  soulli  ude  of  Pier,  old  23.  foot  of  Vesey  street,  North  river,  provided  that 
te  md  lessee,  the  New  York  Steam  Compuny  and  Che  sareties  to  the  said  lease,  shail  execute  and 
l«  an  agicement  in  writing  with  this  Board,  that  their  obligatioiu  under  the  piowaona  thereof  shall 
bl  m  any  manner  be  affected  or  impaired  by  reason  of  such  license  and  consent  to  the  said  sub- 

l  lo  erect  an  ice  biiiige  on  Ihe  southerly  side  of  the  Pier  foot  Vesey  biccci, 


2ii.   Requeriing  per 
lotlh  river.     Applicatii 


From  C.  L.  Kiker  — Refjuesting  permit  to  place  an  ice  bridge  and  scaler  on  the  ea^t  rud.  touth 
e  of  Pier  13,  North  river.     Application  denied. 

From  Boltimonc  and  Ohio  Railroad  Compiiny— Reporting  lli'il  the  entrance  an<l  app touch  to 
|R,  Oldll,  North  river,  is  in  a  daogeroii^  condition.  Tlie  EnginL'cr-in.Cliief  directed  To  examine 
id  lepau  if  Deces&Kry, 
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From  George  F.  Ooak — Requesting  permit  to  erect  a  small  temporary  derrick  for  uiiloada| 
broken  stone  from  a  scow  at  the  bulkhead  foot  of  Seventy -ninth  street.  North  river.     Permit 
to  remain  only  during  the  pleasure  of  the  Board. 

From  Xavier  Boat  Club — Requesting  permit  to  build  a  float  and  boat-house  foot  of  the 
adjoining  dock  at  One  Hundred  and  Fifty-fifth  street,  Harlem  nver.     Permit  granted,  provkled 
site  asked  for  is  available  ;  the  matter  of  compensation  for  use  of  land  under  water  referred  to 
Treasurer. 

Fiom  Officer  Owens,  Twenty -eighth  Precinct — Reporting  holes  in  bulkhead  between  Piea 
and  9,  East  river.     The  owners  directed  to  repair. 

From  Mailler  &  Quereau — Requesting  renewal   of  permit  for  tally-house  on  Pier  10, 
river.     Granted. 

From  D.  W.  Bogert — Submitting  claim  for  arrears  of  salary  for  services  as  Dock  Master;  ■§ 
ferred  to  the  Counsel  to  the  Corporation. 

From  Sanderson  &  Son,  agents  Wilson's  Line  of  Steamers — Requesting  repairs  to  stia^ 
piece  on  Pier,  new  54.  North  river,  on  the  ground  of  its  lieing  a  part  of  the  substructure  of  ssid  pias; 
The  Secretary  directed  to  advise  that  as  the  string-piece  is  not  a  part  of  the  suhstmctare,  it  il 
the  duty  of  the  lessees  to  repair. 

From  Dock  Master  Ryan — Recommending  that  the  application  of  Patrick  Connolly  for 
sion  to  land  an  excursion  steamer  at  Pier  57,  East  river,  be  denied  ;  recommendation  adopted, 
application  denied. 

From  Dock  Master  Coyc — Reporting  his  inability  to  collect  from  the  Union  Coal 
the  amount  due  for  wharfage  on  loaded  canal  lx>ats  at  Pier,  new  29,  East  river,  and 
advice  in  relation  thereto.     Referred  to  the  Treasurer  with  power.     . 

Fram  Dock  Master  Coggeshall : 

1st.  Reporting  that  there  is  a  broken  timl>er  on  the  north  side  of  Pier  foot  of  West  Thirti 
street,  North  river.     The  Engineer-in-Chief  directed  to  repair. 

2d.  Reporting  that  the  $ign-lx)ard  at  the  foot  of  Bloomficid  street,  North  river,  has  bnlifl 
down.     The  Engincer-in-Chicf  directed  to  replace  said  sign. 

From  Dock  Master  Erwin  : 

1st.  Reporting  that  the  canal  boat  sunk  fix^t  of   East  One  Hundied  and  Twenty-ninth 
has  been  raised. 

2d.  Reporting  that  the  berth  foot  of  Seventy-eighth  street  is  ready  for   the  use  of  tbe  fcil 
floating  bath.      The  action  of  the   President  in  notifying  the  Department  of  Public  Works 
approved. 

From  Dock  Master  Abeel  : 

1st.  RejKjrting  that  the  backing  log   on  the  bulkhead  between   Piers,  new  59  and  40,  N«tk 
river,  should  be  renewed.     The  Enginccr-in-Chicf  dircctctl  to  do  the  work  required  thereat.  1 

2d.  Reporting  that  the  spikes  are  loose  on  Pier  foot  ©f  West  Eleventh  street.  The  lessees  rf 
said  pier  directed  to  do  such  work  thereat  as  may  be  necessary. 


Vbc  Tceuurer.  Conitnisiacinet  Matthewt,  nubmilleil  h 
at  n.  i&p.  Kituiiititini;  to  $7,948.24,  which  was  tci 
I  tit  miaum,  u  toilowi ; 


[JONE  12.  i8go. 


ol  tcceipLs  fill   Ihe  week  ending 
li  ordered  to  be  spie&d  in  Fall 


I*  York  Cenua)  &  HaOsoB 


•  John)  MirlHi... 
ChsrlB  S.  I  hont 
'  OMHoS-Cayc. 
i  JoliBj.  Rym.... 
<    Punck  J.  Bndy. 


ne»63.N.K 

h>rfog<  Di>.iricl  No.  i.N.R... 


Dnv«Bucki... 
■  Vork  H«n> 

VuTuKllftKi 
Gn>.H  Plunkili. 


nTnlpftn.SDf  ■)lh«I..N.K.. 

PfnrW.Mih  H 

bhil.F„T6ih« 

Fitlnc-inal  W.94l)>  « ... 


Respectfully  nibmitted, 

JAMES  MATTHEWS.  Tiensufcr. 

From  the  En  Bin*"- in -Chief- 
ly. Reporting  (h&t  be  has  diiecled  thut  Laborer  ActingWalcbmanFccdeiick  Ward  he  not  again 

ttsJened  In  duly  as  Aelmg  Walchman,  and  recom mending  ihat  his  nction  be  nppnived. 

On  motion,  the  Kngineer-in. Chief  iniilireclcH  ncn  in  iiwiRn  »iid  Ward  to  duly  ^e.  Acting  Walch- 

■iB  fiir  fifteen  dafi. 


I 


'  Juke  12.  1890.)  (to 

I  id.  Repaiting  comiiletion  of  mw  pier  U  ihc  fool  of  Wesi   Fifticih  sirect.   North  met. 

mCoaxnct  Na.314.     Tbc  action  of  the  Secreiary  in  directing  the  Dock  Muter  to  collect  whi 
^AcKal  was  approved.     The  subject  aiallei  rcspccliiig  Mtenaon  o(  time  referred  to  the  Treiani. 

jd.  Kcpofting  completion  of  re|iun  to  Ihe  pict  il  the  loot  of  West  Fifty-hflh  tweet.  Noith  m 
niider  ConiricI  No.  315.  The  action  of  the  SccmIu-/  in  directing  the  Dock  Master  to  colli 
wharfage  thereat  was  approved.  The  Hlbject  matter  respecting  the  eilensan  of  time  referred 
tbc  Treasurer. 

4lh.  Respecting  Ihc  dredging  thkt  will  lie  required  for  the  nev  piers  at  Forty-lint,  Fottjr-cigt 
Bud  Forty-ninth  atieets,  North  river.  The  Eii|pnccr-in-Cliii-f  directed  lo  prepare  specibcslioni  Ml 
ftKDi  of  contract  for  dredging  al  Forty  liRit  street.  North  river. 

;lh.  Report  on  Secret ary "s  Ordei  No.  940a,  from  which  it  ippenrrlhat  the  one  bnndred  M 
derrick  was  used  by  Suali  Brothers  for  setting  lilocki,  tie,  between  Thiity-scvenlh  and  Thiil] 
eighth  streets,  Nurth  river,  on  May  34,  36,  37,  z8  and  3^  four  days,  for  which  they  agreed  tof^^ 
t6o  per  day. 

molion.  The  Treanuer  wa;  directed  to  render  bill  for  said  amount. 

Ke|xirt  on  Secretary's  Order   No.  9850,  submitting  plans,  speciRcatioas  and  fonu 
Gontrad  for  Iwilding  Pier  tool  of  Forty-ninth  street,  North  river. 

motion,  ordered  to  be  plaied  on  lite  and  following  resolution   adopted,  the  Presdeoll 

Kcsolved,  That  the  plans,  spec ili cations  and  form  of  contract,  aa  prepaied  and  satimiUcd^ 
the  Eogincct-inXhicf  of  this  Ueparimcni  for  building  pier  at  the  fool  of  Forty-ninth  sirect,  Na 
tiver,  be  and  is  hereby  approved  subject  to  the  approval  of  the  Counsel  to  IheCorporation  as  talM 
■nd  the  Secretary  lie  and  hereby  is  directed  lo  have  a  aulBcienl  number  of  blank  forms  of  propoa 
printed  and  proper  advertisements  inviliug  ctlimalcs  tor  building  the  said  pier  insetted  ii 
a  newspapers  designated  by  law. 

>n  motion,  the  Engiaeer-in-Chicf  was  directed  10  prepare  specilicalioia  and  tbrm  of  coal 
for  dredging  for  proposed  new  pier  foot   of  Forty -ninlh   street,  North  nver. 

7lh.  Report  on  Secretary'^  Order  No.  10038,  as  to  the  condition  of  and  repairs  leqitiitJ 
pretniscs  at  Une  Hundred  and  Fifty-seventh  street,  Harlem  river.  The  Engineer-in-Chief  dim 
U  repair, 

8lh.  Report  on  Secretary's  Order  No.  9803,  that  he  had  superintended  drcdfpng  al  Pietj 
lit  liver,  * 

9th.  Kcjiorl  on  Secretary's  Order  No,  9866,  that  be  had  supetinlcnded  repairing  drawbridfc 
Fourth  avenue  and  Harlem  river. 

loth.  Rc|hott  on  Secretary's  Orders  Nos.9555  and  9891,  that  he  had  superintended  exlem 
Mwcr  and  piercing  bulkhead  foot  of  Siity-sccond  street,  Ejtst  river. 

I  till.  Kcport  on  Secretary's  Order  No.  9941,  thai  he  had  superintended  rebuildini;  ''"I''' 
betvraeo  Piers  I3  and  13,  East  river 


i;ib.  Report  on  Sccrtlsuy's  Order  No.   9947.  ihai  he  harf  suiicmiiriiJol  laying  waier-pipc'- 
"  r'li-t  6,  North  river. 
i;ih    Report  on  Secretary 'i  Onler   No,  loooz,  llial  he  hnd  supennli-nilal   (i'p.ijiiii|:  tjulkhcnil 
■  nn  Ttiitiy-«i){hlli  and  Thirty-ninlh  «rcciE,  Kasl  river. 

nih.  RepDcl  on  Secietary't  Order  N«.  toooj,  th^l  he  had  supenntemleiJ  running  pipe  under 
:  \  lOtThiitif -fifth  street.  North  river, 
fjlb.  KepQrt  on  Secretary's  Urdet  No.  IDO30,  Ih&t  he  h.-id  superinlCQilcd  repairing  Pier,  new 
3.  Nortta  river. 

16th.  Report  on  Secretary':!  Order  No.  10061.  thai  he  had  superintended  replacing  waler-meU'c 
:  Pier  ij.  East  rivet. 

I71h    Report  on  Secieiirir's  Order  No.  100S4,  [list  lie  had  superintended   rcfastenim  piles  at 
»,  new  47,  North  rivet. 

iSth.   Report  on  SecreUry's  Orders  Nos.  10090  snil  10094,  tliai  lie  had  letisti'ned  tenOci  pile^! 
t  [Mr,  io.)!  ol  West  Eleventh  And  Tiveltlh  streets,  North  river. 

19th.    Report  on  Secretary's  firder  No.  toogy.  ihal  he  hul  superin tended  extending  itc  pint 
mi  m  pier  ^<t  East  Nineteenth  street. 

sxh.    Ri'porl  on  Secretary's  Oriler  No.  lOIlI,  that  be  had  repaired  ^.m^w^iy  on   outer  end 
m  i'terit  One  Hundred  and  Firiy-fiflh  street,  North  rivet. 

iia.    Report  on  Secretary's  Urder%  No*,   loiii  nnd  ioij6,  that  he  lind  repaired  paveinem  at 
mnnce  to  I'iers,  new  19  and  4j,  Eaal  river. 

«d.    Report  on  Secretary's  Orders  Nos.  101 16.  I0134  uid   I0136,  tnat  lie  had   superintemled 
:r  1]  and  cleaning  bulkhead  at  <.>iw  Hundred  and  Sixth  street.  Kosi  river. 

.   Report  on  Secietaiy's  Orders  Nns.  10125  ""'  t°lji>  ll>athe  h^id  su|>crinleiided  refastening 
■I  Pier  3,  East  river. 

ition  of  Commisiionet  Cram,  the  Counsel  Io  (he  Corporation  was  requesled  to  arrange,  if 
<  have  the  judgment  in  tlic  case  of  Williams  vs.  Tht  Mayor,  etc.,  paid  and  settled,  for  the 
k  Ikat  delay  in  the  matter  ii  prejudicial  to  the  interests  of  the  city. 

I  Tbe  Prendent  gave  notxe  that  at  the  meeting  of  the   Board  to  be  held  Thursday.  June  19. 
H  he  intended  oflermc  amended  rules  and  regulations  for  the  conduct  of  the   business  sflhe 


The  Secretary  reported   Ihat  he  had  iraiiiiniited   to  tlis   Honor  the  M.iyor  the  report  of  Ihe 
>»rtmenl  (or  Ihe  quarter  ending  April  Jo,  189O. 

Commiiaioner  Cram,  10  wham  was  referred  on  the  tid  May,  1S90,  the  complaints  of  Mesirf. 
^%deiviB  Hi  Son.  Fim,  Forwoud  &  Co.,  Fred.  VI.  Henck  and  others,  in  reference  to  the  erection  of  n 
''•Utnn  fa>  diichaiging  icc.  on  the  bulkhead  between  Piers,  new  54  and  5;.  North  river,  icspect- 
"'ly  repnted  that  the  ice*bfidge  u  at  present  coaducled  is  not   an  interference  with  the  lue  of 


Pien,  iie«r54uid  new  5J,  North  rivrr,  and  :^liouM  Ik  .illuwci),  itiul  tliil  when  ihe  use  at  llwil 
Piera  U  ioWrfercd  with,  permil  should  be  revoked. 
Ou  moIioB,  report  vm  upproved. 

Commiuioner  Cram  reported  ihil  he  had  received  for  Ihe  Treasurer  I1ie  following  e 
im  furntBlling  this  Departmenl  wilh  142  pieces  and  3.01x1  feel,  spruce  or  yellow  pine  timl 
quieb-letling  ami  slow-sellini;  pnrUand  cement  : 

Spruce  ar    Ytllow  Pitu    Timl'er. 

CtarlM  L.  Bucki  &  Co Jj8  00  per  1.000  feci,  B-M, 

E.  W.  McCbve  &  Co 3200 

East  Ri»er  Mill  &  Lumber  Co No  bid.            "               '■ 

Joseph  W.  Duryce $37  00  and  (30  00  pei  i.tmo  feel,  B.  M- 

W.  H.  Simonson  &  Son 10  00            ■■               "     Sfmb 

South  Brooklyn  Saw  Mill  Co .  45  00 

500  Barrtis  Qidck-tetling  Portland  Ccminl . 

Jmmos  Brand (3  4a 

Iibictal  and  Co a  55 

Haebler  &  Co, 1  $0 

Sinclair  &  Babwm a  6j 

Dickinson.  Bres.  &  King ....      1  41 


500  Barri/i  SloBi-ittliHg  PurtlanJ  Ctmail. 

BaetjcT  &  Meyerslein (i  jopert 

Dickinsaa,  Bros.  &  King 3  60      " 

Charle*  H.  Spencer 2  34      " 

Muoal&Co Nsbid. 

HaeUer&Co d  jo     " 

Knclair  &  Babson , 3  49      " 

James  Brand ....    . .    a  37      " 

The  action  of  Commissioner  Cram  in  awarding  the  orders  to  Charies  L.  Bucki  ft  Co.,  Jtt 
Brand,  and  Baetjer  &  Meyrrslcin  respcclively,  ihey  being  tlw  lowest  Udders,  was  approved. 

The  (allowing  requisitions  were  passed  : 

Sfgulsr  No,                                  For  Whal.  AM 

8315.  116  barrels  coal  tar fir< 

8316.  6  chaldrons  coke n 

8317.  One  lot  of  spruce  or  yellow  pine qgj 

B3 1  a.  One  lot  or  spruce  or  yellow  pine jj 

8319.  Alxnit  S,6oo  Icet  3-inch  spruce,  per  M jl 

8370.  About  7  d.iys'  service,  horw,  cart  and  driver. , ^ 

Sjai.  15  coils  miinilB  rope , g^ 

8311.  Cylinder  oil,  natjr  oakum,  etc I« 


83  Uxm^  12,  1890. 

For  What.  Aaomit. 

case  for  fire-proof  room I35  00 

imers,  angers,  etc 30  00 

lot  spruce,  etc 200  00 

ice,  white  pine,  etc 24000 

lot  spruce,  etc 125  00 

n  pieces  white  oak 12  00 

t  tanks  for  Pier  A 120  00 

ices  of  dredge,  etc.,  at  Pier  60,  East  river 120  00 

ices  of  dredge,  etc.,  at  Pier  61,  East  river 160  00 

airs  pile  driver  No.  4 18  00 

axles,  etc 50  00 

hine  bolts,  etc 266  co 

ionery * 30  00 

etc '. 100  CO 

ccn  stone 875  OO 

cen  stone 875  OO 

nd  iron,  etc 149  00 

;  coal,  per  ton 5  00 

s  and  washers 3  ^^ 

No. 

)pics  specifications  etc.,  for  granite,  Contract  No.  338. 

pics,  specifications,  etc.,  for  Pier,  etc.,  One  Hundred  and  Tenth  street,  Harlem  river. 

ution,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


ecutive  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the 
r  "A,"  Battery  place,  Friday,  June  13,  1890. 

It — President  Post. 

Commissioner  Matthews. 
"  Cram. 

pplication  of  the  Hoboken  Ferry  Company  for  permission  to  extend  the  ferry  racks  foot 
nth  street,  North  river,  to  the  new  pier  line,  was, 

otion,  laid  on  the  table,  for  the  reason  as  stated  in  the  minutes  of  the  12th  instant,  respect- 
plkation  of  the  Central  Railroad  Company  of  New  Jersey  to  lengthen  Piers  12  and  13, 
r. 
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The  following  communications  were  received,  read,  and. 

On  motion,  ordered  to  be  placed  on  file,  action  being  taken  where  oeceaiaiy  at  4i 
to  wit : 

From  the  Finance  Department — Approvmg  fiureties  of  G.  H.  Scribner,  Jr.,  and  Charki 
Henry  E.  Du  Bois,  for  building  Pier  at  Ninety-fiHh  street.  East  river,  and  dredging  at  Pier  fa 
Thirty-fourth  street,  North  river,  under  Contracts  Nos.  333  and  335  respectively. 

From  Counsel  to  the  Corporation  —Transmitting  copy  of  evidence  and  opinion  of  the  rd 
in  the  suit  of  Ljmgdon  vs.  the  Mayor,  etc. 

From  Dock  Master  Kenney  : 

1st.  Reporting  repairs  required  to  Pier  at  Twenty-fifth  street,  and  bulkhead  at  Foity*ci 
street.  East  river.     The  Engineer-in -Chief  directed  to  repair. 

2d.  Reporting  repairs  required  to  bulkhead  at  Forty-fourth  street.  East  river.  The  L 
directed  to  repair 

From  Jeremiah  Cronin— Reporting  loss  of  horse  and  cart  from  foot  of  Ninety -fifth  street, 
nver.  Referred  to  the  Counsel  to  the  Corporation,  t(^ether  with  the  reports  of  the  Eogioee 
Chief  in  relation  thereto. 

From  the  Engineer-inXhief : 

1st.  Report  on  5)ccretary's  Order  No.  10156,  as  to  repairs  required  to  pavement  on  the  1 
head,  lietween  Piers  47  and  48,  East  liver.     The  Secretary  directed  to  notify  S.  B.  WQdey  to  iq 

2d.  Report  on  Secretary's  Order  No.  10157,  as  to  repairs  required  to  the  sheathing  00  Ba 
East  river.     The  Engineer- in -Chief  directed  to  repair. 

3d.  Report  on  Secretary's  Order  No.  9902,  ihat  repairs  are  required  to  the  pavement  oi 
bulkhead  foot  of  Forty-eighth  street,  East  river.  The  President  authorized  to  request  the  Dq 
ment  of  Public  Works  to  repair. 

4th.  Reporting  non -commencement  of  work  at  Pier,  new  60,  North  river.  The  Ssecretarydin 
to  notify  James  McCienahan,  lessee,  that  if  repairs  are  not  made  within  ten  days  from  ieoei| 
notice,  the  said  work  will  be  done  by  (his  Department  at  his  cost  and  expense. 

5th.  Reporting  non-commencement  of  work  at  Pier  foot  of  Thirty-sixth  street,  alsonorthof* 
Hundred  and  Forty-fifth  street,  North  river.  The  Secretary  directed  to  request  the  New  V 
Central  and  Hudson  River  Railroad  Company  to  repair. 

6th.  Reporting  repairs  required  to  the  bulkhead  between    Piers  48   and  49,  East  liver. 
Secretary  directed  to  notify  the  New  York  and  New  England  Terminal  Company  to  repair. 

7th.  Reporting  repairs  required  to  bulkhead  north  of  Pier  54,  East  river.  The  Secret 
directed  to  notify  C.  S.  Brown  that  if  repairs  are  no»  made  within  ten  days  from  receipt  of  notice, 
Department  will  fence  off  said  bulkhead  from  public  use. 

8th.   Reporting  non-commencement  of  repairs  to  Pier,  new  40,  North  river. 

From  New  York  Central  and  Hudson  River  Railroad  Company,  respecting  6oat  bnd{ 
Thirty-tkird  street,  North  river. 


IJim 


1 3.  1 8^. 


in  of  Commissioner  Ct»m,  ihe  report  i>f  tin'  Kngmtcr  in  Chief  on  Sccrelary'i  Order 
^9875,  (ubmilHiig  plans,  ipecificalions  and  form  oi  contract  fvr  rcpairin^j  Tier,  new  57,  Nonh 
r,  ns  tikai  trom  the  (able,  ordered  lo  be  placed  an  lilc  and  Ihc  follovrine  resolution  adopted  : 
Rewired,  Thai  Ihe  plans,  specificatiouE  aod  lona  of  contract,  as  prepared  and  submitted  by 
SDeineer-inXhier  of  Ilus  Deparlracnt  for  repainne  Pier,  new  57,  North  river,  be  and  they  are 
tived,  mbgecl  lo  the  approval  of  ihe  Coun^I  lo  Ibc  Corporation  as  to  form,  and  the  Secretary 
■d  heiFby  a  directed  10  have  3  sulficieni  number  ii(  blank  forms  of  propesals  punted  and  proper 
rtisemenli  inviting  estimates  lor  iloing  Ihe  said  work  inserted  in  the  various  newspapers  dcsig- 
i  by  law. 


The  Secretary  was  directed  lo  notify  Ihe  DepartmenI  of  (Miblic  Wotks  of  Ihe  proposed  repnlrs 
sutclhat  when  this  Department  is  Kady  lo  proceed  with  ihc  work  the  free  floating  baih 
lied  at  said  pier  taau  be  itmoved. 


Unmot 
^wo 

t 


a  of  CommissioRet  Cram,  the  Engineer-in  •Chief  was  direetcd  to  proceed  forthwith 
at  the  north  end  of  Ihe  West  Twenty-lturd  slieel  section,  in  accordance  with  the 
a  resolution  adopted  by  Ihe  Board,  June  18,  18S1. 


in  of  Ihc  President,  the  rate  of  wharRtge  to  be  paid  by  William  Martin  for  the  berth 
Ipied  by  ftee  swimming  hath,  at  the  Pier  foot  of  Stanton  street,  East  river,  was  (tied  al  sixty 
lus  pa  month,  to  tiLe  effecljunc  1,  1890.  said  whaibge  to  be  payable  tu  the  Dock  Masier  uf 
ici,  provided  the  aforesaid  Martin  hie  in  ibis  Department,  within  Ave  days  after  receipt  of 
ten  acceptance  lo  the  terms  and  conditions  herein  expressed. 


knolion  of.Commii^oiicr  Cram,  Max  Drucker  wai  appointed  as  Collectoi,  with  a  salary  at 
e  hundred  and  lifty  dollars  per  month,  to  take  elTect  July  I,  1S90,  or  as  soon  thereafter 
U  li)e  his  official  bond  in  Ihe  penal  sum  of  I  wo  thousand  dollars  ;  subject,   however  to  Ihe 
m  of  said  office  by  the  Civil  Service  Boiirds,  as  provided  by  law. 

kmolkin  of  Commissioiier  Cram,  the  boundary  of  Diatrict  No.  iz  was  changed  so  as  to  extend 
ieth  streel  to  and  iselnding  Eigfaty-shith  street,  North  river,  Ihe  balance  of  the  water-trunt 
ig  from  Eighty  sixth  street,  north,  was  added  lo  and  made  a  part  of  District  No,  11,  the 
I  change  to  take  efTect  on  and  after  Monday,  June  iC.  1890. 


Actioti  on  the  report  of  Ihe  Engineer-in -Chief  on  Secretary's  Order  No.  tooitt,  respecling  the 
'ttation  0I  Ihe  New  York  Central  and  Hudson  River  Railroad  Company  for  permission  to  erect 
ed  on  the  bulkhead,  from  West  Thiriielh  to  West  Thirly-third  street,  Narlh  nVer,  wai  post- 
Ed  lor  one  week. 


The  following  persons  were  appointed  in  this  Department : 
BlaekimilH . 
E.J.Treemill. 


Ridun]  Vnutebooae. 
On  inoliaa,  tbe  Boaid  Bdjoanied. 


Palrick  T.  LoTjr, 


Paliick  0'H*ia. 


AUGUSTUS  T.  DOCHARTV.  Seortuyr 


A  nwlineortliv  Booiil  of  Ducks  of  Ihc  City  of  New  Vorl:.  hi-kl   al   Ibe  office  nf  Ihc   Bonn 
•>tr '•  A.  *  B>U«Ty  PImc,  WeiJne*'ay,  June  18,  1890,   all   the  Coiiimiisionerb  having   sssenlt 

Piesem— Pieriilenl  Peat. 


The  miDUtes  of  [be  meelmg  held  the  lllh,  I2lh  nnil  lj;tli  iii^tanl  were  rend  and  approved. 

'tn mcMiiJii,  laid  upon  the  tilile: 

The  cammunicaliDa  Trotn  the  Compagn'e  Generals  Traii«£tbn<ir|ue -ltei|iieKlinu  n  icncwal  oT 
tlic  leiie  of  I'ier,  new  41,  North  river. 

llie  applicaiioB  of  William  W.  Rossiter,  Piea'dcnt  of  the  Terminal  W.-.tthuuse  Company,  for 

The  at.>plication  of  Ihe  New  England  Terminal  Compnny  far  |kermisiioii  10  erect  upon  the 
iHlkheui  plalfbrm,  bclween  Piers,  new  36  and  old  45,  Piosi  river,  an  itun  slieil  in  accordnnue  with 
piita  submitted. 

I  Tbe  rnlluwing  cocnmunicalions  were  received,  reail,  and. 

In  motion,  ordered  to  be  placed  on  file,  action  Ijeing  taken  where  necessary,  as  staled,  lo  wit  : 

'10m  Police  Department — Suli.'uitlinf;  re^Kirl  of  Cap:aiii  Wcstervell,   Twenty-ninth  I'recinct, 

11  the  west  side  of  Second  avenue,  Harlem  river.     The  Secretary  di  tec  led  lo 

U  ibe  Health  Depinmeni  s^io.ild  attend  to  the  di-.in  ecl*ng  of  the  premise*. 

in  the  Fmance  Department — Reporting  thai  under  the  advice  of  the  Counsel  to  Ihe  Cor- 

lelllcnient  of  the  Williams  jnlgmcnl  has  be.-n  arranged,  bdJ  reijuesling  Ihe  Ucp^rlment 

a  iKtiuisilion  Eir  Ihe  mm  of  (106,545.14,  whereupon  Ihc  following  te^luiion  was  adopted  : 

Btesolved,  That  (he  Chief  Clerk  be  and  hereby  is  directed  to  prepare  in  the  usual  manner  a 

n  for  ihe  sum  of  106,545.14  in  favor  of  Henry  K.  S.  Williams,  in  full  settlement  of  anid 


In  Finance  Depaitmenl  —Calling  the  attention  of  ihe  Board  to  a  few  details  concerning  the 
Bl  of  weekly  wages  10  certain  employees  o(  the   Deparlmenl,   as  proviilcd  by  a  recent  act  of 


hm  Coun'wl   to  the  Co rprrralion— Respect! ns  'he   power  of  ihe    Board    to    appoint   certain 
fdiniic  olliccri  and  ogciils  necessary  to  assist  it  in  the  performance  of  its  duties. 
I  Ttom  Officer  Lang.  Health  DepartntenI — Reporting  the  carcass  of  a  hone  under  Pier,  new  45, 


ditcctinc  ihe  tngi 


at  the  end  of  Pier  fool 
imr  Mailhewn,  in  issuing 
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From  ihc  Chri9to[ihei  and  Tentli  Street  Knilroad  Cu. — Rcqui'tliiig  pennri  lo  rrm'>r«  tuTH-lak 
low  in  use  and  subsiiiniB  Iheiefot  0  "V  "  lerminus  fool  ofClitfclophcriL'ecl,  North  rivet.  Pom 
{^nlal  to  cemnin  during;  tlic  pknsiiie  of  ibi:  Board. 

From  the  New  Votk  Central  and  Mudiion  Itivcr  Railroad  Company — Slating  that  tbe  en 
plaint  regatdinE  the  rails  at  One  Hundred  and  Foriy-fifth  street,  and  repairt  rr<]iured  to  Kwj 
Thirty-iiiih  street,  North  rirar,  will  receive  due  aiteitiion. 

rom  William    R.  Wilder,  attorney-  DcsiHag    the    Board  to  issue   inslmctitms   In  Ihc  Wi 
Master  m  remove  the  free  swimming  tiath  berthed  at  llie  Pier  fo-it  of  Market  sti^eel.  East  rivei 
to  allow  the  boat  "  Osceola  "  to  depart  from  berth  at  sni<l  pier.     The  Secrelary  directed  lo 

that  the  bath  will  lie  removed  as  reiiuesicd  proviiicd  his  client  agree*  to  pny  the  etpcme  J 
temoving  and  replacing  fnid  tiaih. 

From  Crescent   Riiwinjj  Club— Rciiiieiting    pemiisaion  to   replace  piles,  at  OnL'  1 
Thirty-second  strcel  and  Fourth  avenue,  I  larlein  river.    Granted. 

From  the  River-ide  and  Fort  L.ee  Fony  Company— Complaining  of  utfitnictions 
icnd  of  Pier  foot  of  One   Hundred  and  Thirty.first  itrect.  North   river.     The  Secretary  ti 

ify  mid  company  that  the  Dock  M.iMei  ha^  tieen  directed  not  lo  allow  anj  ve^oeh  10  intei 
with  their  ferry  buHness. 

Flora  Peter  Duffy — Requesting  permit  to  cieclone  derrick  on  Pier  44,  and  twe  on  I'ier  Jl. 

■.     Referred  lo  the  Dock  Master. 

From  John  D.  Walsh,  Conimttor — RequcslinE  an  extension  of  time  to  complete  the  woi 
buildinE  Pier  foot  of  Fifty-fiflh  strcel.  North  river,  umlct  Conlmct  No.  315.   Reft-ncd  lo  thi 

From  Brian  G.  Hughes,  lessee  of  Pier  fool  of  Fjisl  One  Hundred  and  .Seventeeiilh  ^ltM^ 
Requesting  the  Board  lo  consent  to  the  a.'sijjiiinent  of  said  leuie  to  John  II.  McCarthy.  Relent 
lo  the  Treasurer. 

From  H.  E.  Nesmith— Reporting  thai  after  nn  en  am  (nation  he  has  lieen  Unable  to  find  My . 
defect  as  complained  of  along  the  Imlkhead  between  Piers  tf  and  9,  East  river.  Referred  In 
I>ock  Mnstcr. 

From  the  Tenth  ami  Twenty-third  Str.»t  Ferry  Co. —RcijUCsiing  permit  lo  replace  pilcialfi 
rack  foot  of  Twenty-third  slicei,  East  river.  The  action  of  the  President  in  issuing  a  pa 
.Bpproved. 

From  the  Pennsylvania  Railroad  Cotnpaiiy— Re(]uesttng  permit  to  repair  the 

4,  and  the  planking  and  paving  at  Piers  4  and  5,  North  nver, 
Matthews  in  issuing  a  permit  approved. 

From  Ihe  Hudson  River  Line— Requesting  permit  lodrivepdes  at  Pier  fool  of  [tesbrossessi 
North  river.    The  action  of  the  President  in  liauini;  a  jiennil  approved. 

From  Nationallce  Company— Requesting   permit   to  move  the  sleamjioistet  from  bulkhe 
fool  of  East  Tenth  street,  and  place  same  on  the  Pier  foot  of  East  Eleventh  slrcel.      The  oeli 
the  President  and  Commissioner  Matthews  in  Issuing  n  permit  approved. 

From  Brown  Sr  Fleming — Requesting  permit  lo  dredge  under  dumping-board  loot  of' 
ttreet.  North  river.      The  action  of  Commissioner  Matthews  m  issuing  a  permit  approved. 


8g  [Ji:ne  iS,  1890. 

I  from  ihc decniur^ of  ihc  oloic  of  Jolm  M.  Ikxtd  nnd  Aleinnilcr  M,  Ross,  nnJ  Sicplien  A. 
Hllker.  tUaroey  for  Thamas  Ccucker  and  J.,  B.  ami  J.  St.  CameJI,  ^ireing  to  tlie  lemn  a>ii1  coo- 
iiOan  or  ,be  iCHtlalinn  ndupli'il  May  23,  iSgo,  fbt  the  i*le  i>r  x  hair  propeit;  between  Twenty- 
lulb  in.l  TwcDly-sennlh  slteets  N-jrlli  rivet. 

SI  Wfaereiipon  the  fuHowing  preiimbici  and  resolalioii  were  adopted  ; 
'  Whric-ts,  Tills  Kj^nl  il  1I,  an  the  :3d  of  May,  1S90,  ndopt  preambles  and  K«oluti.jR.s  olTiTinE 
|«nch»se,  in  ibe  name  and  lot  tht!  benefit  of  tlio  Cot|)oralion  of  Ihe  Cily  of  New  Vork,  Tot  the 
.:n  if  one  hundred  and  (metity  Ilioumnd  dollars  (Sizo.ooo).  from  the  esla'e  of  John  M.  IXidd,  John 
'  I  ii>dd,  Jr.,  Loub  F.  Dodd  and  Helen  M,  Dodd,  and  the  estate  of  Alcinndcr  M.  Ross,  owners  in 
.  ;--Ttiuo  land  and  l»nd  under  walci,  between  West  Twenty-sixth  and  West  T*enly -seventh 
■'-■';  Nortli  river,  as  berefnafter  dirscrlied  ;  anil, 

Wlicieas.  A  commutiiciljon  was  received  fruni  Ju)m  M.  Dodd.  Jt.,  as  cxcculot  of  the  cilnle  of 
.!i'i  M.  L>odd,  and  Horace  S.  i3y,  executor  of  the  caute  of  AluiandL-t  M.  Kois,  dated  June  13, 
r-,\  md  aacnted  toon  the  partofThomasCtockerand  J.  li.  and  J.  M.Cornell,  tenanls,  by  Stephen 
'  l^alkcr,  lignifyin^  Iheir  occeplaocc  of  the  said  otTer  of  f $120,000)  one  hundred  and  twenty 
l.iiiuand  dollars,  anil  tiating  they  will  comply  with  Ihe  ti.'rnis  contained  in  Ibe  resolution,  adopted 
l'>  ihit  Board  on  tbe  231I  of  May  aforesaiil  :  therefore 

Rrsolved,  That  in  pursuance  of  section  715  of  the  New  York  City  CnisoUdalion  Act  of  iSSa, 
'  llujrd  enter  inio  an  agTeement  with  the  aforesaid  estate  of  John  M.  Dodd,  John  M.  IMd,  Jr., 
'  .111  F.  Dodd  and  Helen  M.  DodJ.  and  the  estate  of  Alexander  M.  Ross,  Hotncc  S.  lily,  escciilor, 
-'  ihc  parcbasc  and  nc<)uiiing  of  all   the  land  and  land  under  water  in  the  City  of  New  Vork, 

Handed  on  the  ensl  by  the  westeily  side  or  line  of  Thirteenth  avenue,  on  the  north  l)y  the 
or  line  of  West  Twenty-Mventh  streei,  on  itie  wesl  by  the  North  or  Hudson  river, 
n  tbc  souib  by  Ihc  nortbetly  side  or  line  of  West  Twenty-sixth  street,  together  with  all 
tights  or  oilier  appurlcnann-s  of  any  kind  whatsoever,  for  the  ja5t  and  full  ium  of  oils 
d  and  twenty  Ihonsaiid  dollars  ($110,000).  Said  a^ement  and  purchase  to  be  subject  to 
TOVaJ  of  the  Coinmissjonersot  the  Sinking  Fund,  as  provided  by  section  715,  chapter  410  of 
rsol  iSSz. 


From  Dock  Master  Brady-  Reporting  thai 

c<  end  of  Pier,  old  42,  North  nw..     Tli 


owned  by  Hrown  S:  Fleming,  damaged  South 
rt-tary  d  rcL-ted  to  tioiify  the  sai<i  parlies  lo 


tfom  flock  MaslLT  Abcel— Reporting  that  the  ccnlre  section  of  backing  log  on   [he  bulkhead, 
v.  ecu  Pier*,  m-w  38  and  39,  Norih  river,  is  decayeJ  ami  requires  replacing.  The  En(;ineer- in -Chief 
■  iLnl  lo  examine  and  tepait  if  neceaary. 
■    Fruio  Dock  Master  Co jre ^-Reporting  that  Iho  fctry  boat   "  Montana  "  damaged  Pier,  44  East 
^k  on  Ihe  iiib  instant.     The  Secretary  directed  to  notify  the  owners  of  ferry  boat  to  repair. 
^pTnm  Dock  Master  Erwin  : 

''       III.  Kepociiiig  (hat  James  J.  Coc^an  :s  building  a  fence  on  Ihe  north  line  ol  One  Hundred  and 
^'iir-fiflh  aud  muth  line  of  One  Hundred  aud  Fifty. aixtb  streets,  Harlem  river.     Noii^  the  taid 
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Coogmn  that  before  proceeding  with  the  erection  of  a  fence  thereat  he  most  obtain  a  permit.  A) 
ooCiiy  the  Dock  Blaster  to  prevent  further  co.itinuance  of  said  work  until  the  permissioQ  of  1 
Department  is  obtained. 

2d.  Reporting  favoraUy  on  the  application  of  John  A.  Baines  for  permission  to  moor  a  be 
house  at  One  Hundred  and  Thirty-second  street,  Harlem  river.     Permit  granted  at  the  rate  of 
dtUars  per  month,  payable  to  the   Dock  Master  of  the  district,  commencing  July  I,  1890,31x1 
be  contmned  only  during  the  pleasure  of  the  Board. 


The  Treasurer,  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  week  end 
June  iH,  1893,  amounting  to  $10,965.98,  which  was  received  and  ordered  to  be  spread  in  foil 
the  minutes,  as  follows  : 


U    TE. 


iSc- 


Jooe 


From  Whom. 


For  What. 


Amount. 


Total. 


Da 
Di 

IT 


Brown  &  Fleming Filling  in  bet.  I^ght  &  Vestry  sts. 

Sleof  map,  etc 

Carfl  V.  Smith i  qrs.  rent  yi  Pier  58  bhd.,  E.  R. . . 

Mcrduuiiv'  Uoinn  Ic£  Co •  1  qn.  rent  bhJ.  E.  136111  st.,  H.  K. . . 


N.  Y  .  LnVe  Erie  &   Wc^te  n 
K.R-Co 

Kivci^-i'ic^  Fi-Lce  Ferry  Ci 


pfm.  bet.  32J  &  3^6  sts.,N.R. 

pfm.  N.  i3o*h  M.,  N.  R.... 


i&.3oo 

00 

is 

00 

500 

00 

$6a 

KO 

69 

50 

4*7 

87 

iS.jOo  00  .  Jwi 
$505  00    Jm 


p.  J.  Pra.Jy Wl  arl;-ce  D.stncl  No.     2,  N.  R 


Kdw;  rd  A-*<.eI 


William  T.  C  KK'-'^hjd" 

ChaHe^Farks 

f»cors{c  \.  WckkJ^  ....    

Jfhn  J.  M;«rtiii 

Cha  Ic  S   Thompi.-n 

CtiarlcK  S.  Cuyr 

John).   Ryan 

P.  J.  «ady 

B.    F.   Krnn^ry 

I'A^ph  B.  Ft  win 


2.  " 

4.  " 

6.  " 

8.  •• 

10,  •• 

12.  " 


6j  50 

114  91 

94  'o 

87    32 

^5  02  ' 

1 
2C5  13  i 

I 
122  18  ; 


1 1   X^  •    Xx  •  •  •  •  •  • 

3.    ••      

5.    "    

-     **       .... 
/» 

7.    **    


9. 
1 1. 


151  10 

47  iO 

33*  5' 

w8  79 

19  5» 

36  30 

151  67 

30  79 

f  a.i6o  98  Jtt 

$10,965  oS      110,965  98  . 

Respeclfully  submitlcd, 

iWlES  MATTHEWS,  Treasurer. 
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From  the  Engineer-inXhief : 

1st.  Respectin^j  the  use  of  Department's  tug  by  the  City  Paymaster.     On  motion,  laid  on 

table. 

2d.  Reporting  that  he  had  suspended  I^aborer  Acting  Watchman  Duncan  McPhail,  for  ten 
,  and  had  directed  that  Laborer  Acting  Watchman  Jeremiah  Fitzpatrick,  be  not  again  assis^ned 
ity  as  Acting  Watchman,  and  recommending  that  his  action  !«  approved.     Action  approved. 

]d.  Reporting  damage  to  Piers,  new  42  and  43,  North  nver,  by  the  steamship  "City  of  New 
,'  and  recommendmg  that  the  owners  of  i>aid  steamship  be  directed  to  repair  the  same  at 
Recommendation  adopted. 

th.  Reporting  additional  repairs  required  to  Pier  6,  North  river.     The  New  York  and  Balti- 
Fraasporiation  Line  directed  to  repair.      Recommendation  adopted. 

ih.  Reporting  repairs  requiied  to  the  bulkhead  between  Cherry  and  Water  streets,  East  river, 
wncrs  directed  to  repair. 

h.  Reporting  repairs  required  to  the  approach  to  Piers,  new  46  and  47,  North  river.  The 
Dcr-in-C'hief  directed  to  repair. 

h.  Reporting  service  of  notices  in  relation  to  structures  at  One  Hundred  and  Fifty-ninth 
Harlem  river. 

h.  Report  on  Secretary's  Orders  Nos.  10177,  10151,  10174  and  10152,  submitting 
rations    and   forms  of  contracts  for  dredging  at   Forty-first,    Forty-sixth,    Forty-nmth  and 

ir-^t  >tieets,  North  river. 

1  motion,  Ordered  to  l)e  placed  on  file  and  the  following  resolution  adopted  ; 

-  »Ivcd,  Tliat  the  specifications  and  forms  of  contracts  as  prepared  and  submitted  by  the 
cr-in-Chief  of  this  Department  for  dredging  at  the  foot  of  West  Forty-first,  Forty  sixth, 
Tinth  and  Fifty-first  streets,  North  river,  be  and  they  hereby  are  approved,  subject  to  the 
al  of  the  Counsel  to  the  Corporation  as  to  form,  and  the  Secretary  l>e  and  hereby  is  directed 
.-  a  sufficient  number  of  blank  fonns  of  proposals  printed,  and  proper  adveriisemcnts  inviting 
cs  f  ^r  doing  the  said  dredging  inserted  in  the  various  newspapers  designated  by  law. 

h.  Report  on  Secretary's  Order  No.  10159,  respecting  the  shanty  or  tally-house  on  the 
ch  lo  Pier  55,  East  River. 

)th.    Report  on  Secretary's  Order  No.  10073,  as  to  the  condition  of  and  dredging  recjuired  in 
si>uth  side  of  P^ier  52  and  along  the  bulkhead  from  Pier  52  to  Coilears  street.  East  river, 
the  owners  to  dredge. 

ith.  Report  on  Secretary's  Order  No.  loi 04,  in  relation  to  repairing  bulkhead  foot  of  One 
cA  an4  Second  street,  Harlem  river.       Report  approved. 

2th.  Report  on  Secretary's  Order  Nu.  10162,  respecting  the  condition  of  Pier  62,  East  river, 
Commending  that  the  title  to  the  southerly  halt  Ije  acijuired,  the  Treasurer  authorized  lo  enter 
egotiations  for  the  purchase  of  the  south  half  of  said  pier. 

3th.  Report  on  Secretar)''s  Order  No.  5549,  that  he  had  superintended  building  a  bulkhead 
en  One  Hundred  and  Fourtee/ith  and  One  Hundred  and  Fifteenth  streets,  lla.t\^m  me.x. 
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14th.  Report  on  Secretary's  Order  No.  9003,  that  he  had  superintended  repairing,  rel 
and  widening  Pier  8,  East  river. 

15th.  Report  on  Secretary's  Orders  Nos.  9737  and  9804,  that  the  alterations  in  cargo  paiti 
doorways  on  Pier,  new  35,  North  river,  has  been  superintended. 

i6th.  Report  on  Secretary's  Orders  Nos.  9903  and  10077,  that  he  had  repaired  pavement 
crosswalks  at  Piers,  new  38  and  39,  North  river. 

17th.  Report  on  Secretary's  Order  No.  10012,  that  he  had  superintended  the  erection  of  a 
stable  on  the  northerly  side  of  East  One  Hundred  and  Twenty-fifth  street. 

i8th.  Report  on  Secretary's  Order  No.  10072,  that  he  had  made   requisition  for  dredging 
bulkhea  1  foot  of  One  Hundred  and  Sixth  street,  Harlem  river,  and  supervised  the  work  thereat 

19th.  Report  on  Secretary's  Order  No.  10087,  that  he   had  repaired   the  inner  end  oC 
approach  to  pier  at  Fifty-fifth  street,  North  river. 

20th.  Report  on  Secretary's  Order  No.  10088,  that  he  had  repaired  pavement  at  C 
street  ferry.  North  river. 

2ist.  Report  on  .Secretary's  Order  No.  10114,  that  he  had  repaired  approach  to  pier  at 
first  street.  North  river. 

2td.  Report  on  Secretary's  Order  No.  10124,  that  he  had  superintended  repairing  pavement 
front  of  bulkhead  between  Piers,  old  27  and  28,  North  river.  1 

23d,  Report  on  Secretary's  Order  No.  10120,  that  he  had  superintended  repairinjj  Pier  6,  X(| 
river, 

24th.  Report  on  Secretary's  Order  No.  10130,  that  he  had  superintended  dredging  at  the 
side  of  Pier  38,  East  river. 

25th.  Report  on  Secretary's  Order  No.  10165,  that  he  had  made  requisition  for  dredging; 
front  of  the  bulkhead  on  Tompkins  street,  between  Kivington  street  and  Pier  61,  Elast  river,  a 
supervised  the  work  thereat. 

26th.  Report  on  Secretary's  Order  No.  10166,  that  he  had  superintended  repairing  deck « 
the  sheathing  on  deck  on  the  northerly  side  of  Pier,  old  No.  23,  North  river. 

Commissioner  Cram  offered  the  following  preamble  and  resolution,  which  were  adopted : 

! 
Whereas,  It  is  the  sense  of  this  Board  that  a  proi>er  tug  should  be  purchased  for  the  uses 

purposes  of  this  Department,  therefore  be  it 

Resolved,  That  the  Engineer-in -Chief  be  and  hereby  is  directed  to  prepare  plans  and  specific 
tions  for  a  tug  with  an  iron  hull  and  all  modem  appliances. 

Commissioner  Cram  moved  that  the  Engineer-in-Chief  l^e  directed  to  proceed  with  the  fflj 
of  filling  in  at  Twenty-sixth  street,  North  river,  which  was  adopted  by  the  following  vole  :         \ 

Affirmative — Commissioners  Matthews  and  Cram. 
Negative  -President  Post. 

llie  President  voting  in  the  negative  for  the  reason  that  he  has  not  as  yet  received  oid^ 
notice  of  the  dissolution  of  the  injunction. 
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resident  reported  that  he  had  heen  served  with  a  copy  of  a  petition,  affidavit  and  order 
er  of  the  application  of  Frank  Flandreaii,  respecting  the  use  of  the  bulkhead  northerly 
oach  to  Pier,  new  47,  North  river. 

resident  offered  the  following  resolution,  which  was  adopted  : 

zed.  That  the  Comptroller  be  and  hereby  is  requested  to  prepare  and  issne  dock  bonds 
unt  of  two  hundred  and  fifty  thousand  dollars,  in  addition  to  the  seven  hundr^  and 
.n<l  dollars  asked  for  under  date  of  June  6,  1890,  and  that  he,  the  said  Comptroller, 
Toceeds  thereof  to  the  credit  of  the  Department  of  Docks  as  provided  by  law. 

ircretary  reported  that  the  pay-rolls  for  the  general  repairs  and  construction  force  for  the 
emiing  June  15,  1890,  amounting  to  $16,052.90,  had  been  approved  and  audited  and 
ro  the  Finance  Department  for  payment. 

Veasurer,  Commissioner  Matthews,  reported  that  he  had  received  the  following  estimn  es 
ng  the  I^partment  with  cement,  white  oak  and  broken  stone  : 

500  Bblft.  500  Bl  't. 

Slow  Setting  Quick  Setting 

Portland  Cement.  Portland  Cement. 


ii 


<« 


(4 


kfeyeriiein $2  33  per  bbl.  No  bid. 

ul 237       "  $2  40  per  bbl. 

Sf)encer *. 239       "  265        " 

Co No  bd.  2  55 

Bro.  &  King No  bid.  2  45 

Bal>son $2  48  per  bbl.  2  65 

.Fisher 254       "  265        " 

Co 2  55        -  2  55        " 

100  PiWes  8  .r  8  ffAUi'  Oah^  24  Feci  Long, 
Uuryee iyo  p?r  t,ooo  feet. 

River  Mill  &  Lumber  Co 75 

illoii No  bid. 

alsh $989  for  the  l«t. 

1,000  Cubic  Yards  Broken  Stone, 
I>onovan $1  64  per  cubic  yard. 

>uker I  73  " 

Fleming I  65 

lowell I  68 Ji 


(4 


•C 


Lction  of  the  Treasurer  in  awarding  the  orders  to  Baetjer&  Meyerstein,  Joseph  W.  Dnryee 
:l  E.  Donovan,  respectively,  they  being  the  lowest  bidders,  was  approved. 


The  fDllowmg  icqaaitions  * 


it  tin. 

1.  Si»  No.  1. 


a  duck  canvas. . 

.   Roofing  paper,  rlt . 

.  Haidwuc  SBpplics 

tS34S.  I,ooo  bincls  cement 

■4346.   loo  pieces  white  oak 

T  8347.  56  pieces  yellow  pine  timber 

I  8348.  66  pieces  yellow  pine 

I  4349.  Statinnery  Er^neer-in-ChicrsaHice. . 

I   8350,  Services  of  tug  per  hour 

I  ^35'-  3  lelcKopic  jacks  and  3  crosi-cut  uwi 

I  83^2.   10  ban- Ulster  iron  

f  83S3-  Coal 

'      4S6.  Supplies  for  cleaners. 

On  motion,  iht-  Board  ailjournej,  lo  met 


t  Friday,  the  zolli  instant,  at  II  o'clock  H. 

AUGUSTUS  T.  DOCHARTY,  Secretarr- 


An  etecutivE  meeting  of  thi;  Ebiard  of  Ducks,  of  the  City  of  New  York,  held  at  the  oftorf 
I    Board,  Pier  •'  A,"  Battery  place,  Fnday,  June  20,  iSqo. 
Present— President  Post. 

"         Commissioner  Mnlthcws. 


The  President  prnccc'ied  10  open  the  esLim, 

I    made  lond  between  Fiftieth  and  Fifty-first  stree 

approach  fffit  of  West  Forty-first  street  and  fo 

I    tepreienlBtlve  of  the  Comptroller  being  present. 

Fiiui  eitimatcs  were  received  for  preparing  fur 
at  the  foot  a(  West  Forly-lirst  street,  North  river 


es  for  ptpparidg  for  anil  laying  pavement  01 
.  North  river,  and  for  building  a  new  p» 
repniinng  the  existing  crib-bulklicad  tbemi; 


id  building  a  new  wooden  jner  and  I^lpn«: 
and   for  repairing   the  existmg  crib-lMllfc 


la  Bulkhca 


BinlliS.  Crinin.  with  lecurlty  dcpigit.  $67 j — 
Fogg  &  ScnbDcr,  with  ucurily  depoiil.  ffiji--. 

R.  P.SUati.  wilhieciirity  depotil.  (Sjj 

Jnhn  Glllfei,  with  Kcuriiy  dqwill.  t^js- 


■S 
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The  cootiatt  for  building  pier  nnii  approach  foot  .>f  Forly.lir>t  ^.ircct,  North  tiver,  itnd  for 
[Ejuiriog  the  eiUling  hulkheul  thereat,  was  nai  awar(le4  in  conicqiience  iif  ihe  receipt  ofan  nider 
III  the  Supreme  Courl,  receiveil  thii  day  by  the  CommisinneRi  ut  the  Uepar(m«ni  of  Docks, 
nslraining  them  from  awarding  and  executing  the  snid  contract. 

Four  eitimate^  were  leceiveil  for  preparing  fur  and  Inymg  pn.vemcnt  on  new-made  lanil  in  rear 
of  [he  bulkhead  wall,  from  lilty  feel  south  of  West  Fiftiein  Unet  to  alnut  lirieeii  feet  south  o!  the 
north  line  of  West  Fifly-fiisl  street  : 

r.  Fmm  Thomai  J.  Gilioy,  with  Htcutitjr  deposit,  f3l>So ti  69  per  st[uare  yard. 

z.     "     George  F.  Doak,  with  sfcurily  deposit,  $33.50 i  63  " 

j.    "    G.  W,  Plunkitl  &  Smith,  with  security  deposit,  $31.50 1  85 

4-     "     John  Cox,  with  ueurily  deposit,  (35 3  4S  " 

On  moliop,  the  Secretary  was  directed  lo  trnnsmil  to  the  Comptrullerthc  KcarJIy  ileposits  made 
bf  ati  bidders  and  accompanying  (heir  ealiniales. 

Whereupon,  The  following  resolution  was  adopted  : 

Reiolved,  That  the  contract  opened  this  day  for  preparing  for  and  laying  pavement  on  uew- 
ude  lind  in  rear  of  (he  bulkheail  wall,  from  lifty  fert  siuth  of  W«I  Fiftieth  sircei  (o  about  lifleen 
la!  «Mih  of  the  north  line  of  West  Filiy-tirsi  street.  North  river,  be  and  hereby  ii  awarded  lo  George 
!  Duok,  he  being  the  lowest  bidder,  upon  the  appixtval  of  the  sureties  by  Ihe  Comptroller. 

The  report  of  the  Fngiaeer-in -Chief  on  Secretary'!  Onlers  Nos.  9851  and  9816,  submitting 
plus,  specifications  and  fbrm  of  contract;  lor  building  a  pier  at  ihe  foot  of  Fifty-third  ind  t'ifty- 

ts,  North  river,  were, 

itinn,  laid  on  the  table. 
The  Board  [hen  proceeded  with  the  reyuliir  order  of  builnew. 

The  Ibtlowing  communicalions  were  received,  read,  and. 

On  motion,  ordered  to  he  placed  on  tile,  action  being  taken  where  nercs'^BTy,  as  stalcil,  to  wit  : 

I  From  Finance  riepartiiient.  Bureau  of  City  Revenue— Informing  tht-  Board  thai  J.  A.  Mooiiey 

Mlec^ing  whirfage  from  vessels  unloading  sand,  etc.,  at  the  bulkhead  between  Fifiy-lirth  and 

Ij^ixth  streets.  North  river. 

On  notioii  of  the  frciident,  the  Fjigineer-in -Chief  was  directed  lo  forthwith  close  and  prevent 

g  by  boats  and  vnsels  10  the  lillcd-in  land  between  Fifiy.iiflh  and  Piny-iiiith  streets,  Norlh 

;  and  the  Dock  Master  directed  to  at  once  cause  all  vessels  to  be  remuved  outside   of  the   tine 

pihc  wait  between  said  streets.     The  Secretary  to  notify  the  Finance  Department  of  the  action 

paKBoud. 

From  Counsel  to  Ihe  Corporation — Reporting  that  in  his  opinion  there  is  no  •bjection  to  granl- 
{  permit  to  llw  Maine  Steamship  Company  to  erect  shed  on  platform  westerly  of  Pier  38,  East 


On  motion  of  the  President,  the  application  of  the  Maine  Steamship  Company  was  taken  from 
"^e  tabic,  ordered  lo  be  placed  on  file  and  the  following  rewlution  adopted  : 


JnHE  ao,  1890;] 

Re»olv«d,  Tikil  permission  be  and  hereby  Ls  giaaied  to  the  Mame  Steamship  Compu;')) 
!CI  and  cDDilTuct  i  di«t  upon  Ihc  platrunn  on  the  waXeily  ot  lawer  aJe  of  Pier  3S,  East  liiOi 
■cted  by  them  over  land  under  waler  belongiog  10  Ibe  Cotpotilion  of  the  City  of  New  VaA 
ider  resolnlion  of  this  Boan]  .idopted  at  a  inecling  iheirof  held  Narcmber  10,  1887  :  the  sui  A 
be  erected  subject  to  ihe  regulalions  required  by  chapter  249  of  the  Law*  of  1S75,  and  ch^tejl 
7  of  the  Laws  of  1887,  and  o(  sec  lions  711.  773  and  774  of  chapter  410  of  ibe  Laws  of  18S1,  cim. 
ya\j  called  the  "New  Vork  Cily  ConsoUdalion  Act,"  and  in  conformily  with  plans  lu  be  aibml- 
1  and  approred  by  (be  Enginccr.iii-Chief  of  this  Depnnraent :  all  Ihe  work  to  be  done  under  U( 
petvisiDD  ;  the  said  iihed  to  be  and  remain  only  during  the  will  and  pleasure  of  ihu  BcorJ ; 
provided,  hoHever,  that  Ihe  said  Majive  Steamship  Company  shall,  wiihio  Eve  days  after  lhel^ 
ift  hereof,  file  in  this  ofBce  a  written  agreement  of  acceptance  of  Ihe  lenos  of  this  resoluD'a 
From  New  York  City  Civil  Service  Boards —Slating  that  the  Supervigirj  Board  have 
aided  the  classification  of  the  position  of  Collector,  and  thai  said  recoromcndation  has  been  nb- 
lied  to  the  Mayor  for  his  approval. 

From  J.  Schwanwalder  &  Son — Complaining  of  unjusl  ircalment  at  the  hands  of  ibe  11 
igtei  at  Pier  foot  of  Fifty-fint  street,  North  iiwer.    The  Secretary  directed  lo  send  copy  o(ci 
to  Ibe  Dock  Master  and  notify  him  to  a&fd  pnq>er  fadliliet  to  everybody  doing  bagne* 


o  fender-piles  on  the* 


From  Maine  Steamship  Company — Requesting  |iennis^on 
Vdf  ttde  of  Pier  3S,  Hast  river.    Granted. 

From  National  Ice  Company — AckDowled|{ing  receipt  of  permit  for  useof  sleam  hoisutaa 
Dt  of  East  Eleventh  street. 

From  William  H.  Goldlhwaile — 'Requesting  to  be  informed  of  Ihc  dale  of  publication  mi  f 
the  tatetl  dock  maps,  also  where  Ihey  may  be  oblamed.      The  Secrelary  diiecled  to  answer 

luiiy. 

From  North  and  East  River  Railway  Company — Requesting  convnt  lo  the  buiUlint;  ofat 
t  and  stand  on  West  tlieet,  adjacent  ro  dock  near  Barclay  street.  North  river,  as  shown  on  plM 
nbmitted.    Referred  to  the  Engineer -in-Chief  10  eraniine  and  report. 

From  Percy  E.  Naylor,  Laborer — Tendering  his  letiignation.   Resigtudon  accepted. 

From  Dock  Master  Parks— Reporting  that  a  barge  of  the  Si.  John's  GuQd  attempted  lo  I 
fast  at  Pier,  Dew  57,  North  river,  without  a  permit. 

From  Dock  Master  Wooda— Respecting  the  rate  of  wharfage  to  be  charged  Ihe  Cc 
barges  of  the  Hartford  and  New  York  Transpon^ttion  Company.     Nolily  Dock   Master  thai 
mailer  is  in  the  hands  of  the  Counsel  lo  the  Corporation, 

From  Dock  Master  Coggcsh alt— Reporting  thai  Ihcre  are  sixteen  iron   abntinenls  on  Ibe  Piv 
foot  of  Utile  Weil  Twelfth  street  and  that  be  is  unable  to  learn  lu  whom  the  iron  belongi.    ' 
^Dock  Master  directed  to  serve  a  mil  ice  on  the  schooner  Samsondale  that  if  said  iron  is  ncrt  icnM 
Ib  ttn  days  tliis  Deparlmsnt  will  store  the  same  at  the  cost  and  expense  of  the  o 
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n  Diick  MnsIccKyau  : 
;.  Repoiling  thai  repure  are  teijuia-d  lo  pavement  bclwei:ii  Piera  49  and  50,  East  nver.    The 

n -Chief  directed  10  einmini;  and  n-pair  if  iiecesiniy. 
.  Reporting  repairs  retjuireil  10  I'iers  5l|4  and  52,  East  livcr,  and  Ihc  approach  thereto.   The 
B  directed  to  repair. 

.  Repnrting  that  ibc  sluiteway  at  bulkhea.i  south  of  ['ier  55,  F-asl  river,  sliould   lie  covered 
I  iran  grating,      licferred  tu  the  Engineer -in -Cliicf  (□  eiamine  and  rvporl. 
Finni  James  Smith— 'Requesting  [icrmission  to  creel   and  mainlaio  a  watchman's  house  on  the 
4boitEDd  of  Pier  55,  East  river.     Referred  to  the  Enijineer-in-Chief  to  examine  and  refjorl. 

From  (he  Engincer-in-Chie( — Report  on  Secretary's  Order  N11.9H51,  sulnnitling  plans,  specifi- 
citioni  and  form  of  eontraet  for  huilding  a  [tier  at  the  fool  of  t'ifty.sceond  street,  Nortli  fiver. 

On  motion,  ordered  to  be  placed  on  li!e,  and  the  following  resolution  adopted  hy  the  atlirmnlive 
iitc-  of  Commissioners  Matthews  and  Cram,  the  President  voting  in  the  negative  : 

(ieiolved.  That  the  plans,  specifications  and  form  of  iMntrKcl  as  prepared  and  snbmilted  hjr  the 

!'L.-ineet-in -Chief  of  this  Ikpariment  for  .building  a  pier  at  the  foot  ol  Hfiy-second  street.  North 

r,  he  and  ihcjf  herehy  arc  approved,  subject  to  tlie  ap]iroval  of  the  Counsel  to  the  Corporation 

I  litrni,  and  the  Secretary  be  and  hereby  is  directed  to  have  n  suRicicnt  number  of  Uank  forms 

:  ;iroposaU  printed  and  proper  advertisements  inviting  estimates  for  doing  (lie  said  work  inserted 

10  ilie  various  ncw<ipapets  designated  by  law. 

The  report  of  Ihe  Engmeer-in-Chief  on  Secretary's  Older  No.  lOOjB  was. 
On  motion,  taken  Ironi  the  table,  ordered  to  be  placed  on  tile,  and  the  following  preambles 
uJ  resolution  oflered  liy  Commissioner  Matthews  adopted  hy  the  aJlirmalive  votes  of  Preudeut 
P'hi  inii  Commissioner  Matthews  ;  Commissioner  Cram  voting  in  the  negative  ; 

Whereas,  Ilie  Department  of  Docks  did,  by  certain  preambles  and  resolutions  ailopled 
■  iiuiy  iS,  18S7,  provide  foi  the  leasing  of  Piers,  new  numbers  61,  6x  and  (13,  North  river,  lo  the 
*  Vork  CcBtral  and  Hudson  River  Railroad  Company,  eitending  from  West  Thirtieth  lo  Wc^t 
^iriy-ihird  street,  including  tlie  liulkheads  between,  upon  terms  and  conditions  as  in  said 
I'tihlQ  and  resolutions  expressed — to  which  reference  Is  hereby  made  ;  and 
IVhcreas,  The  said  piers  and  wharf  |>ropcrty  have  Ixwn  so  far  complelcl  as  to  be  ready  for 
"r  mil  ocoipancy  by  the  said  railroad  company  ;  and 

Whereas,  The  New  York  Central  and  Hudson  River  Railroad  Company  has  made  application, 
J-utii  April  ig,  1S90,  for  permission  tu  erect  and  maintain  freight-sheds  fony-hve  feet  in  width 
■ii;  the  bulkhead  from  the  southerly  side  of  West  Thirty-Srsl  street,  to  the  southerly  side  of  West 
'.riy.lhird  slicet.  North  river,  in  accordance  with  plans  and  specifications  submitted  to  the  Hoard, 
'  III  -aiii  application  expressed,  reference  being  herehy  made  to  all  the  papers  and  proceedings  of 
■nr-  iKpartment  connected  with  the  said  wharf  property  ;  therefore 

Resolved,  That  by  virtue  of  the  power  vested  in  thi.>>  Board,  and  in  pursuatice  of  the  utatutcs 
3  made  and  provide<l,  pcnniB>ion  be  and  hereby  is  granted  to  the  said  railroad  company 
lain  freight-sheds  on  Ihe  said  bulkheads  in  accordance  with  Ihe  plans  and  ^ieci6ca. 
mpguiyiilg  and  submillcd  with  said  application,  which  are  hereby  approved,  and  to  which 


*  Juwbjo.  1890.] 

refi:rence  is  hereby  made,  the  work  to  be  done  undcf  ihc  suprrvtsion  of  the  EagiiKCT.in-Chici'  of 
Departinenl,  upon  condition,  however,  ihat  the  faid  (reighl-shcdi  ^nll  rcspcctirely  RTcrt  to  1 
became  Ibe  property  of  ihe  City  of  New  York  upon  Ihe  expiration  or  saaocr  lenniiuuioD  td 
lease  or  lease.'  10  lie  made  of  Ihe  said  whirT  ptopcny,  punuani  to  Ihe  said  resuluiion  a[  the  bo 
ol  Docks  passed  on  the  aSlh  of  January,  18S7  ;  and  liiilher  proHded,  thai  Ihe  aid  railmad  cofap 
shall,  withm  ten  (lo)  days  aOei  Ihc  service  of  >  cc^y  hereof,  serve  upoa  this  Departrecnt  it*  wno 
wxcfilaiice  of  ihe  foregoing  preambles  and  rEsolution. 

TI1C  application  of  ihe  New  Fngland  Tennioal  Companj  for  peroiission  to  eretl  an  iroat) 
on  the  liulLhead  platform,  between  Piers,  new  36  and  old  45,  East  river,  ws!, 

Ol  motion,  taken  from  Ihe  table,  Ordered  10  be  placed  on  61c,  and  the  lollowing  rtwlu 
adopted  : 


Resolved,   Tha 


n  be  and  hereby  is  gnnted  to  the  New  England  Temunal  Compi 


Id  erect  and  construct  a  ihed  upon  the  bulkhead  platform  between  Piers,  new  36  and  old  45, 1 
river,  erected  liy  them  over  land  ui>dcr  water  belonging  to  the  Corporation  of  Ihe  City  of  New  V« 
and  leased  to  tl>ein  under  resululiiin  of  ihis  Hoard,  adopted  at  a  meeting  Iheieof  held  AuguH 
1BS8 :  the  aid  s'lfd  lo  he  erected  subject  to  the  regulaUons  required  by  chapter  249  of  the  Law 
tSjj,  and  ehnpier  567  of  the  I^ws  of  1887.  ami  of  lectioiis  711,  773  and  774  of  chapter  410  ol 
Lawstrf  1S83,  commonly  called  the  "New  York  City  Cmsolidalion  Act,"  and  in  conforroilyi 
plans  subniiiteil.  snl^l  to  Ibc  approval  thereof  by  the  I£ngineet-in -Chief  of  thii  Uepaiimetil ; 
of  tlie  work  10  be  done  undL-r  hi^  supervision  ;  the  said  shed  to  remain  auly  during  the  will 
plcanitcof  Ibis  Baud  ;  pmvidi'd,  however,  ihit  the  Kud  New  England  Tenninol  Cnmpanjd 
within  five  days  after  the  receipt  here^if.  file  in  this  office  a  written  agreement  of  acceptance  of 
leimt  of  this  lesolulion. 

The  Treasurer,  CommiM>iuner  MallhcHS,  to  whom  was  refcrreil  the  application  of  Biiii 
llnghes,  IcsKC  of  I'ier  loot  of  (-ne  Iluudicd  and  Seventeenth  street,  Ilailem  river,  rcqne^ng 
BiMrd  10  aswnt  lo  the  assignment  uf  said  k'as:  lo  John  II.  McCarty,  reported  thereon,  commen 
the  >aid  HcCarty  as  a  proper  sub-lessee.  whereupon  the  following  resolution  was  adopted  ; 

Resolved,  That  liceii^  and  cun^ni  be  and  hereby  is  );ranled  to  Brian  G.  Hughes,  lessee  of 
■t  the  foot  of  East  One  Hundred  and  Seventeenth  street,  Narlem  river,  lusublct  to  John  II.  McCi 
SJ  much  ol  the  whatfai^  granted  by  a  certain  icahC,  daled  the  3ISI  day  of  Jannary,  t89C^  ui 
accrue  at  the  said  pier  ;  provided  that  ihesiid  lessee,  Urion  G- Hughes  and  the  sureties  lo  tbei 
leotc,  shait  execute  .-ind  Hie  an  agreement  in  writing  with  this  Board  that  their  obligatioot  ui 
Ihe  provisiuns  thereof  shall  noi  in  any  manner  lie  nlfeclcd  or  impaired,  by  reason  of  said  IkciiKl 
ciiasent  lo  the  Mid  subleitins;. 


The  Ibllowing'Sanied  persons  wen  dischar^etl ; 

Peter  MrKvoy, 
Da^t  BuMtr. 
M.R.  Bennett. 

James  Magnire. 


Tbr  foilDwing-Dinied  persons  were  appoinlEd  : 

DtKk  Suildert. 


MkhMlWilliuni. 

Juki  Halton. 
Frc4crick  McMuins. 


Patrick  McLaughlin. 
John  Wilmol. 
Junes  H.  BrCDnan. 


[JUNX  lO,  it 


Moninwr  SnlliTu. 
John  Cuiavu. 
Edwud  Hanu. 


FmkH.  HerritL 

HDioB  Smitli. 


Andrew  Gallagher. 
Janiei  F.  McNearr- 


Sk^  CtwptHttr. 
HenrrR.  Bennett 


John  Mullen. 
J.J.  Hut. 


AUGUSTUS  T.  DOCHARTY,  Seaetsry. 


[June  j6.  1890, 


eetiDg  of  the  Board  of  Docks  at  (he  Ciiy  af  New  V'or 
,"■  Baiteiy  place,  Tbimday.  June  26,  1890. 

Hii  -PiTsid«nt  P«t. 
TIic  mmuiei  of  the  oiMiingt  held  Ihe  iSth  and  30th  in 


I  the  oBce  of  (he   Board, 


4 


An    officer  of  the 
1  Ihe  Departm. 

■d  *lrce(. 


les  <ilcam5hip  "Minnes 
a  berth  far  said  vestel  01 


It  were  read  and  approved. 

,"  appeared   before   the   Board  and 
lie  North  or  Eajt  river,  below  Fortjt. 


Commissioner 


w  Piet  fool  of  Fiftieth  i 
ToQl  o(  Twenty -seventh  5 


loved  thai  a  berth  be  s^t  aside 
at    llie   iame  rate   cliarged  for  a  similar  pnvil 
Which  was  canied  bv  tlie  following  vole  : 
MBnnaiire— ConunmioneK  Matthews  and  Cram. 
Negative  — President  Post. 
Tbe  President  voting   in  the  negative  for  the  teason  of  not   having  hacl  a  sufficient  opportuniiy 

Franklin  Butlett,  Atiomey  cm  behalf  ol  the  Couniel  to  the  Corporation,  appeared  before  (he 
mi  iclative  to  the  settlement  of  tl>e  Cornell  and  Crocker  injunctloit ;  Ihe  communication  Trom 
ihea  A.  Walker,  ittomej,  inclosing  for  adoption  by  tbe  Board  a  draft  of  two  resolutions, 
wouDg  J.  B.  &  j.  M.  Cornell  to  erect  a  shed  on  the  bulkhead  bc(ween  Piers,  new  56  and  57, 
!h  river,  and  for  the  extension  ol  the  present  tsilwaj  (rack,  on  the  premises  now  occupied  by  the 
I  iraell.  between  West  Twentjr-siilh  and  Twenty -seventh  streets,  to  connect  with  a  track  to  be 
igiiile  of  the  bulkhead  between  theaforc^d  pLeR,  was  read, 

"."hcteupon,  (he  President  oHtrcd  the  following  resolutions,  which  were  adopted : 
Kcolvvd,  That  permissian  be  and  is  hereby  gninted  to  J.  B.  &  J.  M.  (-ornell,  to  ercctupon  the 
kbead  leased  to  liiein,  between  Piers,  new  56  and  S7.  North  river,  H  freight  shed  fifty  feel  wide. 
d  Aed  to  be  coDstiucted  subject  to  the  rej^ulaljons  required  by  chapter  149  of  Ihe  Law;  of  1S79, 
I  of  sections  771  »nd  774  of  chapter  410  of  the  Law;  of  18S1,  commonly  called  "The  New  York 
J  Consitlidatien  Act  "  and  in  conformity  with  plans  to  be  first  submitted  to  and  approved  by  the 
ud  of  Docks,  and  all  work  to  Iw  done  under  the  direction  and  supcrvin'oii  of  the  Enginecr-in- 
tei  of  this  Depatimenl.  And  provided  further,  tha.(  the  ^lid  le»ees  ahall  file  in  the  oKce  of  this 
(■nment  within  five  days  after  receipt  hereof,  a  written  agreement  that  the  said  shed  shall 
ttr  10  and  become  the  properly  of  the  Corporation  of  the  City  of  New  Yorli  upon  the  expitalion 
■ion»  termination  of  the  lease  of  said  bulkhead,  or  of  the  renewals  of  said  lease,  free  from  all 
BBibiaiicos  whatever. 

KcK-lvcd,  Thai  permisstan  be  and  ii  hereby  granted  to  J.  B.  &  J.  M.  Cornell  to  lay  ■  tempor- 
f  railway  tnck  aerms  the  newly  made  land  or  bulkhead  under  Ihe  control  of  this  Department 
■ween  nea,  new  $6  and  57,  North  river,  now  under  lease  to  them,  to  be  used  for  the  purposes  of 


"tbeir  iron  busineu."  Said  tricks  to  lie  1iu<-l  in  con  I  on  mi/  wiih  (ilaii  to1«  first  «uhn)ilt«dlD 
mppcoved  by  the  Board  of  Docks,  and  all  work  to  be  done  under  the  dim'tion  and  supcniaon  o(| 
Engineer-in -Chief  of  this  DepartoiL'nL  And  provided  fuTtfaer,  tiuu  the  iaid  lessees  shall  £1eb| 
office  within  five  days  after  recei))t  hereof  an  agreemcnl  in  wridog  In  remove  said  track  wfaoa 
ordered  to  do  so  by  this  Depa.rtmeDt. 

O.  J.  Geer,  General  Agent  oflhe  Pennsylvania  Railroad  Company,  appeared  before  the  Bg 
and  requested  llint  the  lease  of  tiic  Fiers  fool  o<  Thirty -seventh  and  Thirty-eighth  sirecti,  M 
river,  be  sold  at  public  auction  lor  a  period  of  ten  years  with  a  privilege  of  a  renewal  for  *  llB 
lemi ;  whereupon  Cammissio'icr  Cram  offered  for  adoption  the  following  resolution  : 

Resolved,  That  Van  Tassell  &  Kearney,  auctioneer^  on  behalf  oi  this  Board,  t>e  arid  ha 
are  auibotiied  and  directed  to  ofln  for  sale  at  public  auction  at  Pier  "A,"  Battery  PUm,  N 
river,  in  Ihe  City  of  Sew  York,  on  Wednesday,  July  r6.  1890,  at  11  o'clock  noon  of  th.i  itf 
right  to  collect  nnd  retain  all  wharf^e  accruing  at  the  followiTig  wharf  properly,  and  upa 
following  terms  and  condilioni  ; 

ON  THE    NORTH   RIVER. 

For  the  term  of  ten  years  from  Augast  i,  1890,  wiih  a  privilege  of  renewal  for  a  Birtbal 

Lot  I-  Pier  at  the  fool  of  Thirty-eighth  street.  North  river. 

ImI  2.  Piei  at  the  fool  of  I'hjrty-seventh  street,  Norih  river. 
Terms  and  CimJilums  of  Sale. 

The  premises  must  be  taken  in  the  condition  in  which  they  may  lie  at  the  commenccM 
[he  term  of  the  lease,  and  no  claim  or  demand  that  the  premises  or  property  are  not  in  luitiU 
tenantable  condition  at  the  commencement  of  ihe  term  will  lie  allowed  by  thi=  Depinnicnt. 

All  repairs,  maintaining  or  rebuildmg  required  or  neccasary  to  be  done  to  or  upon  the  (Ml 
or  any  part  thereof,  during  the  coijlinuauce  of  the  term  of  the  lease,  shall  be  done  bj  ud  I 
cost  and  eipcnsc  of  the  lessee  or  purcbaser. 

No  claim  or  demand  will  be  considered  or  allowed  by  the  Department  for  rnny  loss  o^ 
lion  of  wharfage  or  oiherwLte,  resulting  from  or  occiMoned  by  any  deUy  on  account  or  by  its 
the  premises  or  any  part  thereof  being  occupieil  for  or  on  account  of  any  repain,  lebmUl 
dredging. 

The  up-set  price  of  the  parcels  ot  premises  expoied  or  offered  for  sale  will  be  announeedl 
auctioneer  at  the  time  of  sale. 

The  Dcpiirtmeni  will  do  all  dredging  whenever  it  sball  deem  it  necessary  or  adriiable  » 

The  teTiii  for  which  leases  are  sold  will  commence  at  the  date  mentioned  in  (he  adveltiH 
vii. :  August  T,  1S90,  and  Ihe  rents  accruing  Iherelor  will  be  payable  from  that  date  in  eache 

Each  purchaser  of  a  lease  will  he  required,  at  the  time  of  the  sale,  to  pay.  in  addition  I 
auctjoneer's  fees,  to  the  Dcjiarlmcnl  of  Docks,  twenty-five  per  cent.  (25  per  cent.)  of  the  •■« 
armttal  rent  bid,  as  securiiy  for  the  execution  of  the  lease,  which  lwenty>(ivc  per  cent.  (15  per 
will  be  applied  to  Ihe  payment  of  the  rent  hrst  accruing  under  the  lease  ttbea 


IJU.VE  26,    L. 

<»*iieJ  lo  ibc  Uepartmem  if  tlie  purchaser  neglect*  or  refuses  to  c»ccuk  the  hue,  with  good  and 
■TIciFDi  iureijr  uT  nieiiM,  to  be  approved  by  the  Uepaitment,  wilhiD  ten  days  after  being  nuiified 
tu  ttiF  lease  ii  prepared  and  ready  foe  excculion  n.|  tbc  oFBce  of  the  Depaitment  of  Docks,  Pier 
*■."  North  liver,  Batler;  piace. 

rtie  EXrpaittneni  expressly  reserves  Ihe  right  to  reull  the  lease  or  premises  bid  of),  by  Ihoae 
:;.  rcfusng  or  neglecting  to  comply  with  thm<  lerms  and  condiiiani,  the  ptny  lo  (ailing, 
ju^^ig  or  neglecting,  to  be  liable  In  the  Carporatlon  of  the  City  of  New  York  for  any  deliciency 
Mailing  tmiB  or  occa^oned  by  sDch  resale. 

l-eoees  will  be  required  to  pay  their  rent  quarterly  in   luWance.  in   compliance  inlh  Ihe  lerms 
i  L  cin\Ulit>n*  of  the  lease  prepared  and  adopted  by  tlie  Department. 
!n  all  cases  wbcre  it  is  mentioned  in  Ihe  ndvertLsement  of  sale,  the  piircliaser  shall  be  entitled 
I   |p(i*ilege  of  occupying  any  shed  upon  the  pier  or  bulktiead  at  the  commeticement  af  the  tenn 
I  may  ihcreafier  be  iiermiticd  or  licensed  by  Ihe  Dcpnrtmeni,  and  lo  the  rij;ht5  attached  to 
i'enniaion  or  license,  but  subject  to  the  conditions  ihcreoF,  such  purchaser  being  engaged  in  the 
.<  of  steam  transpoclalion  anil  upong  and  employing  tlie  same  fur  the  purpuae  uf  regularly 
n^  ii:i'.  di^hai^in^  cargo  thereat. 
:  i   T.--  Eh.TD  two  sureties,  each  to  be  a  householder  or  freeholder  in  the  Stdtt!  of  New  york,  lo 
..If   ve  1  liy  ilie  Board  of  Docks,  wdl  be  required  under  each  lease  to  enter  into  a  bond  or  obli- 
(jiir,  ]»iiitly  ur  severally  with  Ihv  leasee,  in  Ihe  sum  of  double  Ihe  annual  rent,  for  the  Uthfill 
rtamaitce  of  all  the  covenants  and  conditions  of  the  lease,  the  names  and  addresses  of  the  *ure- 
-5  :o  be  submitted  at  the  time  of  sale. 

Vjch  piuchaset  will  be  required  to  agree  that  he  will,  upon  ten  days'  notice  so  to  do,  execute 
^V7  urilii   sufficient  surety  as  aforesaid,  tbc  printed  form  nf  which  may  be  seen  and  examined 
-  application  lo  the  Secretary,  at  the  oflice  of  the  Deparlmenl,  Pier  "  A,"  Battery  place. 
Nu  pcison  will  be  received  as  a  lessee  or  surety  who  it  delinquent  on  any  former  lease  from 
ai  tJepartment  or  the  Corpoi^tion. 

N-'  hid  will  be  accepted  from  any  person  who  is  in  arrears  lo  this  Department  Or  the  Corpora- 
Mi.  upca  debt  or  coolract,  or  who  is  a  Hefauller  as  surety  or  oiherwist;,  ujion  any  obligatien  lo  ihis 
*jijrtmcni  or  lo  the  Corpoiation  oi  the  City  of  New  York. 

The  auctioneer's  fees  ($35),  on  each  lot  or  parcel   must  be  paid   by  the  purchasers  thereof 
,-c:ive!y  at  the  time  of  sale. 
.  Hied  New  York  June  J6,  1890. 

EDWIN  A.  roST, 
JAMES  MATTHEWS, 
J.  SERGEANT  CRAM, ) 
Which  was  adapted  by  the  following  vote  : 
Aifimiative— Commisaioners  Matthews  and  Cram, 
Neitalive— President  Post. 

Ilie  Prcsidriit  rating  in  the  negative  bir  the  reason  that  he  believes  there  are  legal  impediment! 
"^t  will  pie*en[  this  Deparlmenl  from  giving  pioper  possession  to  the  purchasers  of  the  said 


Commissionets 

of  the 

)  Department  of  D«k». 


Commiisioner  Crtm  objccled  )o  nr^mcnts  bein^  entered  upon  the  minutei  on  the  gTounil  ihtf 
Ihej  ire  prejudici*]  to  the  interesli  af  the  Department. 

Joteph  Blunienlhal,  as  the  representative  of  busines  men  in  the  vicbity  of  SerenLy-ciglitk 
street,  East  river,  appeared  before  the  Boanl  and  staleii  thai  the  free  swimming  bath  localed  *l  ite 
foot  of  laid  street  interieres  with  the  use  of  the  bulkhead  for  commetci.il  purpoKs. 

On  mation  of  Commissioner  C^ram.  the  snid  balh  wis  ordered  to  be  moved  fifty  leel  Hutli 
its  preienl  location,  provided  the  applicants  obtain  the  consent  of  the  pioperty-ownen,  tapO 
witll  tbal  of  the  Department  of  Public  Works. 

H,  F.  Dimock,  oti  behalf  or  the  Metropolitan  Sleawshtp  Compan<r,  appeared  belore  tbeB« 
and  requested  permission  to  make  such  repairs  to  Piet  1 1,  North  river,  •£  may  be  aecessaij. 
On  motion,  permit  was  grajiled. 

'  The  application  of  the  North  and  East  River  Railway  Conpanj'  for  permit  to  build  tani-> 
and  stand  near  Cortlandt  Street  Ferry  was,  upon  motion,  laid  upon  the  table,  in  concequoice 
thcil  omission  to  submit  the  plans  referred  to. 

The  application  of  Brown  &  Fleming  for  an  extension  of  time  for  the  delivery  of  cobbles  i 
lip'np  stone  under  Contract  No.  31^,  was. 

Upon  motion,  laid  on  the  table  and  referred  to  the  Treasurer. 

The  communication  from  the  Engineer- in-ChM:f  reporting  non.commeacemeni  of  work 
nndry  places  on  the  North.  East  and  Harlem  rivers,  was, 

Upon  motion,  Iwd  on  the  table. 

Commissioner  Cram  submitted  the  following  resolutions,  which  were  ]»id  on  the  table  : 

Resolved,  That  subject  to  the  approval  of  the  Commissioners  of  the  Sinking  Fund,  all  pi 
built  under  the  new  plan  south  of  Fourteenth  street,  on  the  North  river,  be  and  hereby  are  ordei 
to  be  extended  in  accordance  with  the  provisions  of  the  "Pier  Exten^on  Act,"  to  the  piet-beid 
line  u  established  in  April,  1890,  by  the  United  States  Engineers,  appointed  as  a  Harbor  Bottd. 

Resolved,  That  the  Engineer-in-Chief  of  tbLs  Department  be  and  he  hereby  is  directed  10  foBh- 
with  prepare  s  plan,  showing  the  proposed  extensions  of  the  said  piers,  for  submission  to  Ih 
Knking  Fond  Commission  for  their  approval. 

The  following  communications  were  received,  read  and. 

On  motion,  ordered  te  be  placed  on  file,  action  being  taken  where  necessary,  as  stated,  to  ail ) 

From  Finance  Department ; 

1st.  Approving  sureties  of  Geoi^  F.  Doak  on  Contract  No.  336.  for  laying  pavement  on  lit 
new-made  land  between  Fiftieth  and  Fifty-first  streets.  North  river. 

td.  Requesting  that  the  legnlar  pay-roll  of  per-diein  men  for  latter  part  of  June  include  FridiTi 
June  27,  and  that  the  ne!tl  pny-roll,  being  the  GrsI  imder  the  Weekly  Payment  Act,  be  for  the  wtcl' 


From  ibe  Pcparlmenl  o(  Public  Wotks  ; 

lit.  KepoTiing  Ihii  Ibe  repairs  required  lo  the  pavement  fool  of   l-'ortyeighLh   siieoi, 
river,  will  be  mode  nt  ooce. 

id.  In  nfercDce  to  proposed  lepajis  to  Pier,  new  57,  North  river,  and  requesting  terth 
flit  bath  il  Pier  fool  of  Twenty -ninrh  streel,  Noilh  nvcr.  Notify  the  Commissionet  of  Public 
Wotks  iliai  a  berth  will  be  Kt  apart  for  said  bnlh  at  the  Pier  loot  of  Thirly-fourih  sti 
.Vorth  river. 

From  the  Counsel  10  the  Corporalioii ; 

l»(.  Advising  that  putsuani  lo  a  resolution  of  this  Board,  a  warrant  [or  $500  has  been  paid 
John  Sloan  in  full  Bcltlenient  ol  bii  claim  against  ihe  Maj-or,  etc.,  and  inclosing  content  under  seal 
Id  a  discontinuance  af  i^d  action. 

id.  RequcKing  additional  information  relative  lo  the  claim  ol  D.  W.  Bogert.  for  alleged 
services  as  Dock  Waster.  The  a^lioii  of  the  President  in  complying  with  said  rei|uest  was 
tpproved. 

From  The  Muse  Steamship  Company — Agreeing  to  the  terms  and  conditions  of  the  resolution 
idopied  June  10,  1S90,  lor  the  erectiott  of  a  shed  weiterly  of  Pier  jS,  East  river,  and  agreeing  to    ' 
labmit  plans  therefor. 

From  Mutual  Benefit  Ice  Company —Requesting  permisaon  lo  erect  ■  temporary  platform   on    1 
the  nonb  side  o(  Pier  61,  East  river  ;  alio  for  the  placing  a  box  or  receplable  for  holding  ice   at  the 
end  of  said  plmtform.     Referred  to  the  Dock  Master. 

From  John  Norlon  &  Son — Keque^ling  a  renewal  i(  permit  for  tally-house  on  Pier  13,  East 
river.     Granted. 

From  William  R.  Wilder.  Attorney— In  relation  to  vacating  berth  occupied  by  the  "Osceola," 
bill  of  Market  sircei.  East  nver. 

From  John  Lan^  : 

IM.  Appplying  for  a  permit  to  occupy  berth  at  bulkhead  foot  of  Forty-eighth  streel,  Eail 
Ivet,  with  the  privilege  of  erecting  plalfonn  and  scale  Ihereal  far  discharging  ice.  Referred  to  Ihe 
>ock  Muter. 

zd.  Applying  for  r  permit  to  occupy  a  berth  at  Piei  foot  of  Nineteenthstreet,  North  nver,  with 
Wprivikge  of  erecting  plalfonn  and  «calei  thereat  lor  discha^ng  ice.  Referred  lo  the  Dock 
laner. 

From  the  Brooklyn  and  New  York  Ferry  Company— Informing  the  Bund  thai  repairs  orilered 
b  Pier  44,  East  river,  will  be  made  at  once. 

Ffom  the  Weit  Shore  Kail  road —Staling  that  all  the  repairs  required  to  Pier  at  Thirly.sixlh 
slieel.  North  river,  will  be  completed  this  week, 

Fnwn  Ihe  New  England  Ti-milnal  Com p.iny— Consenting  to  the  terms  and  conditions  of  the 
leiolution  pMsed  June  ID,  1890,  fur  Ihe  erei;li3n  of  a  slie-J  on  ibe  bulkhead  between  Pieis  old  45 
and  new  36,  E»sl  river, 


From  ihe  White  Stai  Liue : 

tst.  R«<|DeniBg  p<TiDiisi(in  t 

Ih  plan  sohmilEei).     Granicd. 


IS  upou  Pier,  dcw  45 .  NotUi  rivei,iit 


ad.  In  reference  to  ihe  prapowd  dredging  in  ibc  Blip  north  of  Pier,  new  44,  North  ri 
0(^T  ofccnnninDicalionloIhe  Ecgineer-in-Chier. 

From    Atlu  Sleunship  Company   with   the  approral   of   the    New    Yoric   and 
Tiuuportaliuo  Company— Requesting  pcnnil  to  pUce  k  taUy-boiue  00  Pier,  new  6,  N«nh 
'    Gianted. 

I  From  the  HodHm   River  line— Requesting  peitniuion  lo  drive   piles  al   the  northven  ul 

I    Mulhvext  corners  of  Ihe  site  ot  Pier,  neir  19.  North  river.     Grated. 

From  Fori  I.ce  Park  and  Sleamboat  Cumpiny— Requesting  permit  to  make  Undingi 
I  loot  of  Thirty-fbnrtb  street,  Norlh  river,  with  the  privilege  ol  placing  an  awning  and  tally'li 


Whereupon  the  following  leiolut 


iS  adopted  ; 


ReaoU'cd,  Thai 


I  be  and  hereby  is  granled  ti 


l.ee   Park  and  StEtnU 

Company  to  make  landings  al  the  outer  end  »f  the  Pier  at  I'hiny-tjunh  street,  NiHlfa  river.  M 
place  an  awning  fr.iine  and  tally-house  ihereat,  which  are  la  be  and  remain  dunag  the  will  ol  d 
Board,  provided  they  paj  as  compensation  for  said  landings,  al  the  rate  of  {3  per  day  ior  week  dt 
and  Js  per  day  ior  Sundays,  commencing  J nly  4,  1890,  and  for  such  olher  days  prioi  thereto  utl 
Mid  company  may  have  used  said  pier  ;  the  said  amount  to  be  payable  al  the  end  of  each  wMk 
Um  Dock  Master  of  the  diiinci. 

From  tbe  Harlem  and  Morrisania  Transpcirtation  Line— Requesting  permission  10  drive  pil 
at  One  Hundred  and  Thirtieth  street  and  Haitem  river.    The  action  of  Commiaioncr  Ciaa 
permit  approved. 

From  New  York  Central  lighterage  Company — De«rit;g  to  be  inibnned  whether  tbe  Dn 
taster  has  a  righi  to  compel  them  to  vacate  a  berth  while  discharging  cargo.  Send  ci^y  vlitm 
■■lot  to  the  Dock  Master  and  request  an  explanation. 

From  New  VoA  and  Baltimore  Transportation  Line — Slating  thai  the  repairs  ordered  wiS 
nule  to  Pier  6.  North  nvci,  and  requesting  permit  to  replace  fender,  piles,  etc.    Granted. 

From  Brown  &  Fleming — Requesting  permit  to  repair  bulkhead  at  dump,  foot  of  Canal  Hm 
North  river.     The  action  of  the  President  in  isiuing  a  permit  approved. 

From  Thowald  Rnstad-  Requesting  a  poaiiion  as  deck-hand  on  tug  "Manbattan." 

From  Cwldlhwaiie's  Geographical  Exchange— Informing  the  Board  that  tbey  have  on htDd  1 
for  sale  map«  of  Ihe  walef-front. 

From  John  H .  McC  arty —Requesting  permission  to  place  a  lally-hoose  on  Pier  at  kM  if  OB 
Hnndred  and  Seventeenth  stieet,  Harlem  river.     Referred  to  the  [>ock  MasKr. 

f  iwo  Dock  Maiiet  Ryan— Reporting  Ihai  there  is  no  reason  why  permit  should  not  be  giM** 
I*  Peter  Duffy  lu  place  iwo  derricks  on  Pier  51,  East  livet.  Granled.  subject  tu  tlie  consent  of  t*« 
A'eir  Yofi,  New  Haven  and  Hartford  Railroad  Company 
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From  Dock  Master  Erwin— Reporting  that  if  the  free  swimming  bath,  located  at  the  foot  of 
Seventy-eighth  street.  East  river,  was  moved  seventy -five  feet  further  south  it  would  be  of  great 
convenience  to  business,  and  would  result  in  producing  quite  an  additional  revenue  for  the  city. 

Fnm  Dock  Master  Thompson  : 

1st.  Reporting  that  the  fender  piles  along  the  bulkhead  between  Piers  8  and  9,  Blast  river,  are 
io  bad  condition.     Owners  directed  to  repair. 

2d.  Reporting  that  a  fender  pile  is  loose  on  the  northerly  half  of  bulkhead  between   Piers  14 
and  15,  East  river.     Owners  directed  to  repair. 

From  Dock  Master  Coye  : 

1st.  Reporting  favorably  upon  the  application  of  Peter  Duffy,  for  permit  to  erect  a  derrick  on 
Pkr  44,  East  river.     Permit  granted,  the  said  derrick  to  be  used  by  the  public  free  of  charge. 

2d.  Reporting  adversely  upon  the  application  of  John  Dixon,  for  permit  to  maintain  a  tally- 
Ikklsc  on  the  shore  end  of  Pier,  new  29,  East  river.     Application  denied. 

3d.  Reporting  a  hole  near  the  outer  end  lower  side  of  Pier  19,  East  river.     The  Engineer-in- 
Cliief  directed  to  examine  and  report. 

4th.  Reporting  that  the  planking  covering  Pier   19,  East  river,  is  much  worn,  and   requires 
Bcneral  repairs.     Tne  Engineer-in-Chief  directed  to  examine  and  report. 

From  Dock  Master  Woods  : 

1st.  Reporting  repairs  required  to  the  surface  of  Pier  foot  of  Forty-sixth  street,  North   river. 
"The  lessees  directed  to  repair. 

2d.  Reporting  a  hole  at  the  foot  of  the  dumping-board  on  the  south  side  of  Pier  foot  of  Forty- 
seventh  street.  North  river.      The  Engineer  in -Chief  directed  to  repair  if  necessary. 

3d.   Reporting  repairs  required  to  Pier  at  Forty-third  street,  North  river.      Notify  the  owners  or 
lessees  to  repair. 

4th.  Reporting  repairs  required  to  Pier  at  Forty-fourth  street,  North  river.      Notify  the  owners 
or  lessees  to  repair. 

The  Treasurer,  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  week  ending 
June  25,    1890,  amounting  to  $2,034.74,  which  was  received  and  ordered  to  be  spread   in  full 
on  the  minutes,  as  follows  : 


Datr. 


l*yO 


FfotA  Whom. 


For  What. 


Amou.nt. 


Total, 


liine-  2^      Patrick  J.  Brady. 


Wharfage  District  No.    2.  N ,  R 


»4 


Edward  A  bed. 


"    24  I  William  T.  Coggeahall. 


4     " 

6     " 


$134  07 
176  21 
no  r-^ 

32  fa 


Datr 

DKFt)S- 
ITKD. 


189c 


Cbaria  Parki. 

GMrgeA.Woodt.. 

John  J.  Mwtin 

CbiirlH  S.Th(HntH 
Chul«S.Coye.,.. 

John  J.  RyM 

PilridiJ.  Brady... 

B.F.  Eauey 

JsHph  B.Erwin 


iir^e  DiiliicI  No.  i.S.R... 


o  have  said  work  compleled  at  nt- ' 


Rpspeclfully  submitted, 

JAMES  MATTHEWS.  Treaiuioi 
From  the  Engmeer  in -Chief : 

.  Reports  for  Iht  weeks  ending  May  31,  June  7  and  14,  1S90. 

2d.  Requesting  inslructlons  regitding  tlie  renewing  of  the  floors  and  replacing  waler-clMCb  in 
the  outer  room  of  the  Police  quailers  00  Pier  "  A."     The  En gineer-in- Chief  directed  P 
ikiirk  completed,  31  recommended. 

3d.  In  relation  lowainscolting  the  entrance  moin  of  Pier"A,"aDd  the  Surveyor's 
the  outer  end  of  said  pier.    The  Engineer-in -Chief  directed   I 
ommendel. 

41b-  Reporting  that  he  had  suspended  Laborer  John  Kelly  for  twenty  days,  and  n 
that  his  action  be  approved.     Action  approved. 

;lh.  l^ecommending  certain  rates  of  pay  for  ship -carpenters,  foremen  of  carpenters,  caalken 
and  painters.     Referred  to  Commissioner  Cram. 

6th.  Reporting  the  breaking  of  the  shaft  ol  the  tug  "  Manhattan." 

7lh.  Reporton  Sectetary'sOrder  No.  1015S,  respecting  the  platform  between  I^en  48  and  49, 
Eul  river.     Notify  the  owners  of  said  platform  to  confer  with  the  Trc: 

8lb.  Reporting  that  he  bad  directed  that  Laborer  Acting  Watchman,  John  Devine  h«  Ml 
again  assigned  to  dulj  at  Acting  Watchman,  a4id  recommending  that  his  action  be  approved. 
Action  approved. 

9th.   Repotting  completion  of  pUlform  between  Piers,  old  45  and  new  36,  East   r 
ttating  that  the  area  of  said  platform  is  6,411  square  feet,  for  which  Mr.  Bostwtck  agreed  Jo  pay 
tweatj-five  cents  per  square  fool  per  annum.     The  Treanircr  aulhoriicd  to  collect  tl 
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\aV    Reporting  (cpcii«  icquifid   to    Piet  6l,  Eist  rivci.     The  Engineer -in -Chief  din 
Mpuidty't  pnrtion  and  the  ownei^  Vi  be  notified  lo  icpaii  their  porlion. 

ifcb.   ReconimenaiDg  (hat  the  time  foiihe  deliver;  of  pilcsnnderCoDttnct  N0.311,  be  ei 
mjaii  [J,  1S90.  Time  exLendcd  as  recoinmcnded  provided  the  written  consent  of  the  surelies 
irhu  Depiitment. 
lllh.  Reponing  repairs  required  to  pavement  at  Pier,  new  37,  North  river.     Lessees  directed 

Ijlh.  Recommending  that  the  resolalion  adopted  February  31,  1SS3,  relaling  to  the  accounts 
tite  DepaitmenI  be  amended  to  nad  us  follows  : 

Resolved,  That  the  resolution  adopted  bj  the  Department  on  the  2l5t  of  February,  18S3, 
uing  t»  ihe  accauntinE  ot  material,  supplies  and  labor,  be  aad  hereby  ii  amended  !□  reiid  as 


Resolved,  For  the  purpose  of  acquiring  and  maintaining  an  accurale  knowledge  and  bccourIj- 
:j  of  the  property  and  work  of  the  Departmenl,  that  the  following  system  be  ailopted  fur  the  ac- 
Dting  of  all  material  and  supplies  purcha^'d  by  ihc  Department,  and  of  the  cost  of  all  work  of 
Aniction  and  re;iairs  of  wharves  and  piers,  the  property  of  the  Corporation : 

"  1st.  Ad  inventory  lo  be  taken  ami  a  statement  to  be  rendered  by  the  Engineer-in -Chief  at  the 
nf  Ihc  latb,  24lh,  36tb  and  52d  week  in  each  and  every  Department  year,  oi  all  material  and 
pliei  on  hand  at  said  dates,  giving  in  detail  every  kind  of  material  and  supply,  where  located  and 
quntiijr  thereof,  and  ihc  nitmbct  of  ibe  Tretuarcr's  order  01  contract  under  which  the  same  was 
tbued  respectively. 

■'3d.  A  dally  report  to  be  made  to  the  Commiaionera'  office,  through  iheEnginecr.in-Chief,  by 
7  officer  or  employee,  of  the  material  and  supplies  received  by  each,  respeclivel)'.  staling  the 
i  of  material  or  supplies,  quaivlily  thereof,  and  from  whom  received. 

■'3d.  A  daily  report  lobe  made  lo  the  Commissioners' office,  through  the  Engineer-in-.Chiet,  by 
!y  n&cti  or  employee,  of  the  material  or  supplies  in  iheir  resjwctive  charge,  issued  or  Iranslerred 
my  other  officer  or  employee,  slating  the  kind  of  material  or  supplies,  qunntily  thereof,  number 
ritaaircr's  order  or  contract  purchased  under,  the  locatiot)  to  which  issued  ot  transferred,  and 

ipunlily  lemaining  on  hand. 

"4lh.  A  four-weekly  rejiort  to  be  made  to  the  Commisraoners'  office,  through  the  Engineer-ln- 
kS.  by  ever;  officer  or  employee,  of  the  material  oikd  supplies  used  or  expended  during  that 
nod  in  the  worlc  of  construction  or  repairs  under  hLs  respective  charge,  staling  kind  of  material  or 
ppUts,  quamity  used  or  consumed,  iiurabei  of  I'reasurer's  order  or  contract  purchased  under,  and 
(liKiIjon  and  part  of  the  work  upon  which  used  or  expended. 

"5th.  A  four-weekly  report  to  tie  made  lo  the  Commissioners'  office,  thriugh  the  Engineer-in- 
^'!.  by  every  officer  or  employee,  of  ibe  work  upon  which  wages  for  that  {leriud  were  earned  by 
'  lorce  under  his  respective  charge,  staling  the  location  and  pari  of  work  upon  which  Ihe  wage* 
'"tAmtA,  and  the  amount  of  each  kind  thereof  respectively. 

''  6th.  A  record  of  material  and  supplies  lo  be  kept  at  the  Commissioners'  office,  and  at  every 
^',  location  or  work  at  which  any  material  or  supplies  are  delivered,  to  be  charged  willi  the 
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qiunliijr  iheieof  as  given  by  ihe  daily  repori  ol  the  mpcciive  '>Hitci>  in  chai^,  and  10  tx  cni\1 
with  uijr  matciial  or  nipplies  inuEd  or  muisbrrcd  u  staled  in  ihe  daily  rcpoti  of  uid  oSiea, 
coosiuneil  01  expended  in  the  work  thereat,  a&  ihown  in  hU  four'Wcekly  repon.  \  sepu 
to  Ike  kept  for  etch  of  the  yaids,  and  one  each  fur  ihe  work  on  the   Noith  anJ  Ea*t  rii 

"  71I1.  All  Ulls  and  expendiium  incurred  bjr  (lie  work  of  conscnic^on  and  lepain 
charge  of  the  Engineer-in -Chief  10  be  appoitioiwd  in  the  Comraissioncre'  oSicc,  in  confbinalj 
the  four-weekly  rcporl^  mode  Ihmugh  thai  officer  of  the  quanlily  of  niateriil  and  supplies 
expended,  and  of  the  wages  earned  upon  each  work  le^pectively.  which,  ti>i>elher  with  ibe 
apportionmenl  of  the  expendiluret  o!  the  Coronii^oncts'  office,  will  give  Ihe  actual  Ci 
work,  and  the  amount  eipended  thereon  every  four  weeks  while  in  progres." 

14th.  Report  on  Secretary's  Order  Has.  9502.  9565   and    ioi6g,   that  he  had  saperinM 
dreilging  under  platfoim  between  Piers  18  and  lo  and  m  half  slips  adjoining  Tier,  new  38, 
rirer ;  also  under  bulkhead  platform  between  Tenth  and  Elevenih  stteets,  Elasl  livcr. 

15th.  Report  on  Secretary's  Orders  N05.  10066,  10170  and  loijl.  that  he  had  lepaired  | 
ing  and  deck  sheathing  on  Pici,  new  57,  and  Pier  foot  of  Thirty-litth  street,  Nortli  tivei. 

l6lh.  Report  on  Secretary'^  Orders  Nos.  101S3  and  1019J  that  he  bad  superintended  the 
tlon  of  a  small  building  at  Ea^l  One  Hundred  and  Twenty -fifth  street,  Hariem  river,  and  Ibe  i 
ing  ol  pdes  at  Pier  foot  of  Desbrosses  street.  North  river, 

ITth.  Report  on  Seen  lary's  Order  No.  la  1 8S,  that  lie  haj)  removed  the  deid  stea 
approach  to  Fieis,  new  46  and  47,  North  river. 

i8lh.  Report  on  Secretary's  Order  No.  9934,  that  be  bad  made  requisilioB  fiir  diC^fl 
the  half  slip  at  north  side  af  Pier  foot  of  One  Hundred  and  Twenty-ninth  street,  Notlh  rha 

Iglh.   Report  on  Secretary's  Older  No.  10171,  that  he  had  saperintended  erecting 
near  Ihe  shore  end  oi  Ihe  north  side  of  Pier,  new  21,  North  liver. 

Kith.  Report  on  Secretary's  Order  No.  9334,  that  he  had  directed  filling  m  owr 
between  Ninety -fouith  and  Ninely-Rflh  streets,  EJtst  river. 

list.  Report  on  Secrelary's  Order  No.  9960,  that  he  had  superintended  placing  picltetj 
on  the  bulkhead  line  al  Pier  3,  North  tiver. 


Cnm  moved  that  it  is  i]ie  sense  of  this  Board  thai  ninety-eight  fed 
water-front,  immediately  niirlh  of  the  property  recently  purchased  from  the  New  York  Cat 
Hnd«on  River  Railroad  Company's  property  at  Thirly.founh  street.  North  river,  he  polclM 
this  nepartmcnl,  and  ihat  the  subject  motlei  lie  referred  10  the  Piesidenl  and  CamminiaDl 
thews  lo  report  what  in  their  opinion  is  a  leasonable  price  for  said  property,  which  was  earned. 
On  motion  of  Commisioner  Cram,  the  Secretary  was  directed  lo  advise  the  Fue  Deput 
lliat  this  Board  approve  of  Ihe  placing  of  a  lire  boat  near  Castle  Garden. 

Commissioner  Cram  reported  that  he  liad  received  the  following  estimates  for  famidiif 
DepadmenI  with  coal,  and  printing  and  bindinij  the  annua]  repoii  of  the  Department  tot  tbt; 
ea^ngAptil  30,  1S90 : 


m  I  June  26.  1890. 

About  1 30  Gross  Tons  Egg  25  Tons  Egg,  Nut  or  Store  Coal, 

Coal  on  Tug  or  Scow.  Delivered  At  Offices,  etc.  . 

ef,  Payne  &  Co $3  70  per  ton  $4  35  per  ton. 

im&Co   375       "  525       " 

Hunt 395       "  430       " 

Herbert  &  Co 4  90       "       2,240  lbs.  4  90       "       2,240  Ibi . 

]  Ehincan  &  Sons 3  75       **  4  95 


ii 


Tor  printing  and  binding  the  annual  report  of  the  Department  for  the  year  ending  April  30, 1890 : 

Estimated  Cost. 

in  B.  Brown $716  54 

ing  Post  Job  Printing  Co 823  20 

The  action  of  Commissioner  Cram,  in  awai-ding  the  orders  lo  Meeker,  Payne  &  Co.  and  Martin 
tkwn,  respectively,  they  being  the  lowest  bidders,  was  approved. 

The  Secretary  reported  that  the  pay-rolls  for  the  month  of  June,  1890,  amounting  to  $10,244. 13, 
xen  received,  and  audited,  and  transmitted  to  the  Finance  Department  for  payment. 

The  following  requisitions  were  passed  : 

ter  No.  For  What,  Estimated  Cost. 

.  Repairs  to  measuring  tapes $8  00 

.  Repairs  Pile  Driver  No.  8 25-  00 

.  Dred^ng  mud  at  Bellevuc  Section 1,400  00 

.  Drcdjjing  sand  at  Bellevue  Section 450  co 

.  Dredging  sand  E^st  Twenty-fourth  Street  Section 900  00 

.  Hardware  supplies  and  iron 105  00 

.  Repairs  to  machinery  tug  **  Manhattan  '* 6cooo 

.  Tree  nails 26  00 

.  Kerosene  oil,  etc 34  96 

.  1 2,000  pounds  wrought  spikes 306  00 

.  Ship  carpenter's  auger 29  50 

.  Spruce,  pt-r  M  feet 24  00 

.  Lard  and  cylinder  oil    72  00 

.  Print inii^ 7  00 

.  Asbestos  covering  for  boilers,  etc 261  00 

.  5  diving  dresses,  each 27  50 


idtton  No. 
75  copies  each  sjiecifications,  etc..  Pier  at  West  P'orty-ninth  street  and  repairing  Pier,  new  57, 

North  river. 
75  copies  each  specifications,  etc.,  dredging  P'orty-sixth  and  Fifty-first  streets,  North  river,  and 

Forty-first  and  Forty-ninth  streets.  North  river. 
I  desk  and  chair. 
Printing  annual  report  year  1890. 

On  motion,  the  Board  adjourned  to  meet  on  Friday,  June  27,  at  12  o'clock  M. 

AUGUSTUS  T.  DOCHARTY,SttttV^. 


JUNE27t  1890.J  1 12 


An  exective  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  tf 
Board,  Pier  "A,"  Battery  place,  Friday,  June  27,  1890. 

I 

Present — President  Post.  | 

**         Commissioner  Matthews.  { 

Cram.  I 

The  following  communications  were  receiyed,  read,  and 

On  motion,  ordered  to  be  placed  on  file,  action  being  taken  where  necesary,  as  stated,! 
wit: 

From  Counsel  to  the  Corporation — Approving  contract  for  furnishing  granite  for  holkheidi 
river  wall. 

From  the  Department  of  Public  Works  —Stating  that  repairs  will  be  made  to  the  appraiAi 
the  bulkhead,  foot  of  Forty-eighth  street,  Elast  river. 

From  C.  L.  Riker — Requesting  permit  to  erect  an  ice  bridge  on  the  south  side  d  Pier  fMt) 
Vesey  street,  North  river.     Application  denied. 

From  the  Union  Iron  Works— Stating  that  the  cast-iron  bases  complained  of  wiU  be  lenoi 
firom  the  Pier  foot  of  Little  West  Twelfth  street. 

From  Stephen  A.  Walker,  Attorney— Stating  that  the  papers  in  the  settlement  ^theCroei 
and  Cornell  litigation  have  been  duly  si^ed  and  exchanged,  and  there  is  no  occasion  fbrfan 
delay  in  the  work  of  filling  in,  in  front  of  the  bulkhead  between  Twenty-sixth  and  Twenty-seva 
streets,  North  river. 

From  Chief  Clerk  office  of  the  Counsel  to  the  Corporation — Requesting  an  additional  co|if 
map  attached  to  summons  and  complaint  in  matter  of  the  "Mayor,  etc.,  vs.  The  New  York  Cert 
and  Hudson  River  Rail  Road  Company,  et  al.  The  Engineer-in-Chief  directed  to  fanak  t 
said  map. 

From  the  Hoboken  Ferry  Company — Requesting  permission  to  temporarily  remove  the  M 
structure  now  situated  adjacent  to  the  Barclay  Street  Ferry,  a  distance  of  about  fifty  fijet 
as  shown  on  sketch  submitted.     The  action  of  the  President  and  Commissioner  Matthews  in  i 
a  permit  was  approved. 

From  the  American  Institute — Requesting  reports  of  the  Department  for  various  years  in 
to  make  their  set  complete.     Referred  to  the  Engincer-in-Chief. 

From  the  Engineer-in-Chief: 

1st.   Reporting  repairs   required  to  the  pavement  in  front  of  Pier,  old  34,  North  riter. 
Engineer-in-Chief  directed  to  repair. 

2d.   Reporting  that  he  has  suspended   Samuel  Fitzpatrick,  Officer-keeper  and  Messenger, 
one  week  and  recommending  that  his  action  be  approved.     Action  approved. 

3d.  In  reference  to  placing  a  sewer-box  under  Pier,  new  29,  North  river.     Referred  lol 
Treasurer  with  power. 


I  t-l.  Report  on  Secretary's  Orilcr  No.  (0070,  lulimiliim;  ihe  inforriiation  rcqucslcil  by  the 
iQ  behalf  of  Ihe  Commissoaers  nl  the  ^^king  Fund,  respecting  titcexlenor  sirecl,  etc., 
»er,  «bo»e  Fartyjiinth  Jtrlet,     The  Secretary  directed   to  transmit  the  israe  to  the 

5tb.  In  rclemicc  lo  the  payment  ot  the  claim  of  the  Fire   Dcporlmcnt   Tor  the  storage  of 
eiplosves  it  East  One  Hundred  and  Twentj-Gfth  street.    The  Treasurer  authorized  to  pajr  said 


6th.   Rrparting  that  Laborer  Acting  Watchman  Walter  Crook  has  been  laid  < 
rigaed,  for  having  been  absent  for  three  days  withou  t  being  eicuaed. 
On  Riolior),  Ihe  said  Crook  was  discharged. 


7th.  Report  on  Secretary's  Order  No.  10J15,  in  refeieni 
ud  E«»l  RJTer  Ferry  Company,  Tor  permission  lo  build  a  ! 
:an.   foot  of  Barclay  sireel.  North  river.     Hermit  gramed,  t< 


icalioii   of  the  Norlli 


Sth.   Id  TcialiotKo  the  supplying  of  ice  for  the  use  of  the  employees  of  the  Departmeal,  at  the  fool 
>\eii  Fifiy-wvenlh  street,  North  river. 
~I~hc  Secielaiy  directed  to  notify  the  parties 
dani.  Bl  12  o'clock,  why  said  Contract  should  n< 


The  TreaniRt  subtnilted  the  following  reports ; 

7»  .'*<■  Himnrakle  Commitsioiters  of  Decks 

GEMTLJaiEN— The  matter  of  the  application  of  tJi 
the  delivery  of  cobble  and  riprap  stones  under  Cuiilract  No.  323,  having  been  tefc 
la  Biost  («pect(u11y  report : 


ise  □!  the  employees  oi  the  UepartmeBl,  at  the  loot        1 

supplying  ibe  ice  10  show  cause,  Monday,  30th       J 
It  be  abrogated.  ^^^^H 

New  York,  June  37,  iSgo.  I 

□f  Brown  &  Fleming,  for  an  eitension  of  lime  for        I 


That  I  have  had  a  conlennce  this  day  vilh  Ihe  Eiigineer-in- Chief  and  with  Mr. 
-i-'.rnce  of  each  other,  in  relation  to  Ihe  prupiiety  of  enlending  the  time  (or  the  delivery  of  ibi 
'<■■■  le  and  ripjap  Clones  under  Conlrict  No.  323,  arid  I  am  of  ihe  opinion  that,  under  all  ihe  cii 
n  be  given  from  Ihe  time  of  delivery  under  that  cunttict  up  to 


Ihe 


re  delive 


ilhalnodednc 


.r  penally  ir 


(Signed) 
ived  uid  tecommendn 


clfully, 
JAMES  MATTHEWS,  Trei 


New  York,  June  17,  1S90. 
f'e  ikt  Honarablt  Board  of  Dsik  CaniHiissiotifri  .* 

GtNTXEiiEN -The  mailer  of  the  iipplicaliou  of  B.irih  S.  Cronin,  t 
iue  lo  complete  Contract  No,  314,  for  building  new  1'ier  it  tool  of  West  Fi^ih  si 
hltiog  been  referred  to  me,  1  beg  leave  lo  respectfully  report ! 


d 


Mof  taoov  hcBf  far  two  dsjs.  Ik  ■ 
d  M  ihe  sttaf  Jnae,  1X90^ 


fSvwd)  J.UCBS  MATTHEWSw  Tieooei. 

te  oMaded  to  Jiae  5,  iSgo,  >s  mij^iitiided. 


c 

^B     TW  Tnanm .  ConnMSMr  MatUiew*,  la 

^HrhMi  OepMbmbE.  reqDeMtni:  Ihh  Board  to  coatane  to  ■pfmpnte 

i*  Ik  MMtb  wfe  of  Pter  f»M  of  RirRigton  kicm.  Euc  rivn,  lot  the  bk  irf  the  coa>iacM>  fat  ih 
HOKva]  af  ai^  Mil.  Reported  tbai  u  ibc  nui  pin  nu  not  Mhl  u  pohlic  uicboo.  he  had  no  r- 
pKI  (o  sake.    The  aeeRUiT  directed  to  commaDicate  to  the  Hcahh 


jwmiMiuiier  MaRbews  nibmitled  the  foUowiag  report : 

New  Yot£,  June  >6,  1890. 
TV  rtc  U»n»raN*  Beard  sf  Dvtk  Cmtmhtiotim  : 

GurrLUSR— In  reUcimi  to  the  mailer  ihai  was  referred  to  me  reipecting  ibc  tall  of  the  Lego- 
Mure,  ralilleil  "  An  Act  to  amend  an  acl  to  consolidate  into  one  net,  and  lo  declare  lite  ^>eci>l 
id  local  Uwiaffeciiny  public  intcrcMs  in  the  City  of  New  Yorl:,"  passed  Juljr  1,  iSSa,  the  Ugii- 
itare  havlntf  adjourned,  [  have  no  repon  to  moke. 

Yonis  respectfully, 
(Signed)  JAMES  MATTHEWS. 

On  motion,  report  iru  received  and  onJeiEil  to  be  placed  oo  file. 

Commiuioner  Ci«m  offered  the  following  rawlulions,  whick  were  unniiiroously  adopted ! 
Resolved,  That  the  talary  of  LouU  S.  Kellogg,  Clerk,  be  and  hereby  ia  liied  «l  the  tale  oEW 
hntidted  and  fifty  dollars  pet  month,  to  lake  effect  fuljr  i,   1S90,  subject  lo  Civil  Service  Regsli- 

ReKilved,  That  Ihe  salary  of  Francis  E.  Moon,  Chief  Clerk,  be  and  hereby  is  fixed  at  the  p 
rftwo  hundred  dollar*  permonih.  to  lake  eflecl  July  1,  1890. 

Resolved,  Thai  the  salary  of  Jamci  Weir,  Apportion  ment  Clerk,  lie  and  hereby  is  fixed  all 
e  of  one  hundred  and  seventy-five  dollars  per  monlh,  10  lake  effect  July  I,  1890,  subject  lo  CitH 
:5e[vice  rcgulmions. 

CommisMoner  Cr.im  moved  ihal  the  nolice  previously  given  by  him  amending  article 
the  By-laws  of  the  Board  m  ns  to  increase  Ihe  number  of  dock  difiUicts  from  iwelve  te  thirteen  be 
then  from  the  table  for  action,  which  was  adopted  by  the  affirmative  voles    of  Cot 
btlhews  and  Ciam  \  ihe  Piesident  not  votini;. 

Upon  molion  of  Commissioner  Cram,  the  amendmenl  wa,  thereupon  carried  by 


■''CMnmissnner  CnjQ  miivvd  thai  the  boundicy  of  duck  di^Iricls  Nos.  9,  1 1  and  13  be  lixed  ■! 
fbnrs  and  lo  Uke  ef)«t  June  30,  tSgo  : 

Districl  No,  9 -From  East  Fifty-f.mrlh  street  10  and  inclmimE  Niiiety-sulh  street,  Eist  rivet. 

D.strict  No.  I J  -Froni  Serenth  avenue,  on  both  sides  of  the  Harlem  nver,  lo  Spuylen  DuyvQ, 
id  on  the  North  river,  from  Yonkers  lo  Eighly-suith  street. 

District  No.  11— From  East  Ninety-sixth  Kreet,  on  both  tides  of  the  Harlem  river  to  Scvenll 
t^nue.  indudirig  the  Broni  Kill?  and  East  river  or  Ixinj  Islond  Sound,  to  the  Bronx  river,  am 
.long  the  Brotu  river. 


Which  was  adopted  by  (he  {ollowing  vote  : 
L^ifBrmBiive— Commissioners  Matthews  and  Cra 


;  the  Presidenl  not  voting. 


^pCommisiioner  Matthews  ofTered  for  adoption  the  following  resolut[on  : 

Reiolvcd,  Thai  Joseph  F.  Meehan  be  anil  hereby  is  appointed  Dock  Muster  In  the 
thit  [department  Tith  compensation  al  the  rate  or  one  hundred  and  fifty  dollars  per  moi 
tiitnciag  July  I,  1890,  at  as  soun  Ihemariei  as  he  shall  file  his  official  bond,  with  sureties 
i>y  ihe  Presidenl  in  accordance  with  ihe  By-laws  of  this  Department. 

The  foregoing  rteolutian  was  adopted  by  the  following  vole ; 

.Affiimative— Prendenl  Post,  Commissioner  Matthews. 

Xegative — Commiuionet  Cmm. 
— Ijiving  as  his  [«ason  for  voting  no,  that  as  Mr.  Meehan  knew  nothing  about  the  duties  o 
Mulec  be  objected  to  harassing  merchants  in  the  upper  section  of  the  tily. 

Preadeni  Post  offered  for  adoption  the  following  resoluiion  : 

Resolved,  Thai  James  W.  Carson  he  and  hereby  is  appointed  Itock  Master  in  the 
liiu  Depanmenl,  wilh  compensation  al  thi;  rate  of  one  hundred  and  fifty  dollars  pet  mot 
mcDCing  Jul7  I,  1S90,  or  as  soon  thereafler  as  he  shall  file  his  official  bond  with  sureties 
li;  the  President,  in  accordance  with  the  By-laws  of  Ihii  Department,  which  was  adapti 
lollowing  vote  : 

Affirmative —President  Post,  Commissioner  Matthews,  and  Contraissioner  Cram. 


)proved       | 


d  by  the 


Commissioner  Cram,  10  whom  was  relerred  the  communication  from  the  Engineer-in-Chitf 
respecting  the  rale  of  pay  of  ship  carpenters,  foremen  ship  carpenters,  caulkers  and  painters,  reported 
litonbly  thereon. 

On  motion,  the  report  was  receioed  and  Ihe  rate  of  pay  fixed  as  follows ;  ship  carpenters,  39 
lents  per  hour  ;  foremen  ihip  carpenters,  45  cents  per  hour  ;  painters,  39  eenls  per  hour  ;  caulkers, 
39  cents  per  boor,  to  lake  eflect  on  and  aflerjuly  I,  t8go. 

The  following  resolation  was  adopted  : 

Resolved,  Tbat  the  compensation  of  Mary  Dowling  and  Ciilharine  l.yoii!^.  Cleaners,  be  and 
hereby  is  fixed  at  oae  dollar  and  Ibny-five  ccuts  per  day,  to  take  effect  on  and  aflerjuly  1,  189O, 
the  said  amoSDt  to  indodt  the  washing  of  towels. 


n.  1*9*1 

hi  BTOtioii  of  CaiUalmioaei  Manhewi.  rhe  Secretary  * 
»  tb«  part  of  Ihe  employee*  under  bis  ^npervision. 


>  (liredAl  to  rtport  uiv 


The  following  penoiH  were  ippoioied  In  Ihis  Depanmeat : 

Laborers. 
Domifiick  Mrtjairah.  M.J.  Crowley. 


M«rk  Connolly. 

Kyn  niation,  Ibe  Boaid  aiitoumed. 


ThoRias  Pawen. 


AUGUSTUS  T.  DOCHARTV, 


117  [July  3. 1890. 

A  meetiiig  ol  the  Board  of  Dodcs  of  Uie  City  of  New  York,  held  at  the  office  of  the  Board, 
er  «« A,"  Bmtteiy  plice,  Thondaj,  Jtily  3,  1890. 

PRMnt— Plerident  Post. 

**        CoBimfaBoaer  Matthews. 
"         Cram. 

The  minutes  of  the  meetings  held  Jane  26  and  27,  1890,  were  read  and  approved. 

A  member  of  die  firm  of  Heiperhausen  Bros,  appealed  before  the  Board  in  respect  to  the 
ite  of  wharOsLge  charged  for  berth  at  Pier  61,  East  river,  requesting  a  reduction  of  the  same.  Re- 
ined to  the  Dock  Master. 

Mr.  Clark,  President  of  the  Ridgewood  Ice  Company,  appeared  before  the  Board  respecting 
he  bulkhead  at  Seventy-ninth  street.  East  river,  which  the  said  company  are  occupying  under  a 
»ermit  from  this  Department,  and  stated  that  as  other  veisels  occupy  the  Inilkhead  in  question  it 
nierfered  with  their  business.  The  Secretary  directed  to  notify  the  Dock  Master  and  advise  that 
he  said  company  should  not  be  interfered  with  during  the  continuance  of  said  permit. 

The  following  applications  for  increase  of  salary  were  received,  read,  and. 

On  motion,  referred  to  the  executive  session  : 

From  Godfrey  P.  Farley  and  John  A.  Bensel,  Assistant  Engineers,  Lucius  C.  Higgins  and 
foseph  P.  Th'mipson,  Clerks,  Patrick  Donnelly,  Watchman  and  Messenger,  and  Patrick  White, 
^^oreman  of  pilmg  and  wood  work. 

The  communication  from  the  State  Steamship  Company,  offering  to  lease  Piers,  new  14  and  15, 
S'orth  river,  for  a  term  of  years  with  privilege  of  renewal,  together  with  the  right  to  shed  the  afore- 
said piers  and  bulkhead  between,  was. 

Upon  motion,  laid  on  the  table,  and  the  Secretary  directed  to  notify  the  applicants  that  the 
>iers  in  question  are  not  as  yet  constructed,  and  when  completed  the  lease  thereof  will  probably  be 
lisposed  of  at  public  auction,  for  the  reason  of  the  great  demand  for  piers. 

The  following  communications  were  received,  read,  and. 

On  motion,  ordered  to  be  placed  on  file,  action  l)ein^  taken  where  necessary,  as  stated,  to  wit : 

From  the  Mayor's  Office — Requesting  answers  to  certain  inquiries  made  by  the  State  Factory 
nspector.     The  action  of  the  Secretary  in  complying  with  said  retiuest  was  approved. 

From  the  Counsel  to  the  Corporation  : 

1st.  In  reference  to  the  printer's  proof  of  contract  for  dredging  at  Forty-first  and  Forty-ninth 
tneis,  North  river,  and  calling  the  attention  of  the  Board  to  the  injunction  order  restraining  this 
department  from  proceeding  with  the  construction  of  the  Pier  at  Forty-first  street.  North  river. 

On  motion,  so  much  of  sakl  contract  as  relates  to  dredging  at  Forty-first  street,  North  river,  was 
iid  upon  the  table.     The  remainder  ordered  to  be  printed  and  advertised. 

2d.  Approving  specifications  and  form  of  contract  for  building  a  new  pier  and  dumping- lx>ard 
x>t  of  One  Hundred  and  Tenth  street,  Harlem  river,  under  Contract  No.  339. 


£  if.  iM-l 


On  motioii  at  Com  mi 


;i  Matthews,  rhe  Sec  retiry  was  direcied  to  rt 


n  (he  p&rt  of  the  employees  under  liis  :upervi»on . 


The  following  persons  w 


OomiDick  McGamfa. 
Mark  Connolly. 


e  appointed  in  this  DeparlmeDl ; 


n,  the  Bo3i<i  adjonnild. 


M.J.  Ciowlev. 
Thomas  Pawers. 


AUGUSTira  T.  DOCHARTY.  Semlvj. 


117  [July  3,  1890. 

I  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the  Board, 
'A,"  Battery  place,  Thursday,  July  3,  1890. 

*rescnt — President  Post. 

"'-         Commissioner  Matthews. 
•*  Cram. 

rhe  minutes  of  the  meetings  held  June  26  and  27,  1890,  were  read  and  approved. 

\  member  of  the  firm  of  Heiperhausen  Bros,  appealed  before  the  Board  in  respect  to  the 
of  wharfage  charged  for  berth  at  Pier  61,  East  river,  requesting  a  reduction  of  the  same.  Re- 
j  to  the  Dock  Master. 

Mr.  Clark,  President  of  the  Ridgewood  Ice  Company,  appeared  before  ihe  Board  resp>ecting 
lulkhead  at  Seventy -ninth  street,  East  river,  which  the  said  company  are  occupying  under  a 
lit  from  this  Department,  and  stated  that  as  other  vessels  occupy  the  l>ulkhead  in  quesiion  it 
fcred  with  their  business.  The  Secretary  directed  to  notify  the  Dock  Master  and  advise  that 
iaid  company  should  not  be  interfered  with  during  the  continuance  of  said  permit. 

The  following  applications  for  increase  of  salary  were  received,  read,  and. 

On  motion,  referred  to  the  executive  session  : 

From  Godfrey  P.  Farley  and  John  A.  Bensel,  Assistant  Engineers,  Lucius  C.  Higgins  and 
cph  P.  Thompson,  Clerks,  Patrick  Donnelly,  Watchman  and  Messenger,  and  Patrick  While, 
eman  of  piUng  and  wood  work. 

The  communication  from  the  Stale  Steamship  Company,  offering  10  lease  Piers,  new  14  and  15, 
rth  river,  for  a  term  of  years  with  privilege  of  renewal,  together  wiih  ihe  right  to  shed  the  afore- 
d  piers  and  bulkhead  between,  was, 

Upon  motion,  laid  on  the  table,  and  the  Secretary  directed  to  notify  the  applicants  that  the 
^\n  question  are  not  as  yet  constructed,  and  wlien  completed  the  lease  thereof  will  probably  be 
posed  of  at  public  auction,  for  the  reason  of  the  great  demand  for  piers. 

The  following  communications  were  received,  read,  and. 

On  motion,  ordered  to  be  placed  on  file,  action  l)einj4  taken  where  necessary,  as  stated,  to  wit  : 

From  the  Mayor's  Office — Requesting  answers  to  certain  inquiries  made  by  the  State  Factory 
ector.      The  action  of  the  Secretary  in  complying  with  said  rerjuest  was  approved. 

From  the  Counsel  to  the  Corporation  : 

1st.  In  reference  to  the  printer's  proof  of  contract  for  dredging  at  P'orly-first  and  F^orly-ninth 
N,  North  river,  and  calling  the  attention  of  the  Board  to  the  injunction  order  restraining  this 
irtment  from  proceeding  with  the  construction  of  the  Pier  at  P'orty-firsi  street,  North  river. 

On  motion,  so  much  of  said  contract  as  relates  to  dredging  at  Forty-first  street,  North  river,  was 
ipon  the  table.      The  remainder  ordered  to  be  printed  and  advertised. 

2d.  Approving  specifications  and  form  of  contract  for  building  a  new  pier  and  dumping-board 
j{  One  Hundred  and  Tenth  street,  Harlem  river,  under  Contract  No.  339. 
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from  the  estate  of  Clement  C.  Moore,  certain  wharf  property  betweeo  Twenty-teoond  tad  Twtatf' 
fourth  streets.  North  river  ;  and 

Whereas,  A  communication  was  received  from  C.  De  R.  Moore,  dated  Jolj  3,  1893^  offeriif 
sell  to  the  Mayor,  Aldermen  and  Commonalty  of  the  City  of  New  York  the  rights  of  himself  1 
sbter  in  the  water-front  bstwesn  Twenty-third  and  Twenty-fourth  stiveti,  North  river^  for  dx 
of  $350  per  front  foot ;  therefore, 

Resolved,  That  the  said  offer  to  sell  the  said  property  mentioned  in  mid  communicatkn, 
the  sum  of  $350  per  lineal  or  front   foot,  be  and  the  same  is  hereby  accepted ;  provided,  ho 
ever,  that  a  good  and  sufficient  title  in  all  respects  to  the  said  property,  together  with  all 
terms,  easements  and  privileges  appertaining  thereto  or  'connected  therewith  can  be  aoqaind 
obtained  by,  and  conveyed  to,  and  vested  in  the  Mayor,  Aldermen  and  Coffimonalty  of  the  Gl|( 
New  York,  free  and  clear  in  all  respects  of  all  charges,  liens  and  incambnmces  of  whatefcr '. 
name  or  nature,  subject  to  the  approval  of  the  Commissioners  of  the  Sinking  Fund,  and  dot  1 
agreement  to  the  foregoing  effect,  and  in  pursuance  of  section  715  of  the  New  York  City 
tion  Act  of  1882,  be  entered  into  by  this  Department  to  purchase  the  said  property  at  the  said 
from  the  owner  or  owners  thereof. 

The  aforesaid  preambles  and  resolution  were  adopted  by  the  following  vote  : 

Affirmative— Commissionen  Matthews  and  Cram.     Negative— President  Post. 

From  the  Yorkville  Volksfest  Verein — Requesting  the  use  of  East  Eighty-cixth  street  Pier  f 
an  excursion,  July  9,  1890.    Granted.    Notify  the  Dock  Master. 

From  Dock  Master  Kenney— Reporting  adversely  upon  the  application  of  John  Lang  fiv 
permit  to  occupy  berth  foot  of  Forty-eighth  street,  East  river,  for  discharging  ice.     ApplinliM 
denied. 

From  Dock  Master  Coggeshall — Reporting  a  dangerous  break  in  the  planking  of  Fkr  foot  of 
Bloomfield  street,  North  river.     The  Engineer-in -Chief  directed  to  examine  and  repair,  if 
sary. 

From  Dock  Master  Ryan  : 

1st.  Reporting  dredging  required  on  both  sides  of  and  between  Piers  47  and  48,  and  betvees 
Piers  56  and  57,  East  river.     The  Engineer-in-Chief  directed  to  examine  and  report. 

2d.  Reporting  repairs  required  to  Piers  53,  54  and  bulkhead  south  of  Pier  55,  East  river.  Tte.j 
Engineer-in-Chief  directed  to  examine  and  report. 

3d.  Reporting  that  Pier  62,  East  river,  is  in  a  dangerous  condition,  and  recommending  ihitit 
be  fenced  off.     The  Engineer-in-Chief  directed  to  examine  and  report. 

4th.  Recommending  that  proceedings  l)e  commenced  against  Captain  Miller  of  the  tnrp 
**  Samuel  A.  Nolan/'  for  undue  interference  with  his  duties.  The  Secretary  directed  to  notify  tlK 
said  captain  to  show  cause  Thursday,  the  loth  instant,  before  the  Board,  why  a  penalty  should  not 
be  imposed  for  refusing  to  obey  the  orders  of  the  Dock  Master. 

5th.  Reporting  favorably  on  the  application  of  the  Mutual  Benefit  Ice  Company  for  permissna 
to  erect  a  temporary  ice  platform  on  the  north  side  of  Pier  61,  East  river.  Granted  ;  the  matter  of 
ciooipe&sation  referred  to  the  Treasurer. 
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rom  I>o€k  Masker  Abeel — In  reference  to  telegraph  wires  attached  to  Pier,  new  34,  North 
complained  of  by  the  Pacific  Mail  Steamship  Company.  The  Engineer-in-Chief  directed  to 
»1  with  the  removal  of  said  wires  immediately. 

rom  Dock  Master  Erwin — Reporting  favorably  upon  the  application  of  John  H.  McCarty, 
rmission  to  erect  awning,  and  locate  a  tally-house  on  Pier  foot  of  One  Hundred  and  Seven - 
1  street,  Harlem  river.    Granted  ;  to  remain  during  the  pleasure  of  the  Board. 


rhe  Treasurer,  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  week  ending 
t,  1890,  amounting  to  $2,967.95,  which  was  received,  and  ordered  to  be  spread  in  full  on 
linntes,  as  follows : 


From  Whom. 


5  ;  Saugenies  &  N.  Y.  S.  Bt.  Co. . . . 


10     R.  P.  &  J.  H.Staats. 


p  I  Hunt  ft  Donaldson. 


Long  Hand  R.R.  C 

t     23d  Sr.  R.R.  Co.... 

1  I  Edward  Abccl 

X     Patrick  J.  Brady 


Edtt  ard  Abeel 

William  T.  Cogge«haII, 

Charles  Parks 

I  '  (»€<^rgp  A.  Woods 


John  J.  Martin 

^  j  Charle*  S.  Thompson. 
•     Charles  S.  Coye 


John  J.  Ryan... 
'  I  H.  F.  Jvenncy  ... 
'   ,  J-.B-eph  B.  Erwin. 


•   •  •  • 


For  What. 


X   mos.   rent  south  side  inner  end 
Pier,  old  35  N.  R 


Use    of   100-ton  derrick  4  days   at 
ito 

X  mos.  rent  bhd.  bet.  Piers,  old  34 
and  )S,  N.  R , 


t  qrs.  rent  pfm.  bet.  Piers  33  and  33, 
E.R 


I  m  5S.  rent  1.  u .  w.  for  pfm.  W.  23d  si . 
Wharfage,  District  No.  2,  N.  R . . . . 


2, 


A.  •* 


6,     "  . . . . 

8«« 

I  •    •   •    • 

10,     *'  .... 

12       *• 

I ,  K.  K . . . 

ji  . . . . 

«;       '* 

j»  . . .  . 

/ »  •  •  •  - 

9,  .... 

alp  •  •  •  • 


Amount. 


|i66  66 

?40  ou 

150  00 

500  00 

100  00 

III  83 

«34  75 
178  86 

32  55 
167  01 

121  83 
153  82 
64  22 
553  60 
152  2g 

57  <^ 
54  77 
29  76 


Total, 


Datk 

Dki'os- 

itbo. 


1890. 


12,967  95 


$2,967  95        12,967  95 


July  I 


Respeclfully  submitted, 

JAMES  MATTHKWS,  Treasurer. 


Y3.  l!  I2J 

t'cum  Lbe  Engin«:i-la-Chiel : 

isl.  Report  fcJT  Ihe  weeks  ending  June  it  »nd  l8,  iBgo, 

2d.  Recommend ini;  [lial  the  time  for  the  complciion  of  Contracl  No.  329,  for  piles,  be  cilenii 
|une  35,  1S90.     Keconimendilioii  adopted. 

3d.  Keponing  Ihal  he  hod  ittrcclLHl  that   Laliorer,  Aciing  Walchman,  Jamu  P.   FinnUi  1 
I  again  B&si^jncd  tu  duty  as  Acting  Walchmui-  and  recommending  that  bis  action  bn  appnjtdr 
On  motion  nl  Commis&icner  Cram,   ibe  said    report  va  dibapproved,    and  the  wd   Finint 
Udeted  to  be  restored  to  duty  at  once. 

4th.  Reporline  that  he  hod  directed  that  I_ib  .rer,  Acting  Watchmin,  Frank   Kellihet,  he  rH 

;mo  asugned  tu  duly  as  Acting  Walchnian,  and  recom  roe  tiding  that  lui  action  be  ippnitil. 

Un  motion  ol  Commuuioner  Cram,  the  and  KcUiher  was  suspended  for  a  period  of  ten  di^ 

51b.  Recommending  the  erapljymcnt  of  William  Cowles   as  ■  Nnval   Atchilecl,  la  pitpa^ 
.uiB  and  specificalions  for  the  construction  of  a  qcw  tug  for  this  Department,  it  Ihe  c 
hiteci's  fees,  not  to  enceed  five  per  cent,  of  Ihe  contract  price. 

W  hereupon  the  following  resolution  was  adopted  : 

Resolved,  That  William  Cowles  be  and  hereby  U  employed  as  a  Naval  Architect  for  tHe^ 
e  of  prejiaring  plans  and  specilica lions  for  [he  conslnicliou  of  a  new  tug  for  this  IfcparlaKal,  * 
wmmended  by  the  Engineer-in -Chief. 

bih.  Rei>ort  on  Secretary's  Order  No.  10217,  in  reference  lo  repairing  pavement  bel«eco  PW 
49  and  50,  East  river.  Noiify  the  New  York,  New  Haven  ami  lladford  ItailroaJ  CompanjU 
repair. 

7lh.  Report  on  Secretary's  Order  Nu.  loi-.i),  in  relation  to  Ihc  necessity  of  covering  ll: 
way  at  bulkhead  aiulh  of  Pier  55,  b^l  river,  wilh  an  iron  grating. 

Sth.  Report  on  Secretary's  Order  No,  [0160,  a>  to  the  condition  of  and  repairs  re<piiHd  | 
Pier  56,  East  river.  Notify  the  Brooklyn  and  New  Yoik  Feity  Company  lo  repair  north  halfi  ■ 
leasees  diiected  to  repair  south  half  Jomtly  with  Ihe  City. 

9'Ji.  Report  on  Secretary's  Order  No.  904S,  that  lie  bad  >upi;ri  11  tended  erecting  a  shed  on  Pit 
new  45,  North  river. 

lOlh.   Report  im  Secrelsuy's  Order  N0.997Q,  that  he  had  established  a  limber  basin  b 
Seventy-third  and  Seventy-&fth  streets,  North  river. 

nth.  Report  on  Secretary's  Orders  Nos.  loioi,  10093  and  idoc/S,  that  he  had  supeiiatcadi 
driving  piles,  etc.,  at  Pier^  S  and  ij,  and  tbe  creclton  of  a  dumping-board  on  the  south  side  of  R 
fool  ot  Sixteenth  strecl,  North  river. 

IZIh,  Report  on  Secretary's  Orders  Nus.  10204.  ■019',  10141,  lOtyS  ^nd  loli;,  that  be  b 
repaired  the  ai'pmach  10  Piers,  new  46  and  47,  North  rivi;r,  to  I'ier  at  East  Twenty-fifth  Si* 
and  Ihe  bulkhead  at  East  One  Hundred  and  Fifty -seventh  street  and  at  Randall's  Island,  East  hi 

13th.  Report  on  Secretary's  Order  No.  10113.  thai  the  hole  '"  the  westerly  Mde,  outerewl 
Pier  19,  E'.st  river,  has  been  repaired  by  the  owners  of  baid  portion  of  ibe  pier.  > 
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14th.  Report  on  Secretary's  Orders  Nos.  10185,  10129  and  10199,  that  he  had  supervised 
^'edging  fool  of  Canal  street.  North  river,  and  supsrintendei  repairing  Pier  44,  and  cutting  two 
^iccirays  on  the  easterly  side  of  Fier  38,  East  river. 

The  Treasurer,  Commissioner  Matthews,  submitted  the  following  report  : 

New  Vork,  June  28,  1890. 
•  /i^  HonorabU  Board  of  Dock  Commissioners  : 

Gentlemen— The  matter  of  the  application  of  John  D.  Walsh,  Contractor,  for  an  extension 
"  time  to  complete  Contract  No.  325  for  repairing  Pier  foot  of  West  Fifty-fifth  street,  North  river, 
iring  been  referred  to  me,  I  beg  to  respectfully  report : 

I  have  had  a  personal  interview  with  Mr.  Walsh  in  connection  with  his  application  for  an 
ttenskm,  which  application  was  sworn  to,  and  am  of  the  opinion  that  under  all  the  circumstances 
At  a  deduction  of  $50,  being  for  one  day,  be  imposed,  and  that  the  time  of  completion  of  the 
•tract  be  extended  to  the  5th  day  of  June,  1890. 

Respectfully, 

JAMES  MATTHEWS,  Treasurer. 

On  motion,  report  was  approved  and  recommendation  adopted. 

The  Treasurer,  Commissioner  Matthews,  submitted  the  following  report : 

New  York,  June  28,  1890. 
Rr  the  HonorabU  Board  of  Dock  Commissioners  : 

Gentlemen — The  matter  of  the  compensation  to  be  paid  by  the  Xavier  Boat  Club  for  land 
fcder  water  to  he  occupied  by  their  boat-house  and  float  at  One  Hundred  and  Fifty-fifth  street, 
Buiem  river,  havintj  been  referred  to  me,  I  beg  leave  to  respectfully  report : 

That,  in  my  opinion,  compensation  at  the  rate  of  >8  per  month  should  be  paid  by  this  club  for 
land  under  water  to  be  occupied  by  their  boat-house  and  float — the  said  compensalion  to  be 
ible  at  the  end  of  each  month  to  the   Dock  Master  of    the  district,  and  to  commence  July  i. 

Respectfully, 

JAMF^  MATTHEWS,  Treasurer. 

On  motion,  report  was  approved  and  the  Secretary  directed  to  notify  said  boat  club  or  the 
Wf&n  of  the  Board. 

Prc^dcnt  Post  oflcred  the  following  preamble  and  resolution,  which  was  adopted  : 

WTicreas,  Section  797  of  the  Consolidation  Act  of  1882,  has  been  so  amended  by  chapter  489 
'^Uie  I^ws  of  1890  as  to  authorize  the  Department  of  Docks,  from  time  to  time,  when  the  docks, 
•^  or  bulkheads  reserved  in  said  section  are  not  in  actual  use  for  the  purposes  therein  mentioned, 
^low  the  same  to  be  used  for  other  and  additional  purposes,  and  to  designate  and  appropriate 
y  or  all  of  them  for  any  public  or  general  use  ;  be  it 

Resolved,  That  the  Dock  Master  in  charge  of  the  district  in  which  said  docks,  piers  or  bulk- 
Uis  are  located  be  and  he  is  hereby  directed  to  permit  them  to  be  used  for  such  commercial  pur- 
ees xs  shall  not  interfere  with  or  be  prejudicial  to  the  interests  of  New  West  Washington  Market. 


And  laid  Dock  Muter  is  farther  dircclril  nnl  la  bIIhw  lumber,   coil,   asbes,   brick,  lud, 
DUnure  or  dirt  to  be  received  at,  pliiccd  on  or  discharged  frooi  ijud  pien,  docks  or  bulkheidt, 

Pmident  Post  oflered  the  follawing  preamble  and  rewlulions.  which  were  adopted  ; 

Whetcu,  Chapter  481  of  the  Laws  of  1S90,  entitled  "An  Act  lo  amend  ^cclioti  713  of  chi[U 

■f>  of  Ibe  Laws  of  1881,  cnlilkd  '  An  Act  (o  consolidate  into  one  afl   and    lo   declare    ihr  spniil 

rl  local  laws  afleeling  [lublic  interests  in  the  Ciiy  of  New  York,' ''  as  amended  by  chapter  5*;  a 

Ibe  Laws  of  18E7,  lelaling  lo  ihe  Department  of  Docks,  contains  the  following  : 

"  And  provided,  furtbtr,  that  the  Depanmeni  of  Docks,  with  Ihe  consent  and  approval  ol  th 
Commisiiionet^  of  Ihe  Sinking  Fund,  m»y  alter  and  extend  tbe  present  pierhead  line  as  now  W 
liilied  on  the  Hudson  river,  between  ISailery  place  and  Seventieth  street,  and  establish  a  new  pi 
head  line  between  these  ptnnts,  and  maj  authoriie  the  construction  of  new  pien  out  to  said  ncir  pi 
head  liue,  and  may  entend  Iho«  piers  already  built  out  to  the  said  line  "  ; 

KeMilved,  Thai,  in  accordance  wilb  the  law  as  recited  in  the  above  preamble,  this  DepailnH 
teqaesls  the  coDtcnl  and  approval  of  the  Comaiiuionen  of  the  linking  l-'und  to  alter  and  eilc 
(he  present  pierhead  line  as  now  established  on  the  Hudson  river,  between  Battery  place  anri  ft 
!Dlieth  street,  and  lo  eslablith  a  oew  pierhead  line  between  said  points,  and  to  consliuci  iie>  fie 
tuid  to  extend  those  already  built  out  to  the  said  t^ew  establisheil  line. 

Said  new  established  line  to  be  coincident  with  and  upon  the  pierhead  line  established  ud 
lection  11  of  the  act  of  Congresi  passed  on  the  lllh  day  of  August,  1SS8,  by  Ihe  Bj^iraval  «f  fl 
decrelary  of  War,  on  tbe  2Sth  day  of  April,  1890,  on  the  recommendation  of  the  BoanI  M  W 
neers,  dated  on  the  I5lh  day  of  .April,  1S90,  of  a  pierhead  lin;  between  Battery  place  anJ  Stvco 
second  street,  on  tbe  Hudson  river,  which  said  pierhead  line  is  deicribed  as  follows  : 

"Beginning  at  a  point  in  the  south  side  ofWesi  Seveijiy-second  street  prolonged  wesleilylj 
feet  from  the  west  side  ol  Klevenlh  avenue  ;  thence  in  a  straight  line  to  a  point  m  the  north  ulE  ti 
West  Sinty -first  Wieet,  prolonged  westerly  t,5So  feel  from  Ihe  wesl  side  of  Eleventh  avenue  ;  tiM 
in  a  straight  line  to  a  point  in  the  north  aide  of  West  Thirtieth  street  prolonged  westerly  1,550  fc 
from  the  west  side  of  Eleventh  avenue  ;  llu:n<:e  in  a  straight  line  lo  a  point  in  the  north  ddfi 
West  Twenty-ninth  street  prolonged  westerly  763  feet  fiom  Ihe  ea.'>t  side  of  Thirleentlt  aKMi' 
Ihencc  in  a  straight  line  lo  a  point  in  the  north  side  of  West  Twenty-third  street  prolonged  W 
767  feet  firom  Ihe  east  side  of  Thirteenth  avenue  ;  tlience  in  a  straight  line  to  a  point  in  ihe  1 
line  of  Tier,  new  45,  foot  ot  West  Tenth  street,  prolonged  westerly  G30  feet  from  the bulkhe*l>ti' • 
(said  point  being  100  feet  west  of  the  extremity  of  ihc  new  piet) ;  thence  in  a  straight  line  tolpc 
in  the  centre  line  of  new  Pier  26,  foot  of  Utach  street,  prolonged  weslerly  651  feel  from  tbe  bt 
headline  (said  point  being  100  feet  west  ol  the  extremity  of  the  new  pier) ;  thence  in  a  >ini| 
line  to  n  point  in  the  southerly  side  of  the  new  Pier  1,  Battery  place,  prolonged  westerly  s<o( 
horn  tbe  bulkhead -line  ;  thence  in  a  straight  line  to  southwest  comer  of  Pier  A,  a  little  norlhoftl 
southerly  limit  of  ihe  land  gram  ol  1871,"  '■^ 

Resolved,  That  a  copy  of  the  above  preamble  and  resolution  lie  sent  to  the  CommlssJOiKn 
the  Sinking  Fund,  for  their  immediate  action,  accompanied  by  a  lithograph  map,  certiSeil  lo 
the  War  De|iarlmenl  of  the  United  Stales,  showing  the  new  pierhead  line  as  established  byaulba 
of  Congress. 


The  Tieasufcr,  Commissioaer  Matthews,  reported  that  he  had  received  the  following  estimates 
f  )r  furai^ing  the  Department  with  wroaght  spikes  and  broken  stone  : 

6,03o  poands.                       a,ooo  pounds.  4«coo  pounds, 

lojcj',                                     7X|  6x| 

wrought  spflcci.                  wrought  ^nkes.  wrought  spikM. 

H.A.Rogers 02^  cents  per  lb.         02^  cents  per  lb.  02y^  cents  per  lb. 

Alexander  Pollock oa^         "                 02^         "  02,VV 

AdolphStarkc 02^"^^         "                 02i^         "  02^% 


it 


•k 


ki 


600  CuMc  Yards  Broken  Stem, 
Daniel  E.  Donovan $1.66  per  cubic  yard. 

Alexander  T.  Howell $1.67 

Brown  &  Fleming $1.68 

The  action*of  Commissioner  Matthews  in  awarding  the  orders  to  H.  A.  Rogers  and  Daniel  E. 
BonoTan,  respectirely,  they  bemg  the  lowest  bidders,  was  approved. 

The  Treasurer  reported  that  he  had  awarded  to  John  Gillies,  contractor,  the  order  for  a  sewer- 
boa  under  Pier,  n^w  29,  North  river,  at  the  sum  of  $1,650. 

On  iiK»tioii,  bis  action  was  approved. 


The  Secretary  reported  that  the  pay-rolls  for  the  General  Repair  and  Construction  force  for 
Ae  half  month  enJtn^  June  27,  1890,  amounting  to  $14,894.47,  had  been  approved  and  audited 
tad  transmitted  to  the  Finance  Department  for  payment. 

The  following  requisitions  were  passed  : 

R/Vstcr  lHo.  For  What. 

8373.  Stationery,  Kngineer-in-Chief 's  office Estimated  cost, 

8374.  About  2,000  feet  spruce  plank,  per  M ** 

8375.  Broken  stone 

8376.  Cut  nails,  etc 

8377.  3  tons  forge  coal 

8378.  Services  of  tug,  per  hour 

8379.  Transit 

8380.  Spruce 

8381.  i,c$o  piles 

8382.  Dredging  at  East  One  Hundred  and  Twenty-fifth  street 

8383.  White  lead,  etc 

83'*4.  500  barrels  Portland  cement  (quick  setting) 

8385.  500  barrels  Portland  cement  (slow  setting) 

8386.  Oak  treenails 

8387.  Building  sewer-box 

8388.  I  set  Haight's  springs 

Requistttcn  No. 

493.  Walnut,  per  M.  feet 

494.  Hardware,  ef: 
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$74  38 

22 

00 

1,050 

00 

61 

50 

16 

SO 

5 

00 

250 

00 

220 

00 

6,930 

00 

750 

00 

458 

00 

1,210 

00 

1,150 

00 

360 

00 

1,650 

00 

24 

00 

$120 

00 

10 

00 
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The  foUowing  esdmates  were  received  for  farnidiing  gnuiite  fUMhet  for  bnlUiead  or  ri?er  ^ 
adTertiaed  to  be  opened  this  daj,  at  la  o'clock,  M.,  a  repreieiitative  of  the  ComptroUer 
present : 


From 

Class  No.  i. 

Class  Na  a. 

Na 

si/xio  Cubic  Feet. 

Heftders  aad 
Stretcher  Stones. 

lo^ftfo  Cubic  Feet. 

ForanCopcflc 

StOBca. 

Tow. 

1 

Booth  Bros,  ft  Horriome  Isle  Granite   Co.,   with 
secnritv  deootit.  i mo ..•• 

Ii.ss  per  cobic  ft. 
91C      "        •« 

#1.75  per  cubic  ft. 
t.a6       ••        " 

i.is     ••      •• 

9 
3 

James  SyminftOD,  with  security  deposit,  I350 

lohn  Peirce.  with  Mcuritr  deoosat.  A^^o •...*■• 

-^ 

On  motion,  the  Secretary  was  directed  to  transmit  to  the  Comptroller  the  secnrity 
made  bj  said  bidders  and  accompanying  their  estimatesi  whereapon  the  foUowing  retolntina^ 
adopted  : 

Resolved,  That  the  contract  opened  this  day  for  Inmishing  granite  stones  for  balkhead  or  niil 
wall  be  and  hereby  is  awarded  to  John  Peirce,  he  being  the  lowest  bidder,  upon  the  approfal  of  fkl 
safeties  by  the  Comptroller. 

On  motion  of  Commissioner  Cram,  the  Secretary  was  directed  to  complain  to  the  Boird  ^ 
Health  in  reference  to  the  condition  of  the  premises  occupied  by  Charles  E.  Appleby,  between  fHf 
seventh  and  Fifty -eighth  streets.  North  river,  and  request  an  abatement  of  the  nuisance  aaA^ 
thereat,  for  the  reason  of  its  endangering  the  health  of  the  Department's  employees  at  West  FHIf 
seventh  street  yard. 

On  motion,  the  Secretary  was  directed  to  readvertise  in  the  City  Record  and  other  nevf 
papers  designated  by  law,  inviting  estimates  for  dredging  at  various  dumping-boards  on  the  Nortl 
and  East  rivers,  and  for  repairing  and  rebuilding  Pier  at  Twenty-fourth  street,  Elast  river. 


On  motion,  the  Board  adjourned. 


AUGUSTUS  T.  DOCHARTV,  Secretary. 


!i7 


[July  9.  1890. 


. 


A  special  meeting  of  tbe  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the 
^^•id,Pier  "A."  Battery  Place,  Wednesday,  July  9,  1890. 

Preseot — President  Post. 
"         Commissioner  Matthews. 
«*  "  Cram. 

The  Board  met  for  the  purpose  of  receiving  estimates  for  preparing  for  and  building  a  new 

pier  with  appurtenances,  including  sewer-boxes  and  a  dumping-lx)ard,  at  the  foot  of  East 

Hundred  and  Tenth  street,  Harlem  river,  advertised  to  be  opened  this  day  at  12  o'clock  M.,  a 
ve  of  the  Comptroller  being  present. 

Three  estimates  were  received,  as  follows  : 


From 


Clas^  No.  I. 


Class  No.  2. 


For  New  Pier.  '  ^o""  P«mmng. 

board. 


s  •  William  W.  Hegeman,  with  security  deposit,  I380 

9  \  Fearoa  &  Jenks,  with  security  deposit,  I380 

3  !  John  Gtilies.  with  security  deposit.  $380 


124.400  00 
31,440  00 
37,300  00 


13,700  CO 

5,500  00 
2,400  00 


TOTAL- 


$38, 100  00 
36,940  00 
39,700  00 


On  motion,  the  Secretary  was  directed  to  transmit  to  the  Comptroller  the  security  deposits 
by  said  bidders  and  accompanying  their  estimates,  whereupon  the  following  resolution  was 
hAi^ed: 

Resolved,  That  the  contract  opened  this  day  for  preparing  for  and  building  a  new  wooden  pier 
iStk  appurtenances,  including  sewer-boxes  and  a  dumping-board,  at  the  foot  of  East  One  Hundred 
tad  Tenth  street,  Harlem  river,  be  and  hereby  is  awarded  to  William  W.  Hegeman,  he  being  the 
•vest  bidder,  upon  the  approval  of  the  sureties  by  the  Comptroller. 

On  motion,  the  Board  adjourned. 


AUGUSTUS  T.  DOCHARTY,  Secretary. 


jt^tv  10,  f^.j  Hi 


A  meetiiig  of  the  Board  of  Docks  of  the  Citj  of  New  YMk«  hdd  At  the  otice  of  the 
Pier  "  A,"  Battery  PUce,  Thursday,  July  lo,  1890. 

Present — President  Post. 

"        Commissioner  Matthews. 
"  Cram. 

The  minates  of  the  meeting  held  Thursday,  the  3d  instant,  were  read  and  approved. 

The  following  commanications  were  received,  read,  and 

On  motion,  laid  on  the  table  : 

From  the  Compagnie  Generate  Transatlantiqae— In  reference  to  their  applicatioa  for  a  1 
of  the  lease  of  Pier,  new  42,  North  river.  The  Secretaty  directed  to  request  the  geneial  m 
Mr.  Forget,  to  appear  before  the  Board,  Thursday,  17th  instant. 

From  William  W.  Rossiter — Requesting  a  permit  to  dump  in  front  of  the  crib-wori[  I 
Twenty-eeventh  and  Twenty-eighth  streets.  North  river,  to  the  extent  of  fifteen  feet  in  wid 
tq>  to  the  high-water  mark. 

From  the  White  Star  Line — Submitting  plans  and  specifications  for  the  lengthening  < 
new  45,  North  river.  The  plans  and  specifications  referred  to  the  Eaglneer-in-Chie(  and 
upon  said  application  postponed  for  one  week. 

From  Dock  Master  Parks — Reporting  that  he  was  compelled  to  employ  a  tug  in  aider  1 
the  slip  used  by  the  Iron  Steamboat  Co.,  foot  of  Twenty-third  street.  North  river,  for  iri 
agreed  to  pay  the  sum  of  ten  dollars. 

From  the  £ngineer-in-Chief— Uecommending  that  James  Denaey  be  promoted  firai 
Builder  to  Foreman  of  Dock  Builders.     Referred  to  executive  session. 

From  Mary  Dowling  and  Catharine  Lyons,  Cleaners— Requesting  that  their  compel 
including  the  washing  of  towels,  be  fixed  at  the  rate  of  $1.50  per  day.  Refenedtoei 
session. 

On  motion,  the  Treasurer  was  authorized  to  secure  estimates  for  the  dredging  of  mo 
from  the  site  of  the  proposed  bulkhead  wall  at  West  Twenty-third  street  section,  in  acc( 
with  Treasurer's  Order  No.  14808. 

Eugene  S.  Ives,  attorney,  appeared  before  the  Board,  and  presented  a  petition  en  bi 
certain  business  men  of  Manhattan ville,  requesting  additional  wharfage  facilities  on  the 
river,  between  One  Hundred  and  Twenty-eighth  and  One  Hundred  and  Thirty-fourth  streets 

On  motion,  the  Engineer-in-Chief  was  directed  to  prepare  plans,  specifications  and  i 
contract  for  the  building  of  two  piers,  one  to  be  located  at  the  foot  of  One  Hundred  and  1 
eighth  and  the  other  at  the  foot  of  One  Hundred  and  Thirty-fourth  street.  North  river. 

The  President  of  the  Ridgewood  Ice  Co.  appeared  before  the  Board  and  requested  the 
the  bulkhead  platform  southerly  of  the  Pier  foot  of  Seventy-ninth  street,  East  river  (about  fort 
in  addition  to  the  bulkhead  thereat  now  used  and  occupied  by  the  said  company. 
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Permit  granted  as  requested  inasmuch  as  the  said  bulkhead  is  not  available  at  present  for  any 
er  business  ;  and  provided  also  that  the  said  company  agree  to  pay  at  the  rate  of  $100  per  annum 
aid  additional  privilege,  commencing  July  i,  1890,  and  payable  monthly  when  due  to  the 
dc  Master  of  the  district. 

The  following  communications  were  received,  read,  and, 

On  motion,  ordered  to  be  placed  on  file,  action  l)eing  taken  where  necessary,  as  stated,  to  wit : 

From  the  Finance  IDepartment : 

ist.  Approving  sureties  of  John  Peirce  for  furnishing  granite  stones  for  bulkhead  or  river  wall 
kr  Contract  No.  338. 

I 

I 

.id.  Retaining  map  of  proposed  exterior  street  from  Sixty-fourth  to  Eighty-first  streets.  East 
H;  which  was  approved  by  the  Commissioners  of  the  Sinking  Fund  July  2,  1890. 

1.  Inclosing  certified  copy  of  resolution  adopted  by  the  Commissioneis  of  the  Sinkmg  Fund 
1890,  approving  of  the  plans  as  amended  for  an  exterior  street  and  improvement  of  the  water 
it  00  the  East  river,  from  Sixty-fourth  to  Eighty-first  streets. 

L  On  motion,  the  map  and  plans  were  ordered  to  be  placed  on  file,  and  the  Secretary  directed  to 
b  dbe  resolution  in  full  on  the  minutes,  as  follows : 

'  Itesolved,  That  the  amended  plan  for  an  exterior  street  of  one  hundred  and  fifteen  (115)  feet 
bidth,  extending  along  the  westerly  shore  of  the  East  river  from  the  centre  line  of  East  Sixty- 
lb  street,  as  such  line  would  be  if  extended  easterly  into  the  East  river,  to  the  northerly  line  of 
■Eighty-first  street,  as  such  line  is  and  would  be  if  extended  easterly  into  the  East  river,  made 
lance  with  the  provisions  of  chapter  697  of  the  Laws  of  1887,  as  amended  by  chapter  272 
Laws  of  1888,  and  also  as  amended  by  chapter  257  of  the  I^ws  of  1889,  adopted  by  the 
of  Commissioners  of  Docks  on  June  27,  1889,  and  submitted  to  the  Commissioners  of  the 
Fund  on  July  16,  1889,  be  and  the  same  is  hereby  adopted  and  approved. 

(^,  Inclosing  summons  and  complaint  in  the  suit  of  Edward  Lasher  against  the  Mayor,  etc., 
ftover  the  sum  of  $3,200,  for  salary  as  Engineer  of  the  tug  **  Manhattan,''  and  requesting  all 
Ohation  in  the  possession  ol  the  Department  relative  to  said  claim.  The  Secretary  directed  to 
lb  the  information. 

'^rom  the  Counsel  to  the  Corporation — Approving  contract  and  specifications  for  building  a  new 
nd  approach  at  the  foot  of  Forty-ninth  street,  for  dredging  at  Forty-sixth  and  Fifty-first  streets, 
Iso  for  rej>airing  Pier,  new  57,  North  river. 

*rotn  the  Department  of  Public  Works— Stating  that  the  berth  assigned  for  the  Free  Swimming 
IX  Pier  foot  of  Thirty-fourth  street,  North  river,  is  acceptable,  and  requesting  that  said  berth 
ide  available  immediately,  and  the  use  of  the  Department  tug  be  given  to  tow  said  bath  from 
ty -seventh  street.  North  river,  to  her  new  berth.  The  Dock  Master  directed  to  provide  a  berth, 
le  Engineer-in-Chief  to  be  notified  to  place  the  bath  thereat,  as  requested  by  the  Commissioner 
iblic  Works. 

From  the  Department  of  Public  Charities  and  Correction — Requesting  repairs  to  the  dock 
.  of  the  foot  of  One  Hundred  and  Twentieth  street,  Harlem  river.      The  President  requested 
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to  tend  the  said  Deptrtment  a  copy  of  commimicmtkm  heietoibfe  traMnitted  to  them  a 
saMembject. 

From  S.  Van  Rensselaer  Crager — Stating  that  Simon  Stevens  hsa  not  heea  authorised  b 
to  offisr  for  sale  to  the  dty  Piers,  old  23  and  24,  North  river. 

From  Simon  Stevens — ^Incloaing  communication  from  R.  G.  Rolston,  administrator  of  the 
of  Roswell  Sprague,  requesting  an  extension  of  time  in  which  to  pay  the  claim  of  this  Dqw 
for  repaiis  to  the  bulkhead  between  Seventeenth  and  Eighteenth  streets,  East  river.  Time  esl 
to  Angnst  15,  1890,  to  both  the  Roswell  Sprague  and  Moses  Taylor  estates. 

From  MoEgan^s  Louisiana  and  Texas  Railroad  and  Steamship  Company — Stating  thai 
lepain  required  to  the  pavement  at  Pier,  new  37,  North  river,  are  made  by  this  Departme 
cost  thereof  will  be  paid  by  them  on  presentation  of  the  bill.  The  Engineer-in-Chief  directei 
the  work  and  report  the  cost  thereof  for  collection  from  the  said  steamship  company. 

From  Geoige  F.  Doak — Requesting  permission  to  erect  a  tenqmrary  derrick  Cor  on! 
gravel  on  the  bulkhead  between  One  Hundred  and  Twenty-ninth  and  One  Hundred  and  Tl 
streets.  North  river.    Application  denied. 

From  the  Atlas  Steamship  Company — Respecting  the  condition  of  the  water-servke  ptf 
ing  to  Pier,  new  55,  North  river.  Notify  the  said  company  that  a  copy  af  the  report  and  di 
as  submitted  by  the  Engineer-in-Chief,  respecting  the  subject-matter  of  their  complamt,  * 
forwarded  for  their  information. 

From  the  Barney  Dumping  Boat  Company — Respecting  the  necessity  of  dredging  wk 
Tarious  dumping-boards  on  the  North  and  East  rivers,  used  by  the  Department  of  Street  CI 
The  action  of  the  President  in  replying  thereto  was  approved. 

From  the  Iron  Steamboat  Company — Complaining  of  the  difficulty  their  captains  experi 
reaching  berth  at  Pier  foot  of  Twenty- third  street,  North  river.  The  action  of  the  Secretary 
fying  the  said  company  that  the  subject-matter  complained  of  will  receive  attention,  was  app 

From  Erskine  W.  Fisher — Requesting  a  test  of  one  barrel  of  •*  Stettiner  "  Portland  < 
and  inclosing  ten  dollars  to  pay  the  cost  thereof.  The  action  of  the  President  in  direct! 
£ngineer-in-Chief  to  make  test  and  report  the  result  was  approved. 

From  Fearon  &  Jenks — Requesting  permit  to  replace  piles  at  Piers  i6  and  17,  Eas 
The  action  of  the  President  in  issuing  a  permit,  approved. 

From  the  Providence  and  Stonington  Steamship  Company — Complaining  of  the  cood 
the  street  in  front  of  Pier,  new  36,  North  river,  and  requesting  repairs  thereat.     Referred 
Engineer-in-Chief  to  examine  and  report. 

From  Cyrus  O.  Hubbell  —Complaining  of  delay  in  obtaining  berth  at  the  foot    of 
avenue,  Harlem  river.     The  action  of  the  President  in  directing  the  Dock  Master  to  afi( 
Hubbell  all  the  facilities  necessary  was  approved. 

From  Dock  Master  Woods : 

1st.  Reporting  favorably  on  the  application  of  A.  J.  Howell  for  a  permit  to  place  a  * 
on  the  Pier  foot  of  Fifty-fifth  street,  North  river.     Permit  granted. 


I3i 
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2d.  Requesdng  pennission  to  change  the  location  of  Dock  Master's  office,  Tenth  District, 
nom  foot  of  West  Forty -seventh  street  to  Pier  foot  of  West  Fiftieth  street.     Granted. 

From  Dock  Master  Erwin — Reporting  that  repairs  are  required  to  the  bulkhead  foot  of  Sixty- 
nith  street  and  at  Pier  foot  of  Eighty-sixth  street.  East  river.  The  Engineer-in-Chief  directed  to 
amine  and  report. 

The  Treasurer,  Commissioner  Matthews,  submitted  bis  report  of  receipts  for  the  week  ending 
ly  9,  1S90,  amounting  to  $29,351.74,  which  was  received  and  ordered  to  be  spread  in  full  on 
e  minutes,  as  follows  : 


Uts. 


189a 


From  Whom. 


For  What. 


3 
3 

8 
S 

8 

8 

8 

8 

8 

8 

8 

8 

8 

8 

8 

8 

8 

8 

8 


Ridgewood  Ice  Co. 


Oceanic     Steam     Navigation 
Co 


X  qis  rent  bkd.  at  E.  53d  street. 


"       Piers,  new  44  &  45.  etc.,  N.  R. 
Tremper  &  Morris x  mos.  rent  No.  %  Pier,  old  34,  N.  R . 


Simpsoa  &  Spence 


P.J.Brady 

Edward  Abeel 

William  T.  C  ggeshall. 

Charles  Parks 

George  A.  Woods . . . . 

John  J.  Manin 

Charles  S.  Thompson. 

Charles  3.  Coye 

John  J.  Ryan 

B.   F.  Kenney 

Joseph  B.  Erwin 

James  W.  Carson 

Joseph  B.  Erwin 

J.  F.  Meehan 

Sanderson  &  Son 


I  qrs.  rent  Pier,  new  56,  N.  R 

Wharfoge  District  No.    9,  N.  R 

4»  


6,  **     . 

8,  ••     . 

10,  ••     . 

12,  '*     , 
i,E.  R. 

•t                   -  •• 

5» 

7,  '* 

9.  *• 

11.  •• 

II,  " 

13,  '* 

I  qrs.  rent  Pier,  new  54,  N.  R. 


Saugertics  &  N.  Y.  Steamboat 
Co 


E.  W.  Fisher 


I  mos.  rent  S.  S.  Pier,  old  35,  N.  R. . . 
Test  of  cement 


Amount. 


|a5o  00 

1^,000  00 
550  00 

6,350  CO 


I340  3a 
91  a6 

39  76 

337  48 

60  69 

»23  37 
258  50 

Cog  77 

113  06 

160  35 

67  63 

5  00 

as  50 
a  50 

5,000  00 

166  66 
10  00 


$a9.35«  74 


Total. 


$3^,050 


DATS 

Dbpos- 
rrsD. 


1890. 


July    3 


7.301  74 


Ia9.35x  74 


July    8 


Respectfully  submitted, 

JAMES  MATTHEWS,  Treasurer. 


July  io,  1890.I  132 

From  the  Engineer-in-Chief : 

1st.  Report  for  the  week  ending  July  5,  1890. 

2d.  Recommending  that  David  Stevenson's  brewery  be  notified  to  remove  their  water-pipes 
at  the  foot  of  Fortieth  street,  North  river,  where  they  interfere  with  the  construction  of  a  sewer  now 
being  built  by  the  Department  of  Public  Works.  The  Secretary  directed  to  send  a  notice  torenote 
the  pipe  in  accordance  with  the  action  of  the  Board,  dated  February  20,  1890. 

3d.  Submitting  specifications  and  form  of  contract  for  rip-rap  and  small  cobble-stone. 

On  motion,  Ordered  to  be  placed  on  file  and  the  following  resolution  adopted  : 

Resolved,  That  the  specifications  and  form  of  contract  as  prepared  and  submitted  by  the 
Engincer-in-Chief  of  this  Department  for  rip-rap  and  small-cobble  stene,  be  and  they  hereby  ire 
approved,  subject  to  the  approval  of  the  Counsel  to  the  Corporation  as  to  form,  and  the  Secretary 
be  and  hereby  is  directed  to  have  a  sufficient  number  of  blank  forms  of  proposals  printed,  and 
proper  advertisements  inviting  estimates  for  furnishing  the  ^me  inserted  m  the  various  newspapen 
designated  by  law. 

4th.  Submitting  specifications  and  form  of  contract  for  dredging  the  area  between  Piers,  new  57 
and  59,  North  river. 

On  motion,  ordered  to  be  placed  on  file,  and  the  following  resolution  adopted  : 

Resolved,  That  the  specifications  and  form  of  contract  as  prepared  and  submitted  by  the  Engi- 
neer-in-Chief of  this  Department  for  dredging  the  area  between  Piers,  new  57  and  $9,  North  river, 
be  and  they  hereby  are  approved  subject  to  the  approval  of  the  Cotmsel  to  the  Corporation  as  is 
form,  and  the  Secretary  be  and  hereby  is  directed  to  have  a  sufficient  number  of  blank  torms  of 
proposals  printed  and  proper  advertisements  inviting  estimate^  for  doing  the  said  dredging  inserted 
in  the  various  newspapers  designated  by  law. 

5th.  Report  on  Secretary's  Order  No.  9801,  that  he  had  superintended  the  erection  of  a 
platform  on  piles  and  the  extension  of  the  water  supply-pipe  near  the  fool  of  Seventy -ninth  street, 
East  river,  by  the  Manhattan  Electric  Light  Company,  I/imited,  and  that  the  land  under  water 
owned  by  the  city  and  occupied  by  said  platform  is  1,146  square  feet  for  which  they  agreed  to  pay 
twenty -five  cents  jxir  square  foot  per  annum. 

i 

The  Treasurer  authorized  to  collect  the  amount  due  from  the  date  of  completion  of  said  work,    ' 
viz.,  May  12,  1890. 

6th.  Report  on  Secretary's  Orders  Nos.  9981,  10196,  10220,  10155,  IQ230,  10216  and  10203, 
that  he  had  supenntended  repairing  bulkhead,  Ixjtween  Piers  48  and  49  ;  the  placing  of  a  temporary 
awning  on  end  of  Pier  foot  ot  Thirty-sccond  street,  Kasi  river,  and  the  driving  of  piles  at  One  Hun- 
dred and  Thirtieth  street,  Harlem  river,  ai  Pier  38,  East  river,  and  at  Piers  5  and  6,  North  river. 

7th.  Report  on  Secretary's  Order  No.  9645,  that  he  hod  made  requisition  for  dredging  old  crib 
work  and  mud  Irom  the  northerly  side  of  Pier,  new  44,  North  river,  and  supervised  the  work 
thereat. 

8th.  Report  on  Secretary's  Order  No.  102 12,  in  reference  to  dredging  between  Piers  52  and  53, 
East  river. 


^h.  Rqxyrt  on  Secretary's  Order  No.  10140,  that  he  had  repaired  t^ier  43,  East  river. 

loth.  Report  on  Secretary's  Order  No.  10241,  that  the  wires  complained  of  by  the  Pacific  Mail 
Steamship  Company,  lessees  of  Pier,  new  34,  North  river,  were  removed  by  unknown  parties. 

nth.  Report  on  Secretary's  Orders  Nos.  9931  and  10055,  ^^^^  ^^  ^^  repaired  armature  plates 
on  Pier,  new  59,  North  river. 

The  Auditing  Committee  submitted  an  audit  of  two  bills  or  claims,  amounting  to  $25,643.60  ; 
xren  amounting  to  $746.06;  one  amounting  to  $6,921.20  and  three  amounting  to  $25,037.64, 
which  were  approved  and  audited  and  ordered  to  be  spread  in  full  on  the  minutes,  as  follows : 

CONSTRUCTION   ACCOUNT. 
Aodit  No         Name.  Amount. 

11236.  Union  Dredgmg  Co. — Dredging $25,070  90 

GENERAL    REPAIRS    ACCOUNT. 

11237.  Union  Dredging  Co. — Dredging 572  70 


$25,643  60 


(i 


CONSTRUCTION    ACCOUNT. 
Audit  No.        Name. 

11238.  James  Matthews,  Treasurer,  Incidentals 

11239.  "  **  

11240. 
11141. 
11242. 
11243. 
11244. 


(k 


Amount. 

$120  31 

112 

35 

"7  35 

91 

15 

lOI 

53 

lOI 

52 

lOI 

85 

$746  06 
I1245.  J^^o  ^'  Flaherty,  Estimate  No.  i.  Contract  No.  327 $6,921  20 


1 1247.  Brown  &  Fleming,  Estimate  No.  i.  Contract  No.  323 $9,680  81 

1248.  Barth.  S.  Cronin,  Estimate  No.  5  and  final.  Contract  No.  314 12,078  44 

GENERAL     REPAIRS    ACCOUNT. 

1249.  Charles  &  Henry  E.  Du  Bois,  Estimate  No.  i.  Contract  No.  335 3i278  39 


$25,037  64 

Respectfully  submitted, 

TAMES  MATTHEWS,      i      Auditing 
J.  SERGEANT  CRAM,   |    Committee. 

The  action  of  the  President  in  transmitting  the  same  with  requisitions  for  the  amounts  to  the 
loance  Department  for  payment  was  approved. 


1     i        1                                         IJ4 

imklungi  Ihii  DeptMmeiH  wilh  quick  and  slow  selting  Portland  cement,  1,050  pOes,  while  lent, 
Jiw  ocliR,  manila  rope,  cobble-slone  and  rip-rap  stone. 

'"™                                                               1    l-OBIUKD  CumOTT. 

S«  B*u.  Qim-tnriK  1 
Pont,™  CnBTT      ■ 

ftH           <tai 

..,«,w.       1 

l>H.SDau: 

.36        - 

.61        ■■ 
>6S         '■ 

1 

■      W  Fit. 

1 

Fm«. 

Whiti  Lud. 

m.O-Lll.CAKS 
VlLLOW  OCHRM. 

GKOUHti    IK    Oil. 

M*wm.A  Rora. 

jStmiid. 

.CwlAABn.,*. 

^  P  u  k 

6)i  c«>»  p<r  lb. 

8  t«iB  per  Ih. 
8 

■sK 

;:S' 

1 

Pboh 

AKm^i.]«>CusicYAU>t 

COBBLHTOHI 

AaotrTLsoeOncTuN 

,o«n»  per  cubic  y»rd. 
(9 

Tccuupcf  ol.kT**' 

Aluud 

1 

FUDH 

About  ,.o«.CuB,cV*WM 

"TE.-.s.'ss;-^ 

BrownftFl      " 

98  ccn«p«  cubic  ywd. 

M  ceolt  per  culw  yirl 

A  Bduk 
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Fkom 


larray. 

ey 

npland 
)re 


600  Pii  MS,  $0  TO  55 

FkRT  IJONG. 


Is  75  each. 
6  90      •• 
6  50       '• 
6  00      •• 


300  PiLSS,  55  TO  60 

Feet  Long. 


|6  50  each. 
790      " 
750      " 
7  00 


150    PiLRS.  60  to  65 

Feet  Long. 


$7  60  each. 
8  90      " 
8  50      " 
8  00      " 


ction  of  Commissioner  Matthews  in  awarding  the  orders  to  Baetjer  &  Meyerstein,  James 
jxander  Pollock,  John  A.  Bouker,  Brown  &  Fleming  and  Alfred  J.  Murray,  respectively, 
the  lowest  bidders,  was  approved. 


)llowing  requisitions  were  passed  : 

For  What. 

cen  stone Estimated  cost, 

ble  and  rip-rap  stone ** 

»  feet  spiuce ** 

•airs  to  tug  **  Manhattan  " •* 

►airs  to  Transit " 

tairs,  castings,  etc.,  to  deck  scows " 

IS —specifications  lor  a  new  tug ** 

lairs  to  floating  property ** 

lal  halliards,  etc *' 

00  pounds  wrought  spikes '* 

htha 

dging 

to  oak ** 


€cretary  reported  that  the  pay-rolls  for  the  general  repairs  and  construction  force  for 
nding  July  4,  1890,  amounting  to  $7,034.27,  had  been  approved  and  audited  and  trans- 
he  Finance  Department  for  payment. 

:>ti<)n,  so  much  of  the  minutes  of  April  3,  1890,  as  relates  to  the  building  of  a  bulkhead 
11  from  the  middle  of  West  Eightieth  street  to  the  middle  of  the  block  between  Eighty- 
.  Eighty-third  streets.  North  river,  were  amended  to  read  as  follows  : 

Engineer-in-Chief  was  directed  to  prepare  plans,  specifications  and  form  of  contract  for 
crib-bulkhead  from  the  middle  of  West  Eightieth  street  to  the  middle  of  the  block  be- 
ity-second  and  Eighty-third  streets,  North  river." 

otion,  the  Board  adjourned  to  meet  Friday,  July  11,  1890,  at  12  o'clock  M. 


$2,300 

00 

i»925 

00 

155 

00 

725 

CO 

10 

00 

1,22s 

00 

5Jj  of  contract. 

106 

00 

70  50 

509 

00 

'5 

00 

4,000 

00 

640 

00 

AUGUSTUS  T.  DOCHARTY,  Secretary. 
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An  execntiTe  meeting  of  the  Board  of  Docks,  of  the  City  of  New  York,  held  ftl  the  office  tl^ 
Board,  Pier  *<  A,"  Battery  place,  Friday,  July  11,  1890. 

Preient— President  Post. 

'*         Commissioner  Matthews. 
"  Cram. 

Action  upon  the  following  applications  for  an  increase  of  salaiy  was  postponed  for 
weeks,  viz.: 

Charles  Miller,  Jr.,  Charles  J.  Farley,  Edwin  A.  Gregoiy,  Jr.,  Joseph  P.  Thompson,  Lwni  1 
Higgins  and  Frank  P.  Rush,  Clerks ;  John  A.  Bensel  and  Godfrey  P.  Farley,  Assistant 
Patrick  Donnelly,  Watchman  and  Messenger,  and  Patrick  White,  Foreman  of  Piling  and  Wi 

work. 

i 

t 

The  following  communications  were  received,  read,  and,  } 

t 

On  motion,  ordered  to  be  placed  on  file,  action  being  taken  where  necessary,  as  stated,  to  i| 

I 

From  the  Department  of  Public  Parks— Requesting  the  use  of  the  boring  machine  firln^iK 
to  this  Department.     Referred  to  the  Engineer-in-Chief. 

From  Dock  Master  Coggeshall— Reporting  adversely  upon  the  application  of  John  Laif 
permission  to  occupy  berth  at  Pier  foot  of  Nineteenth  street.  North  river,  with  the  privilege  oft 
ing  a  platform  and  scales  thereat  for  discharging  ice.    Applicati«n  denied. 

From  the  Engincer-in-Chief : 

1st.  In  relation  to  the  grading  of  streets  on  the  Harlem  river,  and  recommending  that  the  i 
missioner  of  Public  Works  be  requested  to  have  the  filling  at  One  Hundred  and  Forty-6nt,< 
Hundred  and  Forty-second  and  One  Hundred  and  P'orty-fiflh  streets  stopped  when  it  reaches  a] 
350  feet  west  of  the  established  bulkhead -line,  as  shown  on  map  submitted.     Recomi 
adopted,  and  the  map  referred  to  ordered  to  be  transmitted  to  the  Commissioner  of  Public  WoAhj 

2d.  Recommending  that  James  Dcnney,  Dock  Builder,  be  promoted  to  the  position  of  Fc 
of  Dock  Builders.     Recommendation  adopted,  to  take  effect  July  12,  1890. 

3d.  Report  on  Secretary's  Order  No.  10189,  that  he  had  repaired  Pier,  new  60,  North  nm,i 
a  cost  of  $28.42.     The  Treasurer  authorized  to  collect  said  amount  from  James  McCknahan,! 
lessee  of  said  pier. 

4th.  Submitting  specifications  and  form  of  contract  for  dredging  on  the  site  of  the  pfop 
new  Pier  at  West  Fifty-second  street,  North  river,  and  the  half  slips  adjoining. 

On  motion,  ordered  to  be  placed  on  file  and  the  following  resolution  adopted  : 

Resolved,   That  the  specifications  and  form  of  contract  as  prepared  and  submitted  hf 
Engineer-in -Chief  of  this  Departmeat,  for  dredging  on  the  site  of  proposed  new  Pier  at  foot  of  ^ 
Fifty-second  street,  North  river,  and  the  half  slips  adjoining,  be  and  they  hereby  are  a[ 
subject  to  the  approval  of  the  Counsel  to  the  Corporation  as  to  form,  and  the  Secretary  be 
hereby  is  directed  to  have  a  sufficient  number  of  blank  forms  of  proposals  printed  and 
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adfcitiwrnn  hnUm^  frtiaitrfc  for  doiag  tke  sud  dicdgiiif  iaserted  n  the 
4k^rignatrd  by  Iwr. 

The  appttmiM  of  Mvf  Dowfiag  nd  Catfyaine  Lj<Mtt»  OeftMis,  reqveHiBs  that  their 
pensatioo,  infilling  dm  wmAmg  of  towds^  be  fised  at  the  rale  of  $1.50  per  day,  was, 

Upon  BOtioBy  taken  fraoi  tfie  table,  oidered  to  be  placed  on  fik,  and  the  ie9ol«tk»  adopted 
Jnly  3, 1890,  in  icfeieuce  thercto  resciBded  and  aBBolled,  and  the  fbUowing  reaphttiQii  adopted : 

Rcsolt«d,  That  am  and  after  Jaly  12,  1890,  the  rale  of  compensatiQii  of  Mary  Dowling  and 
Catharine  Lyons,  Cleaners»  employed  in  the  Department  o6kes  at  Pier  *'  A,'*  Battery  place,  be  and 
the  same  is  hereby  fixed  at  the  rate  of  $1.30  per  day. 

Upon  reading  and  filing  the  commmucation  from  Simon  Stevens,  stating  that  he  h  anthoriaed 
by  the  repreaentatiires  of  the  owners  of  109  feet  4  inches  of  bulkhead,  next  soath  of  Barclay  Street 
Ferry,  to  sell  the  same,  together  with  their  interests  in  Pieis  23  and  24,  old  numbers,  being  the  north 
side  of  Pier,  old  23,  and  the  sonth  half  of  Pier,  old  24,  North  river,  to  the  City  of  New  York  for 
two  handled  thousand  dcdhus,  to  which  reference  is  hereby  made  ;  and 

Whereas,  Messn.  E.  A.  Cniiksbank  and  Simon  Stevens  appeared  before  the  Board  this  day  and 
reiterated  said  ofier  to  sell  at  the  said  price  ;  now. 

On  motion  of  Commissioner  Cram, 

Resolved,  That  the  said  ofier  to  sell  the  said  property  mentioned  in  the  said  communication  for 
the  sum  of  two  hundred  thousand  dollars  be  and  the  same  is  hereby  accepted,  upon  condition, 
however,  that  a  good  and  sufficient  title  in  all  respects  ta  the  said  property,  together  with  all  the 
rights,  terms,  easements  and  privileges  appertaining  thereto  or  connected  therewith,  can  be  acquired 
aod  obtained  by  and  conveyed  to  and  vested  in  the  Mayor,  Aldermen  and  Communalty  of  the  City 
of  New  York,  free  and  clear  in  all  respects  of  all  charges,  liens  and  incumbrances  of  whatever  kind, 
description  or  nature,  and  also  provided  that  the  said  owners  or  their  representatives  sign  and  deliver 
to  this  Department  a  release  waiving  all  their  rights  of  action  in  the  said  mentioned  premises,  sub- 
ject, however,  to  the  approval  of  the  Commis5ioners  of  the  Sinking  Fund,  and  that  an  agreement  to 
the  foregoing  efiect  and  in  pursuance  of  section  715  of  the  New  York  City  Consolidation  Act  of 
1882  be  entered  into  by  this  Department  to  purchase  the  said  property  at  the  said  price  from  the 
owner  or  owners  thereof. 

The  above  preamble  and  resolution  were  thereuf>on  adopted  by  the  following  vote  : 
Affirmative — Commissioners  Matthews  and  Cram. 
Negative— President  Post. 

On  motion  of  Commissioner  Cram,  John  F.  Cherry,  Laborer,  was  detailed  to  the  offices  of  the 
Commissioners  at  Pier  **  A,''  Battery  place,  with  compensation  at  the  rate  of  $15  per  week,  to  take 
effect  July  12,  1890,  President  Post  not  votmg. 

The  leconunendation  of  the  Engineer-in-Chief  that  Hugh  Daly,  John  R.  Grant,  Daniel 
McLaughlin  and  John  McNamara,  Carpenters,  be  made  Ship  Carpenters,  was  referred  to  Commis- 
noner  Cram  to  report  at  the  next  executive  meeting. 
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The  ftpplicatkm  of  William  W.  Rosdter  for  permitttoii  to  damp  in  froot  of  die  crib-«ro 
between  Twenty-wventh  mnd  Twenty-eighth  streets.  North  river,  to  the  extent  of  fifteen  feet 
width  and  np  to  high- water  mark,  was 

On  motion,  taken  from  the  taUe,  ordered  to  be  p?aoed  on  file  and  permit  granted. 

The  following  persons  were  appomted  in  this  Department : 

Blacksmiik. 
John  Ronan. 


Hugh  Kelly. 
Dennis  McGninness. 


Eugene  Lentilhon. 
Frederick  W.  Michaelis. 
Anthony  Buchhols. 
James  Hammil. 
Nelse  Nelson. 

The  following  was  discharged  : 


Dock  Builders, 
Theodore  Balke. 

Laborers, 

James  Scott. 
John  Donohne. 
Cornelius  McElligott. 
Patrick  Barry. 
Chandler  Davis. 


Laborer, 
Edward  Boyle. 


Michael  Higgins. 


James  D<mui. 
Dmniel  Tucker. 
John  Herwig. 
Robert  F.  Mclntyre. 
Jeremiah  Collins. 


On  motion,  the  Board  adjourned. 


AUGUSTUS  T.  DOCHARTY.  Seoetaxy. 
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cctin^  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  oiice  of  the 
"  lUttery  place,  Wednesday,  July  i6,  1890. 

.»sident  Post, 
mmissioner  Matthews. 
**  Cram. 

net  fi>r  the  purpose  of  receiving  estimates  for  building  a  new  pier  and  approach  foot 
treet,  North  river,  for  repairing  Pier,  new  57,  near  the  foot  of  Twenty-seventh 
rr,  for  dredging  at  Forty-sixth  and  Fifty-first  streets.  North  river,  advertised  to  be 
at  12  o'clock  M.,  a  representative  of  the  Comptroller  being  present ;  also  for  the 
y  at  public  auction  the  right  to  collect  and  retain  all  wharfage  which  may  accrue 
ccupation  by  vessels  of  more  than  five  tons  burden,  Pieis  at  foot  of  West  Thirty- 
Thirty -seven  ih  streets,  North  river,  far  a  term  of  ten  years  from  August  I,  1890, 
of  renewal  for  a  further  term  of  ten  years. 


> 


were  received  for  preparing  f  >r  and  building  a  new  wooden  pier  and  approach  at 
Forty-ninth  street.  North  river  : 

>.  (Jronin,  with  security  doixDsit,  $555 Mi»375  00 

^  FlAherty,                "                    555 43»4a)  00 

iillics,              *         "                   555 42,80000 

n  W.  Hcfteman,       **                    555 42,69700 

urd  Ri.>s,                   "                    555 44^275  00 

V  Van  Riper,             "                    555 49»950  «> 


te.^  were  received  for  repairing  Pier,  new  57,  North  river,  near  the  fm)t  of  West 
street  : 

V  Cronin,  with  security  deposit,  $225 $'7»^75  OO 

&  Jenks,                     "                     225 18,347  00 

illios,                            '*                      225 18,300  00 

II  W.  liegeman,         "'                    225 18,777  00 


e  wns   receive<l  for  dredging  at  West  Forty -sixth  street  pier  and  West  Fifiy-first 
ic  North  river  : 

)rrls  &  C  linings  Dredging  Campmy,  with  security  deposit,  $125,  at  20  cents  per 


the  S'.-crctary  was  direct'^d  to  transmit  to  the  Comptroller  the  security  deposits 
Mors,  and  accompanying  tlieir  cstimatc> ;  wliercupon  the  following  resolutions  were 

That  the  contract  opened  this  day  for  preparing  for  and  building  a  new  wooden 
ich  at  the  foot  of  West  Forty-ninth  street.  North  river,  l)e  and  hereby  is  awarded 


■  S.  OmoB,     w  bong   ibt   Icunl   bidder,   opoa    the    apptrinl   of  (be   saitfiB  tf 

B^nbad,  Thit  tfce  coatiaet  ofoud  Oui  >Uj  far  icjaii^  Fici,  bcw  jj,  Xodh  rirei, 

tf  Wctf  TwMIT-«evciiIhiaKt,  be  Unl  hoeby  b  avinlei)  to  Etetb  S.  Cumid,  he  I»a(4 

W  tMdcT,  BpM  Om  mpfoiwal  of  Ike  Buniei  bj  tbc  ConptroUer. 

ItcMlted,  Tb«l  llw  attttna  ofened  Ikc  d^  £it  ibcd^ia^  il  Wot  Foriy-scuk  and  pin  n 
Va«  FWy-fint  uieet  pier,  on  the  Xotth  rim,  be  and  bcrcb;  is  inrlcd  lo  the  Monk  ft  Cibb 
I         ( Cmmptaj,  ihcT  being  tbe  <iolj  biJder,  apya  the  appfsnl  of  ibe  satetie  bj  tke  ' 

ftmUaU  fott  hnioc  retired  Ekhd  the  mectisg,  Comtms^ootr  Com  *«»vii''^   the  ckl 


'■sniKtoa,  tlxMleor  tbe  right  lo  tollect  and  idun  wbaHi^  at  Pien  boi  ofThiny-ni^ 

y-tevenlh  ttteelt,  Nurlh  livtr,  adi'crtiietl  to  be  ulil  this  date,  was  withdrawn  and  onltli 

readTcniurd  for  public  sale  WediKxlay,  July  jo,  1S90,  and  ihc  fbUowing  rescilulion  tiapul 

Aculved,  Thai  Van  TaMcll  &  Kearney,  aocitoDMn,  en  behalf  of  this  Board,  be  and  beitl 

;  •nlhodi'd  and  directed  to  offer  for  ule  at  public  anction,  ia  the  Board  room,  PicT  "  A,"  BatUI 

EC,  Noilh  ri»CT,  b  the  City  of  New  Yiwk,  jn  Wednesday.  JtUy  30,  i8^,  at  12  u'dock 

lo  coUect  and  relsin  all  wbarlage  which  may  accrue  Cor  ttic  ujc  anJ  occup>lioa  by 

«  UiMi  five  toiu  borden,  of  the  (allowing -nuned  fntn,  logetber  with  tbe  priTileee  of  tbaddij 

■lid  maJotaining  a  tbed  on  any  or  all  of  tuch  pieis  ami  occupying  any  shed  on  any  or  all  of 

pien   at    the    ci>mmencern,.-nt   of   ihc  term.     The   viid   stioN  ami   each  of   them  lo  revert  loti^ 

Mayor,  Aldermen  and  Coninionally  r>f  Lhe  Cny  of  Niiv  \'ork   al  ihe  eipirailon   or  sooner  lcnnui» 

tion  at  the  leaae,  lo  wil : 

For  a  term  of  ten  yean  from  August  1,  1H90.  with  [he  [jrivilege  of  renewal  for  a  further  leM 
vf  ten  years.  t: 

Lot  I.  Tier  at  foot  of  West  Thirty-eighth  street. 

Ix)l  2.  Piet  at  fixji  of  West  Thiny-sevenili  street. 

The  lenses  of  these  piers  will  contain  a  covenant  for  a  reti  w.il  term  of  ten  years  at  an  adrtaoM 
rental,  »uch  increase  lo  be  ten  j>cr  cent,  on  the  ttntal  for  llie  first  term. 

7>r««  n,id  Con,/ilw,ii  ,./  Sal.: 
The  premises  must  Ik  lakcii  in  the  condi'iun  in  whicli  they  may  Ik  at  the  commencemoit  <A 

the  term  of  Ihc  lease,  and  no  claim  or  ile[n:iiid  tlinl  the  premises  or  pro))erly  arc  not  in  suitable  ■■■ 

lenantable  condition  at  the  commencement  of  the  term  will  l-e  allowed  by  ihii  Department         J 
All  repairs,  maintaining  or  rebuilding  required  or  ncee-sary  lo  Ix;  done  t( 

or  any  pari  thereof,  during  tlie  continuance  of  llie  term  of  the  icase,  shall  b 

cost  and  eipensc  of  the  lessee  or  purchaser- 
No  claim  or  demand  will  be  consiiiereil  -aT  allowed  by  llie  ftepartment  for  any  loss  or  dcj" 

tion  of  wharfage  or  otherwise,  resulting  from  or  occasioned  by  any  delay  on  account  or  by  mx 


le  to  or  upon  the  prcmiafl 
1  be  done  by  itid  at 
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s  or  any  part  thereof  being  occupied  for  or  on  account  of  any  repairs,  rebuilding  or 

iset  price  of  the  parcels  or  premises  exposed  or  offered  for  sale  will  be  announced  by  the 
t  the  time  of  sale. 

apartment  will  do  all  dredging  whenever  it  shall  deem  it  necessary  or  advisable  so  to  do. 

m  for  which  leases  are  sold  will  commence  at  the  date  mentioned  in  the  advertisement, 
it  I,  1890,  and  the  rents  accruing  therefor  will  be  payable  from  that  date  in  each  case. 

irchaser  of  a  lease  will  be  re([uired,  at  the  time  of  the  sale,  to  pay,  in  addition  to  the 
fees,  to  the  Department  of  I>ocks,  twenty-five  per  cent.  (25  per  cent.)  of  the  amount  of 
bid,  as  security  for  the  execution  of  the  lease,  which  twenty-five  per  cent.  (25  per  cent.) 
led  to  the  payment  of  the  rent  first  accruing  under  the  lease  when  executed,  or  will  be 
he  Department  if  the  purchaser  neglects  or  refuses  to  execute  the  lease,  with  good  and 
•ety  or  sureties,  to  be  approved  by  the  Department,  within  ten  days  after  being  notified 
£  is  prepared  and  ready  for  execution  at  the  office  of  the  Department  of  Docks,  Pier 
1  river,  Battery  place. 

partment  expressly  reserves  the  right  to  resell  the  lease  or  premises  bid  off,  by  those 
iing  or  neglecting  to  comply  with  these  terms  and  conditions,  the  party  so  failing,  refus- 
cting  to  be  liable  to  the  Corporation  of  the  City  of  New  York  for  any  deficiency  result- 
occasioned  by  such  resale. 

will  be  required  to  pay  their  rent  quarterly  in  advance,  in  compliance  with  the  terms 
)n5  of  the  lease  prepared  and  adopted  by  the  Department. 

ases  where  it  is  mentioned  in  the  advertisement  of  sale,  the  purchaser  shall  be  entitled 
ege  of  occupyisij^  any  shed  upon  the  pier  or  bulkhead  at  the  commencement  of  the  term 
thereafter  be  permitted  or  licensed  by  the  Department,  and  to  the  rights  attached  to 
5ion  or  license,  but  subject  to  the  conditions  thereof,  such  purchaser  being  engaged  in 
of  steam  transportation  and  using  and  employing  the  same  for  the  purix)ie  of  regularly 
d  discharging  cargo  thereat. 

5  than  two  sureties,  each  to  be  a  hous'^holdcr  or  freeholder  in  the  State  of  New  York,  to 
I  by  the  Board  of  Docks,  will  be  required  under  each  lease  to  enter  into  a  bond  or  obli- 
ly  and  severally  with  the  leasee,  in  the  sum  of  double  the  annual  rent,  for  the  faithful 
:  of  all  the  covenants  and  conditions  of  the  lease,  the  names  and  addresses  of  the  sure- 
bmitted  at  the  time  of  sale. 

iirchascr  will  be  required  to  agree  that  he  will,  upon  ten  days'  notice  so  to  do,  execute 
h  sufficient  surety  as  aforvsaid,  the  printed  form  of  which  may  \)t  seen  and  examined 
ation  to  the  Secrctar}',  at  the  office  of  the  Department,  Pier  "A,"  Battery  place. 

sf^n  will  be  received  as  a  lessee  or  surety  who  is  delinquent  on  any  former  lease  from 
ment  or  the  Corporation. 

will  he  accepted  from  any  perst)n  who  is  in  arrears  to  this  Department  or  the  Corpora- 
debt  or  contract,  or  who  is  a  defaulter,  as  surety  or  otherwise,  upon  any  obligation  to  this 
I  or  to  the  Corporation  of  the  City  of  New  York, 


The  auclioneer*!  fen   (S35)  on  eoch  Inl  oi  parcel   must  be  paid   by  [he  puithasera  tlitn 
ctively  ■!  the  time  of  sale. 
Dated  Nsw  York,  July  t6, 1S90. 

EDWIN  A.  POST.  J  Commiiiioneis 

JAMES  MATTHEWS,   [  of  the 

J.  SERGEANT  CRAM.  )  nepartinent  ot  Oockj. 


30,  the  Bciud  adjinirned. 


AUGUSTUS  T.  DOCHARTY,  Secrelarj. 


A  meeting  oF  the   B«ard  of  Docks  of  the  City  of  New  Yoik,  iiel'i   »I  Ihe  oRice  of  Ibe  Itoif 
"A,"  BMIery  place,  Thursday,  July  17,  1890. 

mt— Prendent  Post.  I 

"         Commissidner  Matthews.  9 

Cram.  ' 

~he  minutes  of  the  meetings  held  WedncMlny,  Thursday   aiiJ    l''ridny,  the   glh,  lolh  amt  il 
mie  read  and  approved. 

in  obedience  to  the  request  of  the  Board,  Mr.   Forget,  the  Cicneral  Agent  of  ihe  Conpif| 

ue-nerale  TmnMll antique,  lessees  of  Pier,  new  42,  North  river,  appeared,  te^pccling  a  renemi 
their  lease  and  the  extension  of  said  piei  about  one  hundred  feel  westerly,  as  pro*ided  by  chap 
483  of  the  Laws  of  1S90. 

As  a  result  of  said  hearing,  it  was  decidi^d  to  tc<]ue.-t  Mt.  Forget  to  submit  to  Ihe  Board,  T« 
day,  the  Z2d  instant,  a  propositiun,  in  writing;,  ^tatin^  the  amount  thai  the  said  compatiy  would 
willing  tu  pay  (or  a  renewal  ol  ten  yc^rs  of  their  prewnt  lease,  with  a  covenant  of  renewal  for  1  f 
ther  term  of  ten  years. 

The  report  cl  the  Engineer-in -Chief  on  Secretary's  Order  No,  10264,  that  the  plans  and  spe 
fications  submitted  by  the  While  Star  Line  for  !eni;llieniiig  Pier,  new  45,  North  river,  are  suHicii 
and  proper,  as  amended  in  red,  was, 

On  motion,  tabled. 

The  report  of  the  Engineer-in  Chief  on  Secretary's  Order  No,  lozj!,  respecting  iherecommu 
ition  of  Dock  Master  Ryan  that  Pier  6l,  East  tiver,  be  fenced  off,  was. 
Upon  motion,  tabled  until  Thursday,  the  J4th  instant. 


The  following  communications  were  received,  read  and, 
On  motion,  ordered  lo  be  placed  on  file,  action  being  taken  where  necessary,  as  staled,  towt] 
From  the  Finance  Department  : 

1st.  Acknowledgmg  receipt  of  preamble  and  resolution  adopted  July  3,  1890,  aulhonrii* 
<r  pier-head  line  between  the  Battery  and  Seventieth  street,  on  the  North  river  ;  also  stating  ^ 
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ivesolation  to  appraife  die  sew  pier-head  Inie  will  be  submitted  to  ikt  Comwlsrioneri  of  the  Sink- 
ig  Fond  at  their  next  Meeting. 

2d.  Desiraig  to  be  informed  why  the  Toucher  for  the  payment  of  the  purchase  money  of  certain 
rharf  property  at  Thirty.thiid  street.  North  liver,  was  made  payable  to  the  Messrs.  Vanderbilt, 
Dstead  of  the  New  York  Central  and  Hudson  River  Railroad  Company.  The  action  of  the  PresI* 
lent  in  transmitting  to  the  Comptroller  a  copy  of  the  letter  receired  from  the  Counsel  to  the 
Corporation  in  relation  thereto  approved. 

5d.  Advismg  that  the  deed  of  Henry  K.  S.  Williams  of  wharf  property  foot  of  West  Twenty- 
Ifth  street.  North  river,  has  been  delivered  and  the  judgment,  amounting,  with  interest,  to  the  sum 
if  $106,545. 14,  has  been  paid.  The  Engineer-in-Chief  directed  to  remove  at  once  the  fence  foot 
If  West  Twenty  .fifth  street. 

4th.  Returning  the  proposals  of  William  W.  Hegeman  and  Barth  S.  Cronin  for  building  a  new 
|ier  and  dumping-board  at  One  Hundred  and  Tenth  street,  Harlem  river,  for  building  a  new 
|R)eden  pier  at  West  Fotty-ninlh  street,  and  repairing  Pier,  new  57,  near  the  foot  of  West  Twenty- 
$mnth  street.  North  river,  under  Contracts  Nos.  339, 340  and  341,  with  his  approval  of  the  adequacy 
|nd  sufficiency  of  the  sureties  thereto. 

f  From  the  Commissiooer  of  Street  Cleaning— Enclosing  copy  of  a  letter  from  the  **  Barney 
psmping  Boat  Company  in  reference  to  the  dredging  required  under  the  various  dumping-boards  on 
ie  North  and  East  rivers,  used  by  said  Department.*'  The  action  of  the  President  in  replying 
fbereto  approved. 

'  From  the  Counsel  to  'he  Corporation— Returning,  with  his  approval,  specifications  and  form 
if  contract  for  dredging  for  a  new  pier  at  the  foot  of  West  Forty -ninth  street,  North  river,  under 
Contract  No.  343. 

From  the  Health  Department — Enclosing  report  of  Sanitary  Inspector  Taylor,  respecting  the 
boodition  of  an  old  wooden  shed  on  the  north  side  of  the  Harlem  river,  one  hundred  and 
ierenty-five  feet  east  of  Third  avenue.  The  Secretary  directed  to  send  the  owners  of  the  property 
f  copy  of  said  report. 

^  From  the  Mutual  Benefit  Ice  Company— Requesting  permission  to  occupy  the  bulkhead  between 
Bloomfield  and  Little  West  Twelfth  streets,  North  river,  for  the  purpose  of  discharging  ice,  together 
*ith  the  privilege  of  erecting  a  temporary  platform  thereat.     Application  denied. 

From  Charles  A.  Silliman — Requesting,  on  behalf  of  the  Independent  Ice  Company,  a  berth 
*Q  the  southerly  side  of  Pier  55,  East  river,  for  the  purpose  of  discharging  ice.  Application 
denied. 

From  William  Cowles,  naval  architect— Accepting  the  terms  and  conditions  of  the  resolution 
dopted  July  3,  1890,  respecting  the  preparing  of  plans  and  specifications  for  the  construction  of  a 
ew  tug  for  this  Department. 

From  David  Stevenson — Submitting  an  application  for  permission  to  run  an  eight  inch  iron 
'^ater-pipe  under  the  Pier  foot  of  Fortieth  street,  North  river.  Permit  granted,  provided  the  consent 
f  the  Commissioner  of  Public  Works  b  obtained. 


':v-^'iin 
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From  the  Brookljn  and  New  York  Ferry  CompMiy—Reqiieiting  pemiaioQ  to  replace 
piles  at  the  soath  end  of  Pier  foot  of  Eleventh  street.  East  river.    The  adioa  of  the  Pteiidcat 
iasoing  a  permit  approved. 

From  Candee  &  Smith— Requesting  permit  to  repur  halkhead  between  Twenty-fiftti 
Tweoty-sizth  streets,  East  river.    The  action  of  the  President  in  issoing  a  permit,  the  woA 
be  kept  withiif  existing  lines,  approved. 

From  John  Finnegan  —Tendering  his  resignation  as  Labcner,  to  take  effect  Jnly  16^  ll 
Resignation  accepted. 

From  the  Corporation  Attorney— Reporting  that  he  is  in  receipt  of  a  nnmber  of 
against  the  Morgan^s  Houisiania  and  Texas  Railroad  and  Steamship  Company,  at  Pier,  new 
North  river ;  also  against  Richard  Walker,  agent  at  Pier,  new  35,  North  river,  for'violatioo  of 
tion  33  of  the  Revised  Ordinances  of  1880,  and  desiring  to  be  informed  whether  this  Def 
claim  exclusive  jurisdiction  over  that  portion  of  West  street.    The  action  of  the  President  in 
ing  thereto  approved. 

From  Dock  Master  Kenney —Reporting  that  dredging  is  required  at  the  bulkhead  fool 
Twenty-ninth  street,  East  river.    Referred  to  the  Engineer-in-Chief  to  examine  and  report. 

From  Dock  Master  Martin -Reporting  that  the  bulkhead  from  Seventy-aeventh  to  Eigl 
street.  North  river,  requires  cleaning.    Request  the  Department  ot  Street  Cleaning  to  clean 

From  Dock  Master  Parks — Reporting  repairs  required  to  Pier  foot  of  Twenty-ninth  stiee^j 
North  river.     Referred  to  the  Engineer-in -Chief  to  examine  and  report. 

From  Dock  Master  Brady -Reporting  that  the  inner  end,  south  side  of  Pier,  old  23,  NortkJ 
river,  requires  repairs.     Referred  to  the  Engineer-in-Chief  to  examine  and  repair  if  necessary. 

From  Dock  Master  Carson  : 

1st.  Respecting  the  complaint  made  by  Cyrus  O.  Hubbell  in  relation  to  delay  in  obtiioisf 
berth  at  One  Hundred  and  T\vcnty-ninth  street,  Harlem  river,  and  stating  that  be  refbses  tft 
pay  the  wharfage  accrued  thereat.  The  Secretary  directed  to  notify  Mr.  Hubbell  that  the  Booi 
are  of  the  opinion  that  the  bill  presented  to  him  by  the  Dock  Master  is  a  just  and  reasoubk 
one,  and  if  not  paid  without  further  delay,  it  will  be  placed  in  the  hands  of  the  Depaitacal^; 
Collector. 


2d.  Reporting  that  the  owners  of  property  between  One  Hundred  and  First  and  One 
and  Second  streets,  Harlem  river,  are  filling  in  sixty  feet  east  of  the  line  as  cstabUshed  hyi 
Department.     The  Dock  Master  directed  not  to  allow  the  said  filling  to  extend  east  of  the  sa]dliae>, 
and  the  Secretary  directed  to  notify  the  contractor  of  the  action  of  the  Board. 


From  Dock  Master  Ryan— In  reference  to  the  request  of  Heipershausen  Brothers  for  a 
of  wharfage  for  berth  at  Pier  61,  Kast  river,  and  stating  that  wharfage  at  the  rate  of  twenty- 
five  cents  per  day  for  each  boat  wt^ld  be  ample  and  fair.  The  report  of  the  Dock  Master  approved,: 
and  the  Secretary  directed  to  notify  them  of  the  action  of  the  lk)ard. 


HS 
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the  Ttmwantt  OmaSmomtt  MattheWB,  sabmitied  his  report  of  receipts  for  the  week  ending 
ily  16,  1890^  amoonting  to  i2,403.35,  which  was  received  and  ordered  to  be  spread  in  MX 
1  the  minatest*  as  follows : 


Date. 

FioM  Wkom. 

Foa  What. 

Amoumt. 

Total. 

Date 

Dsroa> 

rrvD. 

189a 
oly  IS 

"    15 

'•    15 

"    .5 

-  15 

-  «5 
•^    «5 
"    «5 
"    «S 

-  «$ 
"    «5 
"    «5 
"    «5 

I^itrick  1.  Brady 

Whar«i«e,  District  No. 9.  N.R 

•1                   .      «• 

4»              ...... 

6.     "       

8.  "     

to,                     .     .... 
19.       ••        

1.    E.R 

.*                    .      *( 

3»              

*«                        _       •• 

5,              ...... 

t*                        _       ** 

7»             

9.  "      

If,     "      

13.      ••      

#996  59 

84   16 

19  17 

• 

S07  *8 
164  *y 

49  77 
•07  34 
39980 

446  69 
76  45 

478  54 
59  00 
54  60 

|a»403  35 

iV 

Edward  Abed 

WiUiamT.Coggcthall 

loin  J.  Ifartin 

Chaiie*  S.  Co]rc* 

Tohn  T.  Rvan.... ■«...•■■.... 

B.F.  Kenney 

Joseph  B.  Erwin 

Tames  W.  Canon 

JamcaF.liMhan 

July  16 

la.403  35 

l».403  15 

Respectfully  submitted, 

JAMES  MATTHEWS.  Treasurer. 

From  the  Engineer-in -Chief  : 

1st.  Report  for  the  week  ending  July  12,  1890. 

2d.  In  reference  to  building  a  pier  foot  ef  East  One  Hundred  and  Fourteenth  street,  Harlem 
^iver,  and  submitting  a  map  of  the  vicinity  of  said  street  upon  which  are  shown  the  new  plan  of 
'^7,  and  also  the  various  water  grants,  together  with  a  report  of  the  Searcher  of  Water  Grants  in 
^latbn  thereto.  Referred  to  the  President,  with  power  to  take  such  action  as  he  may  deem 
idvisable. 

3d.  Reporting  that  in  accordance  with  the  resolution  of  the  Board  adopted  August  20»  1884, 
•^borer  Thomas  Lestrange  has  been  laid  off  and  is  unassigned  to  duty  for  having  been  absent 
^lee  successive  days  without  being  excused.  Report  approved  and  said  Thomas  Lestrange 
tscharged. 

4th.  In  leferenoe  to  the  bulkhead  or  river  wail  fn)m  One  Hundred  and  First  to  One  Hundred 
t)d  Fourth  street.  East  river,  and  recommending  that  a  new  section  of  work  be  authorized  between 
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streets,  whereupon  the  following  resolution  in  relation  thereto  was  imanimoasly  adopted  bjth 
affirmatiTe  votes  of 

President  Post,  and  Commissioners  Matthews  and  Cram  : 

Resolved,  That  the  Engineer-inUi^hief  be  and  hereby  is  directed  to  proceed  with  the  CQ» 
struction  of  sufficient  concrete  base-blocks  for  the  bulkhead  or  river  wall,  between  the  soatkA 
side  of  East  One  Hundred  and  First  street  and  the  southerly  side  of  East  One  Hundred  and  Foul 
street.  East  river  ;  and  that  he  be  and  hereby  is  directed  to  proceed  with  the  construction  of  iM 
seren  hundred  and  ninety  £eet  of  the  said  bulkhead  or  river  wall,  extending  from  the  southerly  ni 
of  East  One  Hundred  and  First  street  to  the  southerly  side  of  East  One  Hundred  and  Fourth  tfnei; 
East  river,  upon  the  same  general  plan  as  that  of  the  East  One  Hundred  and  Tenth  Stm 
Section  of  the  bulkhead  or  river  wall ;  and  that  all  the  work  hereby  ordered  be  performed  0^ 
wise  than  by  contract,  as  provided  by  section  714  of  chapter  410  of  the  Laws  of  1882,  knoil 
as  the  New  York  dity  Consolidation  Act ;  and  that  it  be  done  by  the  force  of  the  Depaitment  tj 
day's  work,  except  so  much  of  the  labor  and  material  as  is  now  or  may  hereafter  be  contiMtd 
for ;  and  that  all  the  material  and  dredging  necessary  therefor  and  not  heretofore  contndd 
for,  or  which  may  not  hereafter  be  contracted  for,  be  purchased  by  the  Treasurer  otherwiK  M 
by  contract.  ' 

5th.  Report  on  Secretary's  Order  No.  9923,  that  he  had  taken  possession  of  the  eight  moooK 
posts  left  at  Pier,  new  36,  East  river. 

6th.  Report  on  Secretary's  Order  No.  102 10,  that  access  by  boats  and  vessels  to  the  filled4| 
land  between  Fifty -fifih  and  Fifty-sixth  streets.  North  river,  has  been  closed.  | 

7th.  Report  on  Secretary's  Order  No.  10249,  as  to  the  condition  of  and  repairs  required  M 
Piers  53  an<l  54,  P^asl  river.  Referred  to  Commissioner  Matthews  to  report  to  the  Board  what  in  Ml 
opinion  is  a  proper  price  to  pay  for  said  wharf  property. 

8th.  Report  on  Secretary's  Order  No.  10243,  that  in  his  judgment  it  is  impracticable  to  mofetli 
public  Ixith  located  between  Seventy-eighth  and  Seventy-ninth  streets,  East  river,  fifty  feet  (oitito 
south.     Report  approved. 

9th.  Kejvjrt  on  Secretary's  Order  No.  10250,  as  to  the  condition  of  and  repairs  required  to  bofc 
head  .-.ouih  of  Tier  55,  East  river. 

lotli.  Ke{K>rt  on  Secretary's  Order  Nos.  9757,  looio,  10153,  10149,  10226,  that  he  had  supcfi 
int'.nd'.d  r'-pairiii;;  ferry-rack  at  Grand  street,  Edst  river  ;  Pier,  new  6o,  North  river  ;  fe rry -house  ai 
rhri>*.oplicr  street,  -North  river  ;  Pier  55,  East  river,  and  bulkhead  at  Canal  street.  North  river. 

nth.  Report  on  Secretary's  Orders  Nos.  10045,  10182,  10238,  10167,  10181,  10254  and  IO180 
that  \v  had  repair.d  north  side  Pier  •*  A"  ;  entrance  to  Piers,  old  21  and  new  34  ;  deck  of  Pier 
old  42  ;  refa^teIJcd  sij^n-loard  and  repaired  I*icrat  Bloomficld  street,  and  repaired  Pier  at  Thirtcentl 
street,  Nortli  nver. 

The  Treasurer,  C'ommis>ioner  Matthews,  reported  that  he  had  received  the  following  estimiti 
for  furnt.>>hin^  this  Depaitment  with  cement,  wrought  spikes,  iron-work,  castings,  etc.,  and  dredgn 
at  Twenty-third  Street  Section  : 
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Brand 

r&  Babson 

r&  Meyerst«n  ... 

«W.  Fisher 

BMM  Bros.  &  King. 
er&Co 


500  Bbls.  Slow-sstting 
Portland  Cbmbnt. 


$2  40  per  barrel. 

947        " 
945        •• 

9  47        - 

«  55        •• 

9  65 


500  Bbls.  QuiCK-SBrrmc 
Portland  Ckmxnt. 


|9  40  per  l^rrel. 
9  65 

2  45 
9  6« 

a  55 

9  65 


«• 


I* 


1,600  Pounds  Wrought  Spikes. 
Imes  &  Co $2  15  per  100  pounds. 

.  Rogers 2^  cents  per  pound. 

indcr  PoUock 2^^ 

Gah/€tnized  and  Black  IronAoork^  Castings,  eU.^  for  Three  New  Deck  Scows. 

mes  &  Co $1, 100  00 

..  Rogers 1,225  00 

ader  Pollack 1,698  00 


ces  of  Dredge,  Scows  and  Labor y  to  Remove  Mud,  etc.,  from   the  Site  of  the  Bulkhead- 
wall  at  West  Twenty-third  Street  Section,  North  End. 

tic  Dredging  Company 20  cents  per  cubic  yard. 

I  American  Dredging  Company No  bid. 

rhe  action  of  Commissioner  Matthews,  in  awaixiing  the  orders  to  James  Brand,  W.  Ames  & 
and  the  Atlantic  Dredging  Company,  they  being  the  lowest  bidders,  was  approved. 

rhe  Auditing  Committee  submitted  an  audit  of  two  bills  or  claims  amountmg  to  $20,418.93, 

ne  amounting  to  $220.32,  which  were  approved  and  audited  and  ordered  to  be  spread  in  full 

£  minutes,  as  follows  : 

CONSTRUCTION   ACCOUNT. 
No.                Name.  Amount. 

X  John  Gillies,  Estimate  No.  I,  Contract  No.  317 $16,803  23 

GENERAL  REPAIRS  ACCOUNT. 

I.  John  D.  Walsh,  Estimate  No.  2  and  final.  Contract  No.  325 3,615  70 


$20,418  93 


ANNUAL  EXPENSE  ACCOUNT. 


I.  David  \V.  Bogert,  salary. 


$22D  32 


Respectfully  submitted, 

JAMES  MATTHEWS,    )  .    ,.,.      ^ 

J.  SERGEANT  CRAM,   f  Auditmg  Committee. 

rhe  action  of  the  President  in  transmitting  the  same,  with  requisitions  for  the  amount,  to  the 
ice  Department  for  payment  was  approved. 


nmisiioner  h  tit,  to  whom  wu  nfecrFcl  the  subjcci  mnlicr  respKling  the  compe 

jcd  the  lu  Benefit  Ice  Company  for  bcUh  at  the  north  side  of  Pier  6l.  Ew  liwij 

j.rivile{         en      Dg  a  temporary  platform  thereat,  reported  that  lie  had  fixed  Ihe  x 
.lievct.L,  iJlarsper  month,  commeDcing  Thuriday,  July  17,  1S9O,  payable  moWhlfr 

,  to  Ihe  Master  of  the  district,  and  <□  continue  only  during  the  pEeasute  cil  tbi 


■JD  motion,  said  action  was  approved,  atid  Ihe  lioard  adjourned. 

AUGUSTUS   T.    DOCIIARTY.  S<cn;taiy. 
The  Board  then  convened  in  cieculiYe  session, 
""he  commiinicaiion  from  [he  Enginccr-in-Chief,  recommending   that  John  J.McEolee.   '. 

■I.  be  promoted  lo  Foreman  of  Dock  Builderi,  lo  tilke  eSect  on  and  nflcr  July  26,  189^  Wl^ 
On  motion,  ordered  lo  be  placed  on  file  and  said  rec om mend al  ion  adopted. 

The  communication  from  the  Engincer-in-Chief,  recommending  that  the  pny  of  carpenloibe 
hiriy-nine  cents  per  hmir,  10  take  effect  on  and  aftet  July  16,  iSgci,  was, 
notion,  ordeial  to  be  placed  im  lilc  and  said  recommcndalion  sdoplnl. 

Commiuioncr  Cram,  to  whom  was  referred  Ihe  recommendation  of  the  Engineer-TO  .Giicf  thi 
b  Daly,  John  K.Graot,  Daniel  McLaughlin,  and  John  McNamara,  carpenters,  be  inaitr  dii^ 

.lATpenlers.  reported  favorably  thereon. 

Upon  motion,  report  was  received  and  :ippnived  and    ihe    mdividu.il^  n.iined  promoted 

carpenters,  to  take  effect  July  z6,  1890. 


The  following  persons  wen 

CarfrHitr. 
Mnlthew  Dolan- 

Thomas  Sullivan 

Dock  Buildtrs. 

James  Van  Houten. 

Bladsmilh. 
Thomas  McDonald. 

Michael  OConnor. 

John  Thomas, 

John  Waiiams. 

Henry  J.  Spencer, 
James  McCUl. 

Michael  Hurley, 

Ifenry  A.  Howlanil 

On  motion,  the  Board  adjoamed. 

AUGUSTUS  T.  DOCHARTY,  Secjetaij. 
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N<x 


96.  Printiiig  50  copies  of  mmutes  aad  annual  report  for  the  year  ending  April  30,  1878. 

r  75  copies  specifications  for  dredging  at  Piers,  new  57  and  59,  North  rirer,  Contract  No.  346. 
»7-  \  75  copies  specifications  for  dredging  at  West  Fifty-second  street,  North  river,  Contract  No. 

I         347. 

On  motion,  the  Board  adjourned  to  meet  Tuesday,  the  22d  insUnt,  at  12  o'clock  M.,  for  the 
purpcKc  of  considering  among  other  things  chapter  482  of  the  Laws  of  1890. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


A  special  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of 
»  Board,  Pier  "  A,"  Battery  place,  Friday,  July  18,  1890. 

Present — President  Post. 

*'  Commissioner  Matthews. 

'*  Cram. 

Tlic  B.jard  met  for  the  purpose  of  receiving  estimates  for  preparing  for  and  l)ailding  a  new 
ooden  pier  and  approach  at  the  foot  of  West  Fifty-second  street,  North  river,  advertised-  to  be 
aened  this  day  at  12  o'clock  M.,  a  representative  of  the  Comptroller  being  present. 

Five  estimates  were  received,  as  follows  : 

.  From  John  Gillie>,  with  .security  deposit,  $500 $38,800 

'*      John  W.  Flaherty,            '*                   500 4".53» 

.      •'       W.  W.  Hejreman,            "                    500 38,450 

"       P.  Sanford  Ross,               *'                   500 37,ooo 

*'      Baith  S.  Cronin,                **                   500 37.975 

Oil  motion,  the  Secretary  was  directed  to  transmit  to  the  Comptroller  the  security  deposits 
lade  by  «aid  bidders  and  accompanying  their  estimates,  whereupon  the  following  resolution  was 
Jopted  : 

Resolved,  That  the  contract,  opened  this  day,  for  building  a  new  wooden  pier  and  approach 
t  the  foot  of  West  Fifty-second  street.  North  river,  be  and  hereby  is  awarded  to  P.  Sanford  Ross,  he 
emg  the  lowest  bidder,  upon  ihe  approval  of  the  sureties  by  the  Comptroller. 

On  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


I 


I 


I 
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A  special  meedng  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the 
Board,  Pier  "A,"  Battery  place,  Wednesday,  July  23,  1890. 

Present — Commissioner  Matthews. 

Cram. 
Absent — ^President  Post. 

In  the  absence  of  the  President  Commissioner  Cram  acted  as  President  pro  tem. 

The  Board  met  for  the  purpose  of  receiving  estimates  for  dredging  on  the  North  and  East 
rivers,  under  Contracts  Nos.  330  and  343,  and  for  repairing  Pier  at  Twenty-fourth  street,  East  rirer, 
under  Contract  No.  332,  advertised  to  be  opened  this  day  at  12  o'clock  M.,  a  representative  of  the 
Comptroller  being  present. 

Two  estimates  were  received  for  dredging  at  the  following-named  places  on  the  North  and  East 
rivers  : 

North  river — Canal  street  dumping-board,  dumping-board  at  West  Nineteenth  street. 

East  river— Dumping-board  at  Pier  12,  dumping-board  at  Pier  44,  slip  between  Piers  51   and 

52,  dumping-board  at  East  Seventeeth  street,  dumping-board  at  East  Twenty-second  street,  under 

Contract  No.  330. 

Per  cubic  yard. 

1.  From  the  Morris  &  Cumings  Dredging  Co.,  security  deposit,  $50,  at 32    cents. 

2.  **      the  Atlantic  Dredging  Co.,  **  50,  at 30    cents. 

Four  estimates  were  received  for  repairing  the  outer  one  hundred  and  forty  feet  of  the  old 
wooden  pier,  and  for  building  complete  the  inner  length  of  the  Pier  at  the  foot  of  Twenty-fourth 
street,  East  river,  under  Contract  No.  332. 

1.  From  Barth  S.  Cronin,  security  deposit,  $176 ^^5^37$ 

2.  "     John  Gillies,  "  176 14,600 

3.  **     Colin  McLean,  **  176 16,810 

4.  **     William  W.  Hegeraan,  "  176 15,30c 

Two  estimates  were  received  for  dredging  for  a  new  pier  foot  of  Forty-ninth  street,  North  river, 

untler  Contract  No.  343. 

Per  cubic  yard. 

1.  From  the  Atlantic  Dredging  Company,  security  deposit,  $175,  at 20      cents. 

2.  From  the  North  American  Dredging  and  Improvement  Company,  security  deposit, 

$175,  at 19X  cents. 

On  motion,  the  Secretary  was  direct'^d  to  transmit  to  the  Comptroller  the  security  deposits 
made  by  said  bidders  and  accompanying  their  estimates,  whereupon  the  following  resolutions  were 
adopted  : 

Resolved,  That  the  contract,  opened  this  day,  for  dredging  at  the  following-named  places  on 
^  North  and  East  rivers,  to  wit : 

North  nver — Canal  street  dumping-board,  dumping-board  at  West  Nineteenth  street ; 

East  river — Dumping -board  at  Pier  12,  dumping-board  at  Pier  44,  slip,  between  Piers  $l  and 
52,  dumping-board  at  East  Seventeenth  street,  dumping -board  at  East  Twenty- second  stte«V\ 


•m  Nkbanal  LuK  al  SiMDtfaifB  -ConiplilBWe  tlui  ihe  balkbud  sivtb  an]  «aal]i  (J  IStf, 

(Hlh  ii>«i,  BOfHiMinllf  blockai  auh  Lridc  bargcs.eui]  unl  litmlcc  boou,  and  iEqiic&(ui( 

.  .le  actiaa  ol  Comaussoact  Cram  la  ilinxiiag  Ibc  Dxk  Has<n  hi  wc  tlul  Ihe  rigbic  of  tit 

Dpoof  are  ID  DO  wajr  interfereil  irtlh  wtt  ipprored- 

1  C.  11.  bUllory  &  Co.— ComplainiDj  of  nbslniclkins  in  iIk  dip  between  Pkn  19 

Iter.     The  aCIiiHi  ol  the  Piesdent  in  dnecliog  the  Dock  Malta  to  aflonl  ikcm  everjr  £>ciUrr 

Ic  was  approved. 

n  Stephen  A.  Walker,  allmney— Denring  to  be  iafonned  if  there  u  any  t>bjei 

Cuniell  uanij  tliat  piirlioD  of  Ihe  bulkhead  betareti  licrt,  a'cw  j6  and  57,  fiotMt 

the  frrraer  pier,  at  regular  wharFa^e  rates,  until  the]'  ate  placed  in  pissession  of  tl 

".n  aaiil  pKn.     Permit  granted,  lo  i^ontiQae  only  during  the  pleaiurr  of  the  BoMd,  prondel 

i;  of  uid  bulkhead  does  not  inlcrfcrc  with  the  wutk  ot  this  Uepimmml. 

"^mm  Hoadly.  Laulerbatb   &  JphnMO,  altorneyn  i^r  the    Pacific  Mail   Steamship 

ting  that  the  Amctican  Surely  Company  be  substituted  as  surety  on  their  lease  in  lieatri  iW 
letelofore  given  by  aud  company.     Referred  to  the  Treasujw  with  power. 

I  Lehigh  Villcy  Railroad  Company— In  tclerence  to  the  widening,  ealending  and  ttrgVI-' 

..r,  old  56.  North  river,  and  extending  temporary  bulkhead  on  the  north  side  of  uid  fkt. 

red  to  (be  Englneer-iii-Chief  to  eaamine  and  repKjrl. 

/rom  J.  Wesley  Smith — Requesting  a  berth  on  fbe  North  tirer  between  West  Elneub  ui 

ortielh  slrceli,  for  Ihe  pnrpow  of  discharging  ice.     Referred  to  the  Dock  Masters  of  the 

disliKLi  lo  ex.imine  and  icport. 

From  Dockm aster  Abeel— Reporting  that  ihelightet  "Mary  "  capsized  in  the  alip  betweo 
Fkn,  new  39  and  40,  Ninth  river,  with  a  cargo  at  soila  asb  on  board.  The  action  of  the  Pntifa 
in  directing  Ihe  ownera  lo  remove  said  boat  and  cargo  waa  ap])roved. 

From  Heuith  Department — Inclosing  report  of  SaniUry  Inspector  Hosmer  iCf^WCting  the  » 
dilion  of  the  premises  ai  Second  avenue  and  iJarleiii  rivet,  and  requesting  the  constmctiM irft 
nrinll  thereat.  The  Secretary  directed  lo  slate  thai  Ihia  [>eparlinent  is  not  autbarized  tocxpend 
moMy  lor  such  purpose. 

From  Thomas  Smilli,  Jr.,  nnd  GusUvj  L.  Se.igcr,  snrelii^!  on  lease  of  Brian  G.Hngbei,of 
Pier  at  One  Hundred  and  Seventeenlh  street,  I  l^rlem  rivvr  -Consenting  to  the  Bsugnment  ol  Did 
leaHelo  John  H.McCarty.     The  Sectelaty  directed  toBle  the  a  (ore  said  consent  with  the  lease. 

V'tom  llie  En gincer-iii .Chief  : 

Itt.  In  reference  to  the  washing  away  of  the  tiUing  behind  the  oib-bnlkhead,  between  Ol* 
Hundred  and  Twenty-ninth  and  One  Hundred  and  Thirtieth  streets,  North  river.  The  ^tginec 
in-Chief  ilirectcd  to  level  off  said  filling  as  recommended. 

ad,   In  n-fcreiice  10  ihe  bulkhead  (oo(  of  One  Hundred  and  Thirty-fonrlh  street,  North  rite^] 
and   reporting   Ihnl   if  a    new    pier  is    to    l>e    built  tliereal  it  will  become    necessary 
Ihe  righUi  of  John  A.  Kuuker  a  provide!  in  Im  ieaiC  ;  wheieup™  Ihc  following  preamblesand  retO- 
lulioa  wn«  adopted  : 
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A  special  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the 
Board,  Pier  *•  A,"  Battery  place,  Wednesday,  July  23,  1890. 

Present — Commissioner  Matthews. 

Cram. 
Absent — ^President  Post. 

In  the  absence  of  the  President  Commissioner  Cram  acted  as  President  pro  tern. 

The  Board  met  for  the  purpose  of  receiving  estimates  for  dredging  on  the  North  and  East 
rivers,  under  Contracts  Nos.  330  and  343,  and  for  repairing  Pier  at  Twenty-fourth  street,  East  river, 
under  Contract  No.  332,  advertised  to  be  opened  this  day  at  12  o'clock  M.,  a  representative  of  the 
Comptroller  being  present. 

Two  estimates  were  received  for  dredging  at  the  following-named  places  on  the  North  and  East 
rivers  : 

North  river — Canal  street  dwnping-board,  dumping-board  at  West  Nineteenth  street. 

East  river— Dumping-board  at  Pier  12,  dumping-board  at  Pier  44,  slip  between  Piers  51   and 

52,  dumping-board  at  East  Seventeeth  street,  dumping-board  at  East  Twenty-second  street,  under 

Contract  No.  330. 

Per  cubic  yard. 

1.  From  the  Morris  &  Cumings  Dredging  Co.,  security  deposit,  $50,  at 32    cents. 

2.  **      the  Atlantic  Dredging  Co.,  **  50,  at 30    cents. 

Four  estimates  were  received  for  repairing  the  outer  one  hundred  and  forty  feet  of  the  old 
wooden  pier,  and  for  building  complete  the  inner  length  of  the  Pier  at  the  foot  of  Twenty-fourth 
street,  FasI  river,  under  Contract  No.  332. 

1.  From  Earth  S.  Cronin,  security  deposit,  $176 ^^5^375 

2.  "     John  Gillies,  "  176 14,600 

3.  *^     Colin  McLean,  **  176 16,810 

4.  "     William  W.  Hegeraan,  "  176 15.30c 

Two  estimates  were  received  for  dredging  for  a  new  pier  foot  of  Forty-ninth  street.  North  river, 

under  Contract  No.  343. 

Per  cubic  yard. 

1.  From  the  Atlantic  Dredging  Company,  security  deposit,  $175,  at 20      cents. 

2.  From  the  North  American  Dredging  and  Improvement  Company,  security  deposit, 

$175,  at 19^  cents. 

On  motion,  the  Secretary  was  directed  to  transmit  to  the  Comptroller  the  security  deposits 
made  by  said  bidders  and  accompanying  their  estimates,  whereupon  the  following  resolutions  were 
adopted  : 

Resolved,  That  the  contract,  opened  this  day,  for  dredging  at  the  following-named  places  on 
the  North  and  East  rivers,  to  wit : 

North  nver — Canal  street  dumping-board,  dumping-board  at  West  Nineteenth  street ; 

East  river — Dumping -board  at  Pier  12,  dumping-board  at  Pier  44,  slip,  between  Piers  51  and 
52,  dumping-board  at  East  Seventeenth  street,  dumping-board  at  East  Twenty-si&coii<i  %V.tnt\.\ 
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CommiiBoiier  llattfaews,  to  whom  was  rdened  tbe  fobject  matter  ley  tiiig  tbe 
to  be  charged  the  Mutual  Benefit  loe  Company  ibr  berth  at  the  north  side  of  Pier  6r,  Em  1 
with  the  privilege  of  erecting  a  temporaiy  platform  thereat,  reported  that  he  had  fixed  the 
of  rental  at  seventy-five  dollars  per  mootb,  commencing  Thonday,  July  17,  1890^  payable 
when  due,  to  the  Dock  Master  of  the  district,  and  to  oontinne  only  daring  the  pleamc  c(i 
Board. 

On  motion,  said  action  was  approved,  and  the  Board  adjourned. 


AUGUSTUS  T.   DOCHARTY,  Secretary. 


i 


The  Board  then  convened  in  executive  session.  ^ 

The  communication  firom  the  Engineer-in-Chief,  reconmiending  that  John  J.  Mcfintee,  N 
Bnflder,  be  promoted  to  Foreman  of  Dock  Boilders,  to  take  efiect  on  and  after  July  26^  1890^  n 

On  motion,  ordered  to  be  ph^cj^  on  file  and  said  recommendation  adopted.  ' 

Tbe  commmiication  from  tbe  Engineer-in-Chief,  recommending  that  the  pay  of  caipenlenl 
fixed  at  thirty-nine  cents  per  hour,  to  take  efiect  on  and  after  July  26,  1890,  was, 

On  motion,  ordered  to  be  placed  on  file  and  said  recommendatioo  adopted. 


Commissioner  Cram,  to  whom  was  referred  tbe  recommendation  of  the  Engineer-in-Chief  d 
Hugh  Daly,  John  R.  Grant,  Daniel  McLaughlin,  and  John  Mc{lamara,  carpenter^  be  made  li 
carpenters,  reported  favorably  thereon. 

Upon  motion,  report  was  received  and  approved  and  the  individuaJs  named  promoled  toi 
carpenters,  to  take  efiect  July  26,  1890. 

The  following  persons  were  appointed  in  this  Department : 

CarpfH/er. 
Matthew  Dolan. 


Thomas  Sullivan, 


John  Thomas, 


Henry  J.  Spencer, 
James  McGill. 

On  motion,  the  Board  adjoamed. 


Dock  Buildtrs. 

Sccwman. 
James  Van  Houten. 

Blacksmith. 
Thomas  McDonald. 

Ship  Carpenters. 

Laborers. 
Michael  Hurley, 


Michael  O'Connor. 


John  Williams. 


Henry  A.  Howlaod. 


AUGUSTUS  T.  DOCHARTY,  Secietazy. 
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[JULV  ±4,  1896. 


From  ttie  Metropolitan  Steamship  Company,  with  the  consent  of  William  Cniikshank,  agent 
of  the  owners — Requesting  permit  to  extend  shed  on  Pier  11,  North  river,  about  ninety  feet. 
Permit  grarj^ed  and  to  remain  only  during  the  pleasure  of  the  ik>ard. 

From  Egbert  L.  Viele,  President  of  the  East  Bay  Land  and  Improvement  Co. — Requesting  the 
Board  to  approve  of  their  plan  for  the  laying  out  of  property  and  including  the  construction  of 
wharves  and  piers  at  Barretto's  and  Hunt's  Points,  East  river.  Referred  to  the  Engineer-in-Chief 
to  examine  and  report. 

From  William  C«wles,  Naval  Architect — Submitting  an  outline  scheme  ^f  new  tug  for 
approval.     Referred  to  the  Engineer-in-Chief  to  examine  and  report. 

From  Heniy  C.  Freeman,  Clerk  to  the  Engineer-in-Chief — Requesting  an  increase  ^f  salary. 
Referred  to  executive  session. 


The  Treasurer,  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  week  ending 
July  23,  1890,  amounting  to  $5,263.61,  which  was  received,  and  ordered  to  be  spread  in  full  on 
the  minutes,  as  follows : 
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From  Whom. 


Patrick;.  Brady 

Edward  Abeel 

William  T.  Coggeshall 

Charles  Parks 

George  A.  Woods 

John  J.  Martin 

Charles  S.  Thompson. 

Charles  S.  Coye 

John  J.  Ryan 

B.  F.  Kenney 

Joseph  B.  Erwin 

James  W.  Carson 

James  F.  Mcehan 

J.  A.  Bostwick 
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55.263  61 


Total. 
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11,480  40 


3.783   21 


$5,263  61 


July  aa 
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Respectfully  submitted, 

JAMES  MATTHEWS,  Treasurer, 
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— be  and  hereby  is  awarded  to  the  Atlantic  Dredging  Company,  they  being  the  lowest  bidda 
upon  the  approval  of  the  sureties  by  the  Comptroller. 

ResolTcd,  That  the  contract  opened  this  day  for  removing  certain  fwrtions  of  and  for  repudj 
the  one  hundred  and  forty  feet  of  the  old  wooden  pier  and  for  building  complete  the  inner 
of  the  Pier  foot  of  East  Twenty -fourth  street.  East  river,  be  and  hereby  is  awarded  to  Joha 
he  being  the  lowest  bidder,  upon  the  approval  of  the  sureties  by  the  Comptroller. 

Resolved,  That  the  contract  opened  this  day  for  dredging  for  a  new  pier  at  foot  of  West  Fa 
ninth  street,  on  the  North  river,  be  and  hereby  is  awarded  to  the  North  American  Dredging 
Improvement  Company,  they  being  the  lowest  bidders,  upon  the  approval  of  the  sureties  b]f 
Comptroller. 

On  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTV,  Secietiry. 


A  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the 
Pier  "A,'»  Battery  Place,  Thursday,  July  24,   1890. 

Present — President  Post. 

"         Commissioner  Matthews. 
"  "  Cram. 

The  minutes  of  the  meetings  of  the  i6th  and  17th  instant  were  read  and  approved. 

The  communication  from  the  Central  Railroad  Company  of  New  Jersey,  respecting  the  letdi 
of  land  underwater  and  the  lengthening  of  Piers,  old  13  and  14,  North  river,  was,  I 

Upon  motion,  tabled.  I 

i 
The  following  communications  were  received,  read,  and, 

Upon  motion,  ordered  lo  be  placed  on  file,  action  being  taken  where  necessary,  as  stated,  tow8 

kj 

From  the  Counsel  to  the  Corporation  approving  specifications  and  form  of  contract  for  the  M 
nishmg  of  cobble  and  rip-rap  stones  under  Contract  No.  345. 

From  the  Finance  Department— Retuniing  the  proposals  of  the  Atlantic  Dredging  Company  ifl 
John  Gillies  fjr  dredging  at  various  places  on  the  North  and  East  rivers,  under  Contract  No.  jp 
and  for  repairing  and  rebuilding  Pier  at  Twenty -fourth  street,  E^st  river,  under  Contract  No.  59 
with  his  approval  of  the  adequacy  and  sufficiency  of  the  sureties  thereto. 

From  Dock  Master  Ryan— Reporting  that  Piers  48,  51  ^i,  52.  57,  6o,  61  and  62,  EastiiP^ 
require  cleaning.   Request  the  Deparimeni  of  Street  Cleaning  to  clean  the  said  piers. 

From  The  Rapp  and  Johnson  F.umber  Co. — Requesting  permit  to  place  the  brick  and  stoo« 
an  old  building  in  the  rear  of  stable  recently  erected  north  of  One  Hundred  and  Twenty-fifth  stt«< 
Harlem  river.     The  action  of  Commissioners  Matthews  and  Cram  in  issuing  a  permit  appr'ved. 

From  H.  E.  Nesmilh,  Jr.— Renewing  offer  for  lease  for  the  City's  part  of  Pier  12,  East  rhf* 
Re£emd  to  iht  Treasurer,  Comm\ssvoiLei^\.jiVX\ie>N%. 
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Resolfed,  That  this  Board  ofien  to  purchase  the  said  premises  and  pay  for  a  good  and  su6Bcient 
title  therefor,  to  be  approved  by  the  Counsel  to  the  Corporation  of  the  City  of  New  York,  the  sam 
of  sixty  thousand  (60,000)  dollars,  subject  to  the  approval  of  the  Commissioners  of  the  Sinking 
Fund,  as  provided  by  law  ;  provided,  however,  that  the  owner  or  owners,  representative  or  repre- 
sentatives of  the  parties  in  interest,  or  the  parties  duly  authorized  so  to  do,  execute  and  deliver  a 
release  under  seal  to  the  Mayor,  Aldermen  and  Commonalty  of  the  City  of  New  York,  releasing 
and  discharging  the  said  city  of  and  from  all  damages  and  claims  whatsoever. 

Resolved,  further,  That  a  copy  of  these  preambles  and  resolutions  be  served  upon  Stephen  A. 
Walker,  attorney  for  the  owners  of  the  above-described  premises,  and  he  be  and  hereby  is  requested 
within  ten  (10)  days  from  receipt  tbereaf  to  notify  this  Board  in  writing  whether  the  said  owners  will 
sell  their  respective  rights  and  interests  as  aforesaid  in  the  said  premises  to  the  Mayor,  Aldermen  and 
Commonalty  of  the  City  of  New  York  for  the  price  above  mentioned  ;  and  in  the  event  that  he  shall 
fail  to  notify  this  Board  of  his  willingness  to  so  convey  their  respective  rights  and  interests  as  afore- 
said, it  shall  be  deemed  that  no  price  can  be  agreed  upon  for  the  said  premises  between  the  owners 
thereof  and  thb  Department. 

The  following  requisitions  were  passed  : 

ReqaisidoD  No.  For  What. 

8421.  Round  iron Estimated  cost,  $85  00 

8423.  One  lot  of  spruce '*  9000 

8423.  Rubber  pipe,  etc '*  45  00 

8424.  Repairs  to  transit "  17  00 

8425.  10,000  white  cards,  etc "  16  60 

8426.  Drawing  materials '*  55  20 

8427.  500  barrels  slow-setting  Portland  cement "  I»i65  00 

8428.  Treenails,  per  M **  26  00 

8429.  Hickory  wedges,  etc "  30  00 

The  Secretary  reported  that  the  pay-rolls  for  the  General  Repairs  and  Construction  force  for 
tlie  week  ending  July  18,  1890,  amounting  to  $8,308.63,  had  been  approved  and  audited  and 
transmitted  to  the  Finance  Department  for  payment. 

On  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 

The  Board  then  convened  in  executive  session  and  the  following  resolutions  were  adopted  : 

Resolved,  That  the  salary  of  John  H.  Corley,  Superintendent  of  Machinery,  be  and  hereby  is 
fixed  at  the  rate  of  one  hundred  and  thirty-seven  dollars  and  fifty  cents  per  month,  to  take  efifect 
August  I,  1890. 

Resolved,  That  the  salary  of  Joseph  Thompson,  Clerk,  be  and  hereby  is  fixed  at  the  rate  of 
<^  hundred  dollars  per  month,  subject  to  civil  service  regulations. 

Resolved,  That  the  salary  of  Lucius  C.  Higgins,  Clerk,  be  and  hereby  is  fixed  at  the  rata  of 
^tie  hundred  dollars  per  month,  subject  to  civil  service  regulations. 
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Fran  die  EBgiiittr-iB.CIiief : 

iflt  Rqxvt  on  Secictayy'i  Older  No.  10156,  wbmitting  lepott  of  I'lfiiii  fled  far! 
Fiiher.     TheSecreiary  directed  to  tend  Bfr.Fidicr  a  copjr  of  add  tett 

2d.  Report  on  Seoetary'i  Orders  Not.  10255,  i^7»  95^  10369, 10194,  10187  aid 
that  he  had  superintended  lajring  a  sewer-pipe  finom  SeYenty-aeventh  street  and  Twdtflh 
die  North  ri^er,  the  replacing  of  pOes  at  Piers  16  and  17,  East  fiver,  dredging  nnder  11 
pier  and  driving  jMles  at  East  Eleventh  street,  repairing  feny-rsck  at  East  Twenty-dnid  stne^i 
the  Ujing  of  a  section  of  [rfpe  lipom  the  East  river  acroas  the  roadway  hetwecn  Fifty-fint  and '. 
recond  streets,  East  liver,  and  repairing  Pier  48,  East  river. 

3d.  Report  on  Secretary's  Orders  Nos.  10272,  10233,  10147,  10299  and  looi7,i^at  k 
lemoved  fienoe  between  Twenty-fifth  and  Twenty-sixth  streets,  North  river,  and  repairBd  decki 
Pier  at  West  Forty-seventh  street,  and  Piers  56  and  62,  East  river. 

The  Treasorer,  Commissioner  Matthews,  reported  that  he  had  receiTed  the  followiiig 
for  jfoinishing  this  Department  with  abont  four  hundred  and  ten  sound  and  straight  wWb] 
yellow  pine,  Norway  pine,  cypress  or  spruce  piles,  eighty  to  eighty -five  feet  long  : 

BeaidftKimpland $19  50 

Alfred  J .  Murray 20  00 

A.  W.  Dudley M  ^ 

The  action  of  Commissioner  Matthews  in  awarding  the  order  to  Beard  &  Kimplaad,  ttey  I 
the  lowest  biddeis,  was  approved. 

Commissioner  Cram  ofiered  the  following  preambles  and  resolutions,  which  were  a^ipled : 

Whereas,  by  section  715  of  chapter  410  of  the  Laws  of  1882,  the  Board  of  the 
of  Docks  of  the  City  of  New  York,  is  authorized  to  acquire  for  purchase  in  the  name  and  ior 
benefit  of  the  Corporation  of  the  Cily   of  New  York,  wharf  property  in  said  city,  and  all 
terms,  easements  and  privileges  pertaimng  thereto,  subject  to  the  approval  of  the 
the  Sinking  Fund,  and  agree  with  such  owners  upon  a  price  for  the  same,  and  in  case  of  fidbnt 
agree  upon  a  price  for  the  same  to  initiate  legal  proceedings  to  acquire  the  same  jRar  the  iinpRNe< 
ment  of  the  water-front  of  said  city  ;  and 

Whereas,  This  Department  is  desirous  of  acquiring,  in  the  name  and  ibrthe  benefit  of  dil 
Corporation  of  the  City  of  New  York,  all  right,  title  and  interest  in  and  to  the  land,  land  aadK 
water  and  bulkhead  rights  between  the  southerly  line  wf  Twenty-sixth  street  and  the  centre  fist^ 
of  the  block  between  West  Twenty -fifth  and  West  Twenty-sixth  streets,  lying  westerij  4 
Thirteenth  avenue ;  includmg  the  bulkhead  westerly  thereof  on  the  Hudson  river,  and  ripttidl 
rights  and  privileges  and  the  easement  to  collect  wharfage  and  cranage  at  said  bulkhead  ;  and 

Whereas,  It  appears  that  Stephen  A.  Walker  is  attorney  in  £sct  of  those  who  are  now  tcMc^ 
the  premises  conveyed  by  grant  by  the  Mayor,  Aldermen  and  Commonalty  of  the  City  of 
York  to   Thomas  Williams,  Isaac  £.  Smith   and  Ichabod  S.  Williams,  dated  the  2d  daj 
Decemher^  1858 ; 
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Resolved,  That  the  nUrj  of  John  A.  Bensel,  Asmtant  EiigiBeer»  be  end  hereby  is  fixed  at  tk 
nte  of  one  hundred  and  twenty-fire  dollars  per  mondi,  to  take  efied  An^nst  1,  1890. 

Resolved,  That  the  salary  of  Godfiey  P.  Farley,  Asdstant  Engineer,  be  and  hereby  b  fiiedM] 
fht  rate  of  one  hundred  and  twenty-five  dollars  per  month,  to  take  effect  August  i,  189a 

Resolved,  lliat  the  salary  of  Edwin  A.  Gregory,  Jr.,  Clerk,  be  and  hereby  is  fixed  at  the  att 
of  one  hundred  dollars  per  month,  subject  to  Civil  Service  regulations. 

Resolved,  That  the  salary  of  Charles  J.  Farley,  Clerk  to  the  CommissioneR,  be  and  herdiyii 
fixed  at  the  rate  of  one  hundred  and  twenty-five  dollais  per  month,  to  take  efiect  August  i,  189a 

Resolved,  That  the  salary  of  Patrick  White,  Foreman  of  Piling  and  Woodwork,  be  ni 
hereby  is  fixed  at  the  rate  of  fifty  cents  per  hour,  to  take  efiect  August  I,  1890. 

Resolved,  That  the  salary  of  Henry  C.  Freeman,  Clerk  to  the  En'^neer-in-Chief^  be  and  heicfagr 
is  fixed  at  the  rate  of  two  thousand  dollars  per  annum,  to  take  efiect  August  i,  189a 

Resolved,  That  the  salary  of  Charles  Miller,  Jr.,  Recording  Clerk,  be  and  hereby  is  fixed  it 
Che  rate  of  two  thousand  dollars  per  annum,  to  take  efiect  August  i,  1890. 

Resolved,  That  the  salary  of  Edward  Gottschall,  Searcher  of  Water  Grants,  be  and  herebjr  il 
fixed  at  the  rate  of  two  thousand  dollars  per  annum,  to  take  effect  August  i,  1890. 

The  application  of  Frank  P.  Rush,  Clerk,  and  Patrick  J.  Donnelly,  Watchman  and  Messengeiv 
Ipr  increase  of  salary,  were. 

Upon  motion,  ordered  to  be  placed  on  file. 

The  following  persons  were  aopointed  in  this  Department : 

S/ii^  Carpenter, 
John  O'Shea, 

Laborer, 
Morris  Strauss.  Michael  Regan. 

The  appointment  of  Patrick  Barry,  Laborer,  was  revoked. 

On  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Sccretarj-. 


I 
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A  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the  Board, 
"A,"  Battery  place,  Thursday,  July  31,  1890. 

Present  —President  Post. 

""         Commissioner  Matthews. 

Cram. 

The  minutes  of  the  meetings  held  the  22d,  23d  and  24th  instant  were  read  and  approved. 

The  following  communications  were  received,  read,  and, 

Upon  motion,  tabled  : 

From  Wheeler,  Cortis  &  Godkin,  attorneys  for  the  White  Star  Line,  respecting  the  rental  to 
iharged  for  the  proposed  extension  of  Pier,  new  45,  North  river. 

From  Edward  D.  Stephens,  Laborer — Submitting  application  for  increase  of  salary,  and 
aesting  an  appointment  as  Skilled  Laborer  or  Clerk. 

The  following  communications  were  received,  read,  and. 

On  motion,  ordered  to  be  placed  on  file,  action  l^eing  taken  where  necessary,  as  stated,  to  wit : 

From  the  Finance  Department  : 

1st.  Returning  proposals  of  the  North  Amencan  Dredging  and  Improvement  Company  and 
5anf'"»rd  Ross  for  dredging  for  a  new  pier  at  the  foot  of  Forty-ninth  street,  North  river,  under 
Qtraci  No.  343,  and  for  building  a  new  pier  and  approach  at  the  foot  of  Fifty -second  street,  North 
»,  under  Contract  No.   344,  with  his  approval  of  the   adequacy  and  sufticiency  of  the  sureties 

leto. 

2d.  Requesting  a  copy  of  the  resolution  adopted  by  this  Board,  May  29,  1890,  leasing  bulk- 
ad  on  ihe  North  river  to  J.  B.  and  J.  M.  Cornell.  The  action  of  the  Secretary  in  complying  with 
id  request  approved. 

From  the  Department  of  Street  Cleaning — Agreeing  to  clean  certain  piers  on  the  East  river 

rcqucstetl . 

From  the  Counsel  to  the  Corporation— Respecting  an  order  served  upon  the  Commissioners  of 
■s  Department,  dated  July  8,  1890,  in  the  matter  of  Frank  Flandreau,  for  the  removal  of  certsun 
■Actions  from  the  bulkhead  northerly  of  the  approach  to  Pier,  new  47,  North  river,  and  advising 
^  removal  at  once. 

(Jpon  reading  and  filing  the  order  for  a  mandamus  dated  July  8,  1890,  and  the  opinion  of  the 
■^^sel  to  the  Corporation  in  relation  to  the  same, 

Hesolved,  That  pursuant  to  said  order  and  the  instnictions  of  the  Counsel  to  the  Corporation, 
^  and  every  certain  floating  stmcture  in  which  the  business  of  packing,  selling  and  shipping 
^^^  is  carried  on,  be  and  they  are  hereby  directed  to  be  removed  within  five  days  from  the  date 
^c  receipt  of  this  resolution,  and  to  in  all  respects  conform  to  the  directions  of  the  order  df  the 
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Respectfully  submilKd. 

JAMES  MATTHEWS.  Treasuiet. 

From  a,e  EngiMffr-m-Chief : 

isl.  Report  for  the  weeks  ending  July  iq  and  26,  1890, 

2d.  Repoilmg  ihat  Palriclt  Hance,  Dock  Builder,  dieil  July  19,  iSgo,     TheSecreluy  diieaed 
to  cause  his  name  to  be  tnken  from  the  IL^I  ef  employees. 

3d.  RcporliiiE  thjl  Laborer  Thomas  Powers  has  been  laid  oR  and  is  uniasignod   10  doty  6* 
having  been  abseni  from  all  duty  for  three  successive  days,  without  being  excused,  ss  provided  bj 
Ksolntioti  adopted  August  20,  18S4. 

On  motion,  the  said  Thomas  Powera  wis  discharged- 

Reiignation5_a  cccpled . 

5th.  Submitting  two  copies  of  the  ]'iiin  of  exterior  siresl.  Irom  Silty-foarth  to  Eighly.firttuml, 

law.    Recommendation  adopted, 

6lh,   Becommendmg  that  the  appointments  of  Adciisnii  Connor  and   Royal    Chapin,  AssisliM 

■nnotn,  to  talce  eflcct  on  and  after  AngOit   I,  1890.     Reccoinmcndaiion  -ipproved,  and  witi  *» 

i65  [July  31,  1890. 

imous  consent  of  President  Po^t  and  Commissioners  Matthews  and  Cram,  the  following  resolu- 
ras  adopted  : 

Resolved,  That  the  compensation  of  Addison  Connor  and  Royal  Chapin,  Assistant  Engineers, 
id  hereby  is  fixed  at  the  rate  of  two  thousand  dollars  per  annum,  to  take  efiect  on  and  after 
ist  I,  1890. 

rih.  Report  on  Secretary's  Order  No.  10234,  as  to  the  condition  of  and  repairs  required  to  Pier 
!a?t  river.  The  action  of  the  President  and  Commissioner  Matthews  in  directing  the  Engineer- 
lief  to  repair  the  westerly  or  City's  half  and  notifying  the  agent  of  the  owners  of  the  easterly 
3f  said  pier  to  repair  jointly  with  the  City  was  approved. 

5th.  Report  on  Secretary's  Order  No.  10258,  submitting  report  of  cement  tested  for  George  De 
The  action  of  the  Secretary  in  transmitting  to  him  a  copy  of  said  test  was  approved. 

jth.  Report  on  Secretary's  Order  No.  10123,  that  he  had  built  a  portable  office  (on  wheels), 
se  of  the  Dock  Master  in  District  No.  10,  and  placed  the  same  on  Pier  foot  of  Fiftieth  street, 
b  river. 

loth.  Report  on  Secretary's  Order  No.  16163,  that  he  had  built  a  portable  office  (on  wheels), 
se  of  the  Dock  Master  in  District  No,  5,  and  placed  the  same  on  Pier  48,  East  river. 

Iilh.  Report  on  Secretary's  Order  No.  10288,  rcsj^cting  the  application  of  John  A.  Bouker  for 
i&kion  to  remove  the  dumping-board  from  the  south  side  near  outer  end  of  Pier  foot  of  Forty-sixth 
t.  North  river,  to  the  north  side  on  the  approach  of  said  pier.  The  action  of  the  President  and 
missioner  Matthews  in  issuing  a  permit  approved. 

I2th.  Report  on  Secretary's  Order  No.  10285,  respecting  the  communication  from  William 
Ics,  Naval  Architect,  submitting  outline  scheme  for  proposed  "tug  "  for  the  Department. 

On  motion,  said  outline  scheme  was  approved,  and  the  Architt-ct  directed  to  prepare  specifica- 
iand  form  of  contract  in  accordance  therewith,  includin'^;  a  fire-pump. 

13th.  Report  on  Secretary's  Order  No.  10268,  subiniiiing  plans,  specifications  and  form  of 
lact  for  building  a  new  pier,  foot  of  One  Hundred  and  Thirty-fourth  street.  North  river. 

On  motion,  ordered  to  V^e  placed  on  file,  and  ilie  following  resolution  adopted  : 

Resolved,  That  the  plans,  specifications  and  form  of  contract,  as  prepared  and  submitted  by 
Engineer  in -Chief  of  this  Department  for  building  a  new  pier  at  the  foot  of  (^ne  Hundred  and 
irty-fourth  street,  North  river,  be  and  '.hey  hereby  are  approved,  subject  to  the  approval  of  the 
ttnsel  to  the  Corporation  as  to  form,  and  the  Secretary  Ik?  and  hereby  is  directed  to  have  a  suffi- 
>tnuml>er  of  blank  forms  of  pro}X)sals  printed  and  proper  advertisements  inviting  estimates  for 
^  the  said  work  inserted  in  the  various  newspapers  designated  by  law. 

t4th.  Report  on  Secretary's  Order  No.  9608,  that  it  is  not  the  intention  of  the  Riverside  and  Fort 
Feny  Company  to  erect  a  mast  or  crane  on  the  bulkhead  platform,  foot  of  One  Hundred  and 
tieih  street,  North  river,  in  accordance  with  the  permit  issued  October  15,  1889. 

On  motion,  said  permit  was  revoked. 

t5th.  Report  on  Secretary's  Order  No.  10262,  reporting  the  cost  of  replacing  pavement  at 
4  crosswalk  leading  to  Pier,  new  37,  North  river.  The  Treasurer  authorized  to  collect  the 
mt  from  the  Morgans'  Loui:>iana  &  Texas  Railroad  and  Steamship  Company. 
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16U1.  Report  on  Secretary's  Orden  Nbe.  10143,  10143*    ■<'M5t  H»S3t  ioe66  aii 
that  he  had  repaired  crotiwalks  leading  to  PierSi  new  35, 36  and  37,  North  ttver,  fcpued  ik 
half  oC  Pier  56,  E«st  rhrer,  moved  puhlic  hath  from  Pier,  new  57^  to  Pier,  new  59,  Nocth  nn 
in  reference  to  the  condition  of  the  street  in  front  of  Pier,  new  36,  North  rifei. 

17th.  Report  on  Secretary's  Orden  Nas.9881,  9884,  9949,  10135,  10205, 1023$  and 
that  he  had  superintended  construction  of  bridge  across  West  street  to  PSer  8«  the  changing 
submarine  cable  at  Third  avenue,  Harlem  river,  the  erection  of  a  ferry -house  on  pUtfona 
Hundred  and  Thirtieth  street,  Nonh  river,  dredging  at  Thirty-fourth  street.  North  riter,  r 
south  half  of  Pier  56,  East  river,  and  the  driving  of  piles  at  One  Hundred  and  Thirty-seooai 
and  Fourth  avenue,  Harlem  river,  and  at  Pier,  new  29,  North  river. 

The  Treasurer,  Commissioner  Matthews,  to  whom  was  referred  the  application  of  H 
Lauterb(u:h  &  Johnson,  attorneys  for  the  Pacific  Mail  Steamship  Company,  lettee  of  ner, 
North  river,  requesting  that  the  American  Surety  Company  be  substituted  as  surety  on  tl 
of  said  company  in  lieu  of  the  bond  heretofore  given  by  them,  reported  that,  in  his  opinio 
was  no  objection  to  granting  said  request,  and  thereupon  offered  the  following  resolution,  wl 
adopted : 

Resolved,  That  the  American  Surety  Company  be  and  is  hereby  substituted  in  the  pi 
stead  of  Geoige  J.  Gould  and  Harvey  Kennedy,  who  are  hereby  released  and  forever  dh 
from  further  liability  in  the  matter. 

On  motion  of  President  Post,  the  Secretary  was  directed  to  notify  the  Xavier  Boat  CI 
in  consequence  of  the  proposed  constructitm  of  a  <*  viaduct "  at  the  foot  of  One  Hand 
Fifty-fifth  street,  Harlem  nver,  the  permit  heretofore  granted  them  to  locate  a  boat-house 
was  : evoked. 

On  motion  of  President  Post,  permission  was  granted  to  Warren  Rosevelt  to  locate  a 
an<l  repair  the  bulkhead  at  One  Hundred  and  P'ifiy-fifih  street,  Harlem  river,  the  work  to 
under  the  direction  of  the  Enjjmeer-in-Chief  of -this  Department ;  the  said  derrick  to  rcmj 
during  the  pleasure  of  the  Board. 

CoinitiiHsioner  Cram,  on  Inihalf  of  .some  of  the  members  of  the  New  York  Yacht  Clol 
that  permission  was  desired  to  pl:ice  a  float  at  the  boat  landing  at  the  Batter)*. 

On  motion,  the  matter  was  referred  to  the  En;^ineer-in-Chief. to  examine  and  repoit. 

The  following  estimates  were  received  for  furnishing  and  putting  in  place  small  cob 
rip-rap  stones,  under  Contract  No.  345,  adveitised  lobe  oiiened  this  day  at  12  o*cloc 
representative  of  the  Comptroller  being  pre>ent : 


No. 


I 

3 


Class  A. 
Fkom  


'  Per  Cubic  Yard. 

i 


Brown  ft  Flttning.  with  security  deposit.  1350 to  89 

Andrew  A.  Bouker,        "  *'  $350 1  97 


Class  B. 


;  1 


Per  Cubic  Yard. 

I. 


*0  7$  I    •» 

67  « 
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tioa,  the  Secretary  was  directed  to  traiuoiit  lo  the  Comptroller  the  security  depjsits 
d  bidders,  and  accompanying  their  estimates  ;  whereupon  the  following  resalution  was 

rd.  That  the  contract  opened  this  day  for  furnishing  and  putting  in  place  small  cobble 
stones  be  and  hereby  is  awarded  to  Andrew  A.  Bouker,  he  being  the  lowest  bidder, 
proval  of  the  sureties  by  the  Comptroller. 

;asurer,  Commissioner  Matthews,  reported  that  he  had  received  the  following  estimates 
g  this  Department  with  cement,  broken  stone,  spruce  or  yellow  pine  timber,  and  for 
tween  Piers  56  and  57,  East  river  : 

500  Barrels  Slowsetling  Portland  Cement, 

►Icyerstein $2  33  per  barrel. 

Spencer 2  48 

Fisher 248 

Zo 2  65 

i 2  37 

iros.  &  King 2  75 

uit  &  Co 2  65 

dt  &  Co 2  45 

iabson 2  45 


« 

t4 
«4 
(i 
l( 

(t 


About  \^QOQ  Cubic  Yards  Broken  Stone, 

)onovan $i  60  per  cubic  yard. 

.  Howell I  73 

lemmg I  73 


ikcr I  80 


About  32,606  Feet  B.  M.  Spruce  or  Yellow  Pine  Timber, 

iver  Mill  and  Lumber  Co $24  per  M.  feet. 

ave 32     '*  " 

Duryee $29.90  for  yellow  pine. 

-vices  of  dredge,  scows  and  labor  ncce5>ary  to  excavate  and  remove  mud,  etc.,  from  the 
a  Piers  56  and  57,  East  river  : 

ic  Dredging  Company 20  cents  per  cubic  yard. 

and  Cumings  Dredging  Company 26  *'  ** 

ction  of  the  Treasurer  m  awarding  the  orders  to  Biietjer  &  Meyerstein,  Daniel  E. 
The  East  River  Mill  and  Lumber  Co.  and  The  Atlantic  Dredging  Company  respectively, 
the  lowest  bidders,  was  approved. 

icretary  reported  that  the  pay-rolls  for  the  General  Repairs  and  Construction  force  for 
iding  July  25,  1890,  amounting  to  <>8,282.ii,  had  been  approved  and  audited  and  trans- 
le  Finance  Department  for  payment. 
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The  Auditing  CommiClee  submitted  an  audit  of  four  bilb  or  danns,  amoiuiting  to  $2: 
and  forty-eight  "biUs  or  claims,  amounting  to  $25,102.76,  whkh  were  appiofed  and  audi 
ordered  to  be  spread  in  full  on  the  minutes,  as  follows : 

CONSTRUCTION    ACCOUNT. 
Audit  No.  Name.  A 

11253.  Morris  &  Cumings  Dredging  Co. — ^Dredging $3 

1 1254.  Alfred  J.  Murray,  Estimate  No.  3  and  Final,  Contract  No.  322 j 

1 1255.  C.  N.  Kimpland,  Estimate  No.  I  and  Final,  Contract  No.  329 6 

11256.  J(An  W.  Flaherty,  Estimate  No.  2,  Contract  No.  327 5 

$22 

RECAPITULATION. 

Four  bills  on  Construction  Account $22 

Respectfully  submitted, 

JAMES  MATTHEWS,      I      Audit 
J.  SERGEANT  CRAM,   \   Coram 
New  York,  July  21,  1890. 

CONSTRUCTION  ACCOUNT. 
Acdit  No.  Name.  A 

1 1257.  A.  Schrader  &  Son,  diver's  helmet 

1 1258.  John  F.  Walsh,  Jr.,  boat-hook  poles 

11259.  Samuel  Ayres,  yawl-boats 

1 1260.  Suckpole  &  Bro.,  level,  etc 

1 1261.  Union  Dredging  Company,  dredging I 

1 1262.  W.  Ames  &  Co.,  spikes 

11263.  Baetjer  &  Meyersiein,  cement 2 

1 1264.  Com  Exchange  Baj;  Company,  sheets  and  covers 

1 1 265 .  Meeker  &  Co.,  coal 

11266.  Frederic  A.  Potts  &  Co.,  coal 

1 1267.  Daniel  K.  Donovan,  broken  stone i 

1 1268.  Brown  &  Fleming,  broken  stone,  etc 3 

1 1269.  J.  W.  Mason  &  Co.,  chairs 

11270.  A.  B.  Johnson  &  Co.,  yellow  pine 

1 1271.  F.  W.  Devoe  &  Co.,  repairing  tide-gauge,  etc 

1 1272.  James  Brand,  cement I 

1 1273.  A.  F.  Swan,  roofing  material 

1 1274.  Isaac  Hall's  Son,  chain 

1 1275.  Vierow's  Towing  Line,  towing 

1 1276.  F.  Eckel,  repairs  to  level  

11277.  Woodruff,  Conklin  c^  Bayer,  sashes 

1 1278.  Dunbar  Box  &  Luml)er  Co.,  spruce , ] 

11279.  Hodgman  Rubber  Co.,  diving  dresses ] 


1 1280.  Alexander  Pollock,  rope,  oil,  etc $1,218  26 

11281.  John  A.  Boaker,  sand 223  20 

1 1282.  H.  A.  Rogers,  machinists'  supplies  1,120  47 

1 1283.  Joseph  W.  Dnryee,  spruce  and  yellow  pine 2, 157  31 

1 1284.  Speny  &  Popham  Coal  Co.,  coal 262  50 

11285.  Popham  &  Co.,  coal 26  50 

I  ia86.  Gas  Engine  and  Power  Company,  brass  chain,  etc 13  ^ 

11287.  N.  Y.  Coal  Tar  Chemical  Company,  residuum 127  68 

11288.  E.W.  McClave  &  Co.,  yellow  pine 181  41 

1 1289.  American  Photo  Lithograph  Company,  lithographing 45  00 

11290.  Canda  &  Kane,  bricks 15  00 

11291.  Joseph  W.  Duryee,  yellow  pine 291  60 

11292.  Andrew  McGrath,  spruce,  etc 515  62 

11293.  Rapp  &  Johnson  Lumber  Co.,  yellow  pine 536  54 

11294.  Daniel  E.  Donovan,  broken  stone 838  30 

11295.  James  Brand,  cement i|i95  50 


RECAPITULATION. 


$22,194  73 


GENERAL    REPAIRS    ACCOUNT. 

11296.  Morris  &  Cumings  Dredging  Co.,  dredging $218  80 

11297.  Atlantic  Dredging  Co.,  dredging 783  60 

11298.  Union  Dredging  Co.,  dredging 961  20 

<I299.  George  F.  Doak,  paving 66  25 

11300.  The  E.  R.  Mill  and  Lumber  Co.,  spruce 440  84 

11301.  Alexander  Pollock,  bronze,  brooms,  etc 180  84 

11302.  M.  Murray,  cart  hire 24  50 

11303.  H.  &  H.  Murray,  coke 7  00 

11304.  A.  Schwoerer,  repairs  to  roof  Pier  *  *  A  " 225  00 


$2,908  03 


39  Bills  or  Claims  on  Construction  Account $22, 194  73 

9  •'  General  Repairs  Account 2,908  03 


^  Bills  amounting  to $25,102  76 

Respectfully  submitted, 

JAMES  MATTHEWS,  {   Auditing 
J.  SERGEANT  CRAM,  f  Committee. 
[  New  York,  July  24, 1890. 

^  The  action  oi  the  President  in  transmitting  the  said  claims  with  requisitions  for  the  amounts  to 

'  ^^t  Finance  Department  for  payment,  was  approired. 


r. 


rhe  following  requistioni  w 

o-No,  For  win 


Canal  iMtrrowf,  cu «^ , ,, ..*....'.. .Estiniated  ccbi,  %U»  et 

20  haiTcll  C04]  Ur , "  44  ft 

Servicer  nf  dredffe,  «tc..  betinifii  Ms  sSntiST,  Bat  tffn. .  " 

6  nmuuing  chaiiiK " 

.  Repai™,  Wg  "Minluitlaii" " 

,  Services  ol  lug  per  bow " 

/.  Treenails  and  wrIkci , " 

•438.  a  cans  forge  coal " 

9,  Aboal  1,000  cubic  yuds  brotcBti  stone "  !•' 

/).  30,000  feet  (.inch  ipnice **  1 

41.  Semptt  or  tug  for  *bout  6fty  tumn,  per  hoHr...    '' 

u.  Repaus  (0  Ootling  propeil)' " 

^  I  bamlkenaeac  cSi _ " 

I.  Totiot  iron,,.. 

Tccbof  inm "  ^« 

J.ooo  brick *■  SS  * 

''be  SAcratsrjr  loponod  that  V«n  TuwU  anit   Keamey,  anctioneeis,  aaar«d  tor  lalc  at  imtfr 
II  in  Ihe  Board  Room  «t  I>kr  ■•  A."  Bulerr  placi;,  Wednesdar,  J>il]t  30,  1890,  M   19  cfdoA 

noon,  Ihe  riRhl  to  colltf  1  »nd  n-tniu  whnrfagc  at  Piers  foot  of  West  Tliirl)- -seven III  and  Wc5l  Thirrr- 
ejghrh  slrecLi,  for  a  Cfim  i<f  len  years,  liow  Aiiijusi  I,  iSijo,  wilh  a  privilege  of  renew jI  Uii  ' 
fbrliier  term  of  len  years,  in  accmd.inte  with  the  leima  iiul  condilioai.  of  sale  as  published  in  tbt 

City  Record. 


There  being  no  bidders  ilie  •.; 


loBem 


;[  Friday.  AugusI  i.  1S90.  al  Iz  o'clock  M. 

AUGUSTUS  T.  UOCHARIT,  Secrelarf. 


An  execmive  meeling  of  Ihe  Board  of  Docks  t>t  Ilic  Cily  of  New  York.  Iielrf  at  ihc  office  ol  ibt 
Board,  Pier  "  A."  Battery  place,  Friday,  Anfiust  r.  1890. 
Present— I'resid en  I  Posl. 

"         CommisBioner  Matthews. 

The  following  communications  were  received,  read,  and. 

On  motion,  ordered  to  lie  placed  on  file,  action  lioing  talicn  where  necesiaiy,  as  sUled.  1 

From  Ihe  Finance  Deyarl  men  I— Returning  the  proposal  of  Andrew  A.  Bouker  for  fumishiol 

and  putting  in  place  cobble  and  rip-rap  slonei  under  Contract  No.  345,  with  Ihe  approval  of  it* 

adequacy  and  suRiciency  of  the  suretiei  theret'). 


171  [August  i,  1890. 

From  the  Counsel  to  the  Corporation — Approving  the  specifications  and  form  of  contract  for 
?<iging  at  Piers,  new  57,  58  and  59,  North  river,  and  at  the  foot  of  Fifiy-second  street,  North 
f^r,  under  Contracts  Nos.  346  and  347. 

From  Thomas  Graham,  I-Aborer — Requesting  an  appointment  as  Messenger. 

From  Kequa  &  I^wis — Kequesiing  renewal  of  i)ermit  lor  tally-house  on  Pier,  old  34,  North  river. 
Tmit  jrrantciL 

From  American  C«>mmittee  Statue  of  Lil)erty — Requesting  permission  to  replace  fendcr-piles  at 
e  doal  we^t  of  the  Barge  Office.  The  action  nf  Commissioners  Matthews  and  Cram  in  issuing  a 
tnnii  approved. 

In  the  Matter  \ 

of 


\ 


The   Exienstuii  of  Pier,  new  45,  North  river. 

L'pon  the  application  of  the  Oceanic  Steam  Navigation  Company,  limited  (commonly  known 
iihe  While  Siar  Line),  to  extend  Pier,  new  45,  North  river,  and  the  Commis.sioners  having  met  and 
riy  con>id:.Ted  said  application  and  the  rental  that  ought  to  be  paid  therefor :  it  was  unanimously 

Re.S'Mved,  Thai  l>y  viriue  of  the  power  and  authority  vested  in  this  Bmrd,  and  in  pursuance 
f  the  .•tatute:^  in  such  cases  made  and  provided,  that  the  said  Oceanic  Steam  Navigation  Company, 
initei.i  (commonly  known  as  the  White  Star  Line),  be  and  ihey  are  hereby  authorized  to  extend 
id  lengthen  Pier,  new  Forty-five  (45),  North  river,  in  accordance  with  the  plans  and  specifications 
■bmitted  therefor  which  are  hereby  approved  as  amended  in  red ;  the  whole  of  the  said 
frvk  to  \>e  done  at  the  cost  and  expanse  of  tlie  saifl  company,  under  the  supervision 
»f  the  Kovjiisc-er-in-Chief  (jf  thii»  Department  :  that  tlie  title  and  ownership  of  the  said 
stcnsion  whenever  conijileted  and  ready  fur  occupancy  shall  thereupon  l>ccome  vested  in 
itti  owned  by  the  Mayor,  Aldermen  and  Commonalty  of  the  City  of  New  York  free  of  all  claims, 
^barges  and  encumbrances  of  any  kind  whatsoever  :  that  whenever  the  said  extension  shall  have 
been  completed  and  ready  for  use  the  said  Oceanic  Steam  Navigation  Company,  limited  (commonly 
known  as  the  While  Star  Line),  shall  !«  entitle<l  to  a  le.ise  thereof  with  like  covenants,  conditions 
■Ed  provisions  as  in  the  lease  of  the  present  pier  to  the  said  company,  dated  May  i,  1889,  except 
•sto  the  amount  of  rental  and  the  commencement  of  the  term  ;  that  the  said  lease  shall  contain  a 
|vovi>ion  and  covenant  to  |^ay  as  rental  therefor  the  sum  of  twenty-six  hundred  dollars  ($2,600)  per 
■nnam,  i)ayablc  quarterly  in  advance  to  the  Treasurer  f>f  tins  Department,  and  shall  l)e  coextensive 
with  the  present  lease  of  the  pier  as  to  renewals,  options  and  termination  thereof ;  the  said  rental  to 
commence  when  the  said  extension  shall  have  been  completed  :  that  the  said  Oceanic  Steam  Navi- 
^itioh  Company,  limited  (commonly  known  as  the  Wliite  Star  Line),  shall,  during  the  term,  make 
aJl  repairs  that  may  be  necessary  or  required  to  said  extension  at  their  own  cost  and  expense  ;  that 
<his  resolution  shall  not  be  binding  or  of  any  effect  unless  the  said  Oceanic  Steam  Navigation  Cora- 
^aiy,  limited  (commonly  known  as  the  White  Star  Liiie),  shall  accept,  in  writing,  the  terms  thereof 
^^bin  ten  (10)  days  after  service  of  a  copy  of  this  resolution. 

k      On  motion,  the  Secretary  was  directed  to  notify  James  Hefleman,  that  unless  he  obtains  a  permit 
Pftom  this  Department  for  the  derrick  now  in  use  by  him  on  Pier,  new  29,  East  river,  the  same  will 
»*rtmoved  at  once. 


:.y-i 
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From  Webster  H.  Giloot  Stenogn^ber  and  Typewriter^ Applicatm  for  an  incMie  of  1 
wbereapoD  the  following  resolution  was  adopted : 

Resolved,  That  the  compensation  of  Webster  H.  Giko,  Scenographtr  and  Typewiitef,  he 
hereby  is  fixed  at  the  rate  of  one  hundred  and  sixteen  dollars  and  sixtj-six  cents  per  month,  to 
effect  on  and  after  August  1, 189a 

From  the  Engineer-in -Chief  : 

1st.  In  reference  to  the  drains  above  Bellevue  Hospital  and  recommending  that  the  De 
ment  of  Public  Charities  and  Correction  be  requested  to  take  care  of  their  drainage.  Recomi 
dation  adopted. 

2d.   Reporting  the  £slling  in  of  the  bulkhead  between  Piers  48  and  49^  East  liver. 

3d.  Report  on  Secretary's  Order  No.  10275,  as  to  the  dredging  required  in  front  of  the  ) 
head,  foot  of  Twenty-ninth  street,  East  river.  The  £ngineer-in-Chkf  directed  to  make  recpiH 
for  dredging  thereat  as  recommended  in  his  report. 

4th.  Recommending  that  William  H.  Ellis,  Dock  Builder  be  prmnoted  to  the  position  of  J 
man  of  Dock  Builders.     Recommendation  approved  to  take  effect  Augus;  2,  1890. 


The  following  persons  were  appointed  in  this  Department : 

Stone-Cutters, 
William  Maloney.  John  Baldwin. 


BIkhael  Flaherty. 


Carpenter. 
James  Donnelly. 


James  Griffin. 
Nimrod  Lundgren. 
Patrick  Haley. 
Dennis  Ryan. 


Laborers, 

Patrick  Murray, 
'llioirias  Ward. 
Albert  Hillman. 
Henry  K.  Bennett. 


John  Mulhall. 
Daniel  Mahoney. 
Henry  Kearney. 


On  motion,  the  Board  adjourned. 


Dock  Builder, 
Henry  Balke. 


AUGUSTUS  T.  DOCHARTY,  Secietaiy. 


173  [August  7,  1890. 


meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the  Board, 
A,"  Battery  place,  Thursday,  August  7,  1890. 

tesent — President  Post. 

**         Commissioner  Matthews. 

Cram. 

Phe  minutes  of  the  meetings  held  July  31,  and  August  i,  1890,  were  read  and  approved. 

The  following  communications  were  received,  read,  and, 

>n  motion,  ordered  to  be  placed  on  file,  action  being  taken  where  necessary,  as  stated,  to  wit  : 

From  the  Finance  Department  : 

St.  Enclosing  copies  of  preambles  and  resolution  adopted  by  the  Commissioners  of  the  Sinking 
,  July  24,  1890,  giving  their  consent  and  approval  to  this  Department  to  alter  and  extend  the 
nt  pier-head  line  as  now  established  on  the  Hudson  river,  between  Battery  place  and  Seventieth 
:,  and  to  establish  a  new  pier-head  line  between  said  points,  and  to  bonstruct  new  piers,  and  to 
id  those  already  built  out  to  the  said  new -established  line,  pursuant  to  chapter  482  of  the  Laws 

90 

On  motion,  the  preambles  and  resolution   were  ordered  to  be  spread  in  full  on  the  minutes,  as 

Whereas,  Chapter  482  of  the  Laws  of  1890  provides  that  "  The  Department  of  Docks,  with  the 
nscnt  and  approval  of  the  Commissioners  of  the  Sinking  Fund,  may  alter  and  extend  the  present 
er-head  line,  as  now  established  on  the  Hudson  river,  between  Battery  place  and  Seventieth 
reel,  and  establish  a  new  pier-head  line  between  these  points,  and  may  authorize  the  construction 
new  piers  out  to  said  new  pier-head  line,  and  may  extend  those  piers  already  built  out  to  the 
id  line  "  ;  and 

Whereas,  The  Commissioners  of  Docks  adopted  a  resolution  on  July  2,  1890,  requesting  the 
sent  and  approval  of  the  Commissioners  of  the  Sinking  Fund  to  alter  and  extend  the  present 
r-head  line,  as  now  established  on  the  Hudson  river,  l^tween  Battery  place  and  Seventieth  street, 
I  to  establish  a  new  pier-head  line  between  said  points,  and  to  construct  new  piers,  and  to  extend 
•e  already  built  out  to  the  said  new-established  line,  said  new-established  line  to  be  coincident 
*and  upon  the  pier-head  line  established  under  section  12  of  the  act  of  Congress  passed  on  the 
Nay  of  August,  1888,  by  the  approval  of  the  Secretary  of  War,  on  the  25th  day  of  April,  1890, 
^  recommendation  of  the  Board  of  United  States  Engineers,  dated  on  the  15th  day  of  April, 
\  of  a  pier-head  line  between  Battery  place  and  Seventy-second  street,  on  the  Hudson  river  ; 
efbrc 

Resolved,  That  the  consent  and  approval  of  the  Commissioners  of  the  Sinking  Fund  are  hereby 
"k  to  the  Department  of  Docks  to  alter  and  extend  the  present  pier-head  line,  as  now  established 
^Q  Hudson  river,  between  Battery  place  and  Seventieth  street,  and  establish  a  new  pier-head  line 
^en  these  points,  and  to  construct  new  piers  out  to  said  new  pier-head  line,  and  extend  those 
>  already  built  out  to  the  said  line,  the  said  new  pier-head  line  to  be  coincident  with  and  upon 
;>ier-head  line  established  under  section   12   of  the  act  of  Congress  passed  on  the  iitKda.'^  oC 
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August,  1888,  and  approved  by  the  Secretary  of  War  on  the  25th  day  of  April,  1890^  as  de 
in  said  resolution  of  the  Department  of  Docks,  adopted  July  2,  1890,  and  shown  in  red  lin 
lithographed  map,  certi6ed  to  by  the  War  Department  of  the  United  States,  showing  the  ne 
head  line  as  established  by  authority  of  Congress,  and  submitted  by  the  Depurtment  of  Dock: 
Commissioners  of  the  Sinking  Fund,  with  said  resolution. 

2d.  In  reference  to  simplifying  the  *'  car-fare  "  accounts  of  this  Department. 

From  the  New  York  City  Civil  Service  IkMUtls — Inclosing  examination  papers  of  £d* 
Gregory,  Jr.,  Joseph  Thompson,  and  Lucius  C.  Higgins,  clerks,  and  requesting  a  rating  tl 
The  Secretary  directed  to  comply  with  said  request. 

From  Frank  Flandreau,  lessee  of  the  bulkhead  northerly  of  the  approach  to  Pier,  new  47 
river — Stating  that,  as  he  is  not  in  full  possession  of  said  wharf  propeity,  he  pays  the  ren 
protest. 

From  Sherman  Evarts,  Attorney  fur  the  New  York  and  Northern  Railway  Company— V 
ing  permission  to  sublet  to  the  New  York  Steamship  Company,  the  westerly  half  of  Pier  40,  £1 
and  thirty-eight  feet  of  bulkhead  adjoining,  and  one- half  of  the  office  on  the  northerly  end  of  t 

Upon  reading  and  filing  the  application  of  the  New  York  and   Northern  Railway  Co 
,    dated  August  4,  1890,  by  its  attorney  Sherman   Evarts,  for  ))ermission   to  sublet  to  the  Ne 
Steamship  Company  a  portion  of  Pier  40,  East  river,  as  in  said  application  described,  to  wl 
plication  reference  is  hereby  made  ; 

It  was,  on  motion. 

Resolved,  That  permission  be  and  the  same  is  hereby  granted  to  the  said  New  York  and 
em  Railway  Company  lo  sublet  to  the  said  New  York  Steamship  Company  all  that  p<>rii.>r 
Pier  40,  East  nver,  descrilK-d  as  the  westerly  half  of  l^icr  40,  and  38  feet  of  the  In 
adjoining  on  the  westerly  side  of  same  in  the  East  river  ;  also,  one-half  of  the  <.. 
the  northerly  half  of  said  pier  occupied  by  the  said  Railroad  Company  ;  pro\'idcd 
ever,  that  nothing  hereinbefore  contained,  shall,  in  any  manner,  impair  or  affect  the  obh 
covenants  or  agreements  of  Frank  Phelps,  the  original  lessee  of  the  property,  or  any  of  his  • 
provided  further,  that  the  said  New  York  and  Norlhern  Railway  Company  i^hall  in  .ill  re>pe 
and  hold  harmless,  the  Mayor,  Aldermen  and  Commonalty  of  the  City  of  New  York,  a> 
the  Department  of  Dock^,  and  pay  whatever  d images  the  said  Frank  Phelps  may  c>ia 
enforce  against  the  Mayor,  Aldermen  and  Commonalty  of  the  City  >)i  New  York  or  this  ! 
ment  ;  and,  providal  further,  that  the  >aid  New  York  and  Northern  Railway  Conipan 
accept  the  terms  hereof  in  writing,  within  ten  days  after  receipt  of  copy  of  same. 

The  alxjve  resolution  vta^  adopted  oy  the  following  vote  : 

Attirmative-  Commissioners  Malt  he wn  and  Crain. 

Negative — President  Post. 

From  Merchants  and  Agents  loa* ling  vessels  between  Piers  i  and  19,  F^^l  river  — Ko*]ik'>! 
lioarrl  to  assign  Erlward  Abeel  as  Dock  Master  in  the  District  between  said  piers. 

Application  denied,  for  the  reastui  that  the  services  oi  .«>aid  Dock  Master  arc  rC'^uncil 
Hotth  river. 
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m  William  Kelly— Requesting  i  ptrmil  lo  (lischttrB--  a  car^o  of  ^ 

n,i  from  scow  al  rhc 

unload  siiui  si  Iht  p 

1  wKhout  inlerfering  with  llie  liusineH  carntd  on  thereat, 

.ppl,c..„m  fo,  .„  ho. 

n  The  Consumers'  Brewing  Compiny  of  New  Ynrk,  Liinifetl  -  Rei|ue4(iH|;  peimitaion  lu 
W  cnb-bulkheid  on  the  Eoii  river,  commencintj  on  ihe  northerly  iide  of  Fifty -fourth  street  and 
g  ninth  lo  about  the  centre  iif  the  block,     Applicilion  denied,  for  (he  rcuton  thni  the  said 
f'perly  is  owned  by  the  city, 

n  jtmti  Heftcmnn — Requesting  a  renewal  of  permit  lo  maintain  a  portable  derrick  on  Pier, 
er.     The  action  of  Ihe  President  in  issuing  a  peitnit,  said  derrick  to  remain  during  the 
Bnard  and  lo  be  locnlcd  thereat  by  the  Dock  Master  of  the  district,  Approved. 
n /.A,  Bostwich— Submitting  application  forpermiMion  lo  erecta  platform  between   Piers, 
and   45,  East  rivet,  upon  the  ume  terms  as  contained  in   permit  issued  August  lo,  tS88, 
'J  the  Ttea<urer,  Commisisiorer  Matthews. 
c  Citi»nsSicamhoitI  Company  of  Troy — Staling  thai  they  will  surrender  Pier,  new  46, 
ct,  together  with  sbed  thereon,  December  1 5.  1S90,  in  order  10  enable  this  Deportment  to 
III  .iceordancc  with  their  lease  dated   February    I.  18S9,  and   requesting    that    the 
o  lengthen  said  pier  out  to  the  piei-hrad  line  as  p^JVided  by  law.  and  agreeing  to 
^an  idclilinnal  rental  for  said  tHlcnsJAn. 

I,  the  Engineei.in.Chief  was  directed  to  embrace   in  the  contract  for  repairing  Pier, 
ii  North  rivet,  and  the  shed  thereon,  mode  in  accordance  with  the  ptoviEions  of  the  lease  of 
j>  Citiiens  Steamboat  Company  of  Troy,  the  extension  of  Ihe  snid  piei  to  the  new  pier-licad 
under  chapter  481  of  the  Laws  of  1S90. 
n  Ihe  Dock  Prnteclive  Association  of  the  Nineteenth  Ward  ■ 

equcsting  the  removal  of  ice  platfomi  from  the  north  of  Pier  foot  of  Siity-tirst  street.  Kast 
laling  that  repairs  are  requited  to  Ihe  pier  and  bulkhead  thereat.  TheScCTCtaiy  directed 
B  Knickerbocker  Ice  Company  to  remove  said  platform  wilhra  live  days  after  receipt  of 
I    the    Engineer -iti- Chief  directed  to  make  the  necessary  impairs  thereat. 


i   Requetlmg  the  removal  of  sand  from   the  bulkhea 
vEast  rivet.     The  Dock  Master  to  cause  said  sand  to  \ 


between   Siil 
removed  at  01 


I'toin  Atlas  Sleanuhip  Company,  lessees  Pier  new  55,  North  river — In  reference  lo  changing 
'Uon  of  service  pipe  at  said  pier  and  desiring  to  be  informed  who  is  to  beat  the  cost  of  said  altcra- 
'  Tbc  Secretary  directed  lo  notify  the  sajd  company  that  the  expense  of  said  alteration  must  be 
^i.ied  for  by  them 


*  torn  John  H.  McCarty— Requesling  petmission  lo  c 
*   One  Hundred  and  Seventeenth  street,  Harlem  river. 

Fiom  William  P.  Clyde  &  Co, — Requesting  permii 
^   river,  to  a  depth  of  twenty  feet-     Granted. 


a  gangway  11 


end  ul  Pier  foot  of 


Application  denied, 
lo  dredge  slip  between   Piers  zl 


II  uf  IrniE  for  Ihe  delirery  nfcobUrol 

>i  responsible  for  the  delay. 

ici  wu  aleaJed  lo  July  },  1890. 
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From  Brown  &  FIcmini;— In  rclerenct  It)  in  e>(ei 
rip-np  under  Contract  No.  333,  and  slating  ihat  ibejr  oi 

On  molion,  Ihe  lime  for  all  deliveries  under  mid  cc 

Pium  Contiimera'  Ice  Cimpiny.  Icucet  —  Appltciiion   F«r   permisiiac  to  place   a  tem 
platform  on  the  wutb  side  ol  Pier  Toot  of  Horaiio  iticet,  N>irtb  riter,  for  diMbBrging  ice.   Gt 

From  B«rtow  S.  Weeks,  iHQmey — Slating  (hat  the  hulkheail  U;lween  Pitr-  48  and  41 
river,  which  has  caver)  in.  Iiu  been  leucd  by   the  New  York  Floating  Dry  Dock  Company  Id  Ibi 
New  Englmd  Tenninal  Company.     The  Sccreiaiy  ditecied  to  notify  ibe  nid company  toreptit. 

From  Dock  Master  Thompson  : 

1st.  Reporlingllial  Ihe  "Si,  Andrew's  Coflee  Stand,"  located  on  the  bulkhead  between  Fieo. 

new  6  and   8,  East  rivei,  is  a  reioil   for  diirejiuiable   boys  who  continually  Mutoy  people  rki 

passing.     The  Dock  Misicr  ditecied  to  cause  laid  coffee  tland  lo  be  removed. 

I  id,  Tendering   hii  resignation   as  Dock   Masiei,  li>  taki^  effect   Saturday,  Aagu»   16,  18911, 

I  Resignation  accepted. 

I  From  Dock  Maslei  Ketincy  : 

I  HI.  Reporting  ihat  the  Inilkhead  between  Seventeenth  and  Qgbteench  ttteets.  East 

I  need  of  earth  filing.     The  Engineer.in-Cbicf  directed  to  hll-in  U  said  premises. 

ail.  RcporUng  thai  Ibe  bulkhead  al  Fifty-fourth  rtieet,  EmI  river,  requires  cleaning.     Rtqu* 
the  Department  of  Street  Cleaning  10  clean  ihereat 

From  Dock  Master  Mechan — Reporting;  that  ihc  entrance  to  Pier  fool  of  Une  Hundred 
Twenty-ninth  street.  North  n vet.  is  in  a  dangerous  condition.      Referred  lothe  Engineet-in-CliidU 
examiue  and  report. 

From  Dock  Master  Coyc  — Repoitmg  damage  to  muonng-piU-  al  ioner  end,  upper  sidt  of  Pitt 
new  29,  East  rivet.      The  EnKineei-in-Chief  directed  to  repair. 


The  Treasurer,  Commissioner  Mallhews,  submilted  his  report  ot  receipts  for  the  week  (B 
AuEu»l6,  1890,  ainonndng  In  (188,694.94.  which  was  received  and  ordered  to  beqireadin 
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FioM  Whom. 

For  What. 

Aiiouirr. 

Total. 

Date 

Dbpos- 

rrwD. 

1890. 

f  qrs.  rent  Pier  at  W.  17th  street 

t  moe.  rent  bbd.  S.  Franklin  street 

#750  «> 
150  00 

A.  DonaldsoD 

eport  Steamboat  Co 

I  qrs. 

rent  wharf  structure  Pier  35,E.R 

375  00 

■ 

:iyda 

<( 

E.  H  Piers  33,  W.  H  ^4  ft 
bbd.  E.R 

7,000  00 

al  R.  R..  New  Jersey... 

•• 

pfm.  bet.  Piers  ia-13, 13-14, 
N.R 

400  oo 
37  50 

able  Gas  Lt^t  Co 

«« 

bbd.  ft  E.  40th  street 

(( 

•• 

bhd.  ft.  E.  41st  street 

27  50 

Charles 

•< 

1.  u.  w.  pfm.  bet.  Piers  ^8  ft 
to.  E.R 

I03  00 

ft  Baltimore  Trans.  Co. . 

•« 

jy»  *»•**  •• 

1.  u.  w.  pfin.  bet.  Piers  6  ft  8. 
N.R 

100  00 

Underbill  ft  Co 

«« 

Pier,  new  38,  N.  R 

7.875  00 

5c  S.  S.  Co 

•• 

Pier,  new  47,  ft  bhds.,  N.  R. 
Pier  40.  ft  M  bhd.  E..  etc  , 

4.sy>  00 

a,75o  «> 
187  so 

:  Phelps 

at 

>politan  S.  S.  Co 

<• 

1.  u.  w.  pfm.  bhd.  N.  Pier  10, 
etc..  N.R 

k  Lack.  West.  R.  R.  Co- 

at 

1.  u.  w.  pfm.  bet.  Piers  x8  ft 

375  00 

rd  S.S.C0 

aa 

Pier,  new  40,  etc.,  N.  R  ... 

7,6>s  00 

5  Gillies'  Sons 

•  a 

1.  u.  w.  bet.  W.  49  ft  50th  sts 

bhd.  at  foot  E.  4th  st 

bhd.  at  E.  Kth  st 

87  50 

37  50 

125  00 

400  68 

Rritnainc 

aa 

iiiiore's  Sons 

aa 

Bostwick 

aa 

1.  u.  w  for   pfm.  bet.  Piers, 
old  45  ft  new  36,  E.R... 

I36.036  39 

Aug.   1 

Forwood  ft  Co 

aa 

Pier,  new  55,  N.  R 

bhd.  at  E.  49th  st 

15,000  CO 
150  00 

oodwin 

aa 

lattan  R  R.  Co 

aa 

1.  u.  w.,  W.  i5Qth  St..  H.k . . 

1,250  00 

c  Flandreao  by  Tim  Shea. 

" 

bhd.  north  of  aoproach  to 
Pier,  new  47,  N.  R 

2,56a  50 

las  Cunninsham 

at 

bhd.  foot  E.  xsth  st 

l.u.  w.,atPier,old  36, E.R. 
l.u.  W..S.  Pier  8.  N.  R 

50  00 

750  00 

375  00 

4.3"  50 

6,000  00 

2,750  00 

500  00 

2,151  06 

H    Penniman 

ai 

al  R  R.  of  N.J 

aa 

•  i                •< 

ai 

S.  %  Pier  14,  N .  K 

N.  Ji  Pier  12  ft  bhd.,  N.  R. 
bhd.  and  dump  at  E.  39th  st. 
1.  u.  w.,  S.  Barclay  st 

II                             la 

aa 

1 1 

•  I                             a* 

Uland  Feri.  Co 

aa 

aa 

ID  Slock  Vwa  Ci 

I  HjivmSnuBbotlCi 


H.  Millorv  A  Co. . . 
iDRicr  Rimiddl 


Waten  Swb  V«l4  C* 

E.M.  V>nr»Ht1.,,. 
Hcmhtmicr  K  Schnii 

NBidlingtr,  Sdumdl  i 


Jehu  R  MacPbsi 
N«llizjwilWi«... 


Co.  CianmJf  Tnnntlantk 
Hnnfoti  *  S.  V  Trmi  C. 

&iii«ertiE>A  N.  V.  S  ED 

PmrurlvmiiB  KaUraul  Co 


N  J.  R.  K  ftTnn  Co. 
AiHCian  e(  thijarwr  Ci 


Oceatt  Snamitttp  Co  ■ 


ubiHi.M  KtMa 

^  N  r! * 

L  u.  >..  for  x.  ID  Ha  g. 

N  fi 

I.u-o,  V.oCW.ffih  u.... 
PilruW  5nh>l,N  R  . 
Ptetijft  M)>>h1.  G  R    - 

W,J(Pi«.MLR 

£.««««.  E.R 

W  «P«r,.,B.R 

Hu.uew  14.K.R 

Pler*I»*ili«..FI.R.  .. 
Pitfft*ppdi,»  W.40thi>. 
Mid.S.W.  itihii 

iuv.  O.  w.  iDtUin 

Lii.w.S.B-«jd  •! 

btad.  h.  E.  A;d  ii 

bhd.  b«.  E  6}d  A  fi4th  sb. 

hhd.  pfm.,  Ft.E  ic^li  n-  . 
S  Mft^.oW'J.  N  R       - 

E  K  P«r  =,  &   «  bhd  . 

■cnl  inner  cad  P>«-.  old  )). 

DC  icl'd.  lud.  S.  Pm.  old  t. 
N-R 

1.  n.  w.,bcL  PifFS  ift  «. 
N.R.. 

I.    u.    «.,$.      PiB     ■«,      >IC. 

N.R. 

Pren.  nn  >7  &  iB  &  bhd  , 
N-R - 

RemW.as'h" 

I  II  w  .  N  DiibrmiFi  II  .  . 
S  KPJur  i'Abhd   N.R 
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From  Whom. 


'.  Brown . 


W  Plunkit!  &  Smith 

'\idcnce  &  Ston.  S.  S.  Co.  . 
•  •  •• 

!  Dominion  Steuni'^hip  Co. 


VC  it  H.  R  R.R.Co. 


Fob  What. 


I  qrs.  rent  Pier  at  E.  5th  st 

Pier  at  E.  31st  st 

Pier  at  W.  s'lst  »t 

Pier  29.  N.  R 

1.  u.  w..  S.  Pier  39,  N-  R 

bhd.,  S.Pier,  new  27.  N    R. 

Pier,  new  26,  N.  R 

1.  u.  w.  bet.  65th  &  72d  St., 
N.  R 

S.  %  bhd  ,  foot  W.  6olhst. 

I  u.  w.  bet. Piers  25  and  26, 


26  and 


.I'ler*  25 
.7.  N    R. 


Instalment  filhng  in,  30th.  and  35th  sti:  , 
N.R 


I  qrs.  rent  I.  u.  w.  bet.  Piers  old  27  &  28 

Pier,  new  61.  N.  R 

••       6j.  N.  R 

E.  M  P>«^r    4.  E.  R 

Hhd.  and   pfni.  bet.  Piers  4 
and  5.  hf.  R 

Hhd.   and  pfm.  bet.  Piers  5 
and  6,  t.  R 

1  ii.w.bct.  W  60th  A  65th  stN 

l.u  w  sitrfur  Pier,  at  sQtli  ."»t 
N.R 


Vk\\.  due  on  Pier,  59ih  St..  N.  R  ,  May  i. 
1890 


kill   I've  N«w   York  Stc.tm- 
.it  C'o 

i>  k.  J    iSrudy 

:i'-i   A!.-cl 

■..«'ii    r   (."■.L';rcsh:ill 

•I..-    Park.s 

•JV    A     \V:i<m1«. 

I   .M  irtm 

•|i     S    I  hoiTip^nn 

■l.-  S  C'>ye 

I  J     Ryan , 


I  cjrs.  root   Pier  '>,  E.  R 

Pur  5.   K.  R 

IMcr  new  '. ,.  N    R 

S  !..  Pier.«.ld3jAbhd.,N.R 
Wharf.tnc  Di.-'trH.t  N-^  -'.  N.R 


f, 

10.  •'     , 

12.  " 

I.  K.  R. 

5.  '• 


Amount. 


$750  00 

625   CO 

975  00 

6,250  00 

40  00 

3,SOO  00 

7,500  00 

5,25tj  00 
15  00 

787  5(. 

I5,ooi>  00 

537  37 
5,000  («> 

5,uoo  CO 

1,000  00 

250   '«0 

250   CO    j 
1.500  i.O   ■ 

7«.<»  <  t> 

yj^  (>' 
2,ijO(>  o«)    I 

3.75''  'Jf>  ! 

I 

J. 75"   >• 

J.5'H»    no 

123  By 
»77   34    ' 
.*B  74    I 

(>y    43     I 

I 

163    :'>2    1 

335  •/> 
317  07 

405   ift  I 


Total. 


Datk 

Dbpos- 

itbi>. 


1890. 


\ 


August  7, 1890.  J 
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DATS. 

From  Whom. 

For  What. 

Amount. 

Total. 

r 

n 

1890. 

Aug.   5 
"       5 
"       5 
"       5 

B.  F.  KenDtfv 

Wharfage.  District  No.  7,   E.R 

9.     "     

It,     ••     

13.     "     

193  96 
98  50 
IS  00 

53  10 

I77.303  9* 

il 

lotvph  B.  Er^n .,...,-,  ...... 

Tames  W.  Carson 

Tames  F.  Meehan 

• 

Ai 

$188,694  94 

1x88.694  94 

Respectfully  submitted, 

JAMES  MATTHEWS,  Treasurer. 

From  the  Engineer-in-Chief : 

1st.  Report  for  the  week  ending  August  2,  1890. 

2d.  Reponing  completion  of  Contract  No.  336,  for  paving  bulkhead  between  West  Fi 
and  West  Fifty-first  streets,  North  river.  The  Secretary  directed  to  notify  the  Dock  Master  u 
Icct  wharfage  thereat. 

3d.  Reporing  that  the  work  mi  dredging  in  the  slip  between  Piers  56  and  57,  East  rivi 
prevented  in  consequence  of  the  Dock  Master  berthing  vessels  in  said  slip.  The  Secretary  dv 
to  send  copy  of  report  to  the  Dock  Master  of  the  district  and  in  future  to  notify  the  Dock  Mj 
when  any  dredging  is  ordered  in  their  respective  districts. 

4th.  Reporting  the  service  of  notices  on  the  oyster  dealers  to  remove  their  floating  struci 
from  the  bulkhead  northerly  of  the  approach  to  l*ier»  new  47,  North  river. 

5th.  Reporting  that  Laborer  Robert  Whitehousc  has  been  laid  off  and  is  unassiti^ned  to  dutj 
having  been  absent  from  all  duty  three  successive  days  without  Ixiing  excused,  as  provided  by  rci 
tion  adopted  August  20,  1884. 

On  motion,  the  report  was  approved  and  Robert  Whitehouse  discharged. 

6th.  Reporting  ihat  he  had  suspended  Laborer  Acting  Watchman  William  Habing  for  fifb 
days,  and  recommending  that  his  action  be  approved.     Action  approved. 

7th.  Reporting  that  he  had  directed  that  Lalx>rer  Acting  Watchman  Patrick  McGrathbei 
again  assigned  to  duty  as  Acting  Watchman  and  recommending  that  his  action  be  approved.  Act 
approved. 

8th.  Reporting  repairs  required  to  Piers  at  West  Twelfth  and  Nineteenth  streets,  North  ri« 
The  Engineer-in-Chief  directed  to  repair  as  reconunende<l  in  his  reports. 

9th.  Reporting  repairs  required  to  Pier  at  iliirty-fifih  street,  North  river.  The  Secrrti 
directed  to  notify  the  lessees  to  repair. 


.   Reporting  thai  Mvenl  of  the  annnlurc  plates  on  ihe  fieighl  Piers  "E."  "F"  nnd  "G," 
MI  ihe  foot  of  Siity-fifth,  Sixty-sixth  and  Smljr-se'renlh  streets,  Nailh   river,  are  utom  out  and 
:  tn  be  reneved  uid  re/asten«l.     The  Secrelaiy  directed  lo  aoli^  the  New  Vork  Centinl  aikd 
ID  liivtt  Railroad  Companji  to  repair. 

[lh.  Subiniltinf;  map  of  West  Waihinglun  Market  Seclion,  and  new  linei  fbr  Pier,  iww  14, 
'iorth  liver,  and  recocnmeDdiiig  that  the  location  of  wd  pier  be  approved,  and  the  map  forwarded 
Ihe  Commissioners  of  the  Sinking  Fund  for  theii  approval. 
On  motion,  taid  report  was  approved  and  the  lollawing  rcsolulioii  adopled  : 
ReMlved,  That  ihis  Board  deems  it  advisable  (a  change  ihc  locslion  of  Pier,  new   14,  near  the 
N  of  Fallon  ilrcel,  North  river,  from  Ihe  location  therefor,  al  laid  down  on  the  pliins  determined 
this  Board   Apnl  ijth,  1S71,  and  adopted  and  certified  to  by  Ihe  Commissioners  of  Ihe  Sinking 
had  April  37ih,  1871. 

The  northerly  line,  extended,  of  Piet,  new  14,  North  river,  lo  be  311.73  feet  distant  northerly 
ira  the  north  side  of  Dey  stiect.  measured  along  th-e  easterly  ude  line  of  West  sbeel  and  al  right 
ogles  to  the  !)ul!ihead-Iine  as  established  m  1871. 

The  said  Pier,  new  No,  14,  lobe  75  feel  wide  instead  of  Sofect  wide,  as  laid  down  on  the  plan 
•I  1^71,  utd  to  be  extended  out  lo  the  pier-head  lin'e  tiierl  by  the  Department  of  Docks  on  Ihe  3d 
-1  if  July.  1890,  and  approved  by  Ihe  Commissioncra  of  Ihe  Sinking  Fund  on  tlit  24lh  day  of 
1 .  1S90.  in  Kcordance  with  the  provisions  of  chapter  4S3  of  the  Laws  of  1K90. 
Knolved,  Thai  Ihe  Commissioners  of  the  Sinking  Fund  be  and  hereby  arc  requested  lo  cen- 
Kiit  IS  and  approve  the  change  in  the  width  and  location  of  new  I'lerncar  the  fool  af  Pitlton  ttreet, 
Nmh  ri»er,  to  be  known  M  Tier,  new  14.  as  above  set  forth. 

Freni  A.  Forget,  general  agent  Compagnie  G&neiale  Transallanlique — Repotting  thai  if  the 
btnil  in  writing  tlieii  cstimateof  what  tlic  new  rcnial  of  Pier,  new  43.  North  river, 
4  be  he  will  cible  lo  Paris  for  definile  instructions.  President  Fast,  to  whom  was  tefeired  the 
in  of  the  annual  rental  of  Pier,  new  41,  North  rivei.  as  it  now  ^nlaiiits,  and  of  said  pier  if 
Etl,  Bubmitted  a  report  which  was  ordered  to  be  placed  on  lile. 
Wheimpon  the  fallowing  resolution  was  ulcred  for  adaption  ; 

Upon  the  application  of  the  Compagnie  Generate  Transatlanlique  lo  lea^  Pier,  new  4:1,  North 
*'*.  logethcr  with  !be  ihed  ibereon  and  to  eiiend  the  same,  as  provided  for  by  chapter  482  of  the 
*Wi  of  iJigO,  and  the  CommissionL-ts  having  met  luid  duly  considered  said  appljcalion  and  Ihe 
'*lal  that  ought  10  be  paid  iherefbr  :  it  was  unanimously 

Resolved.  That  by  vitlui'  of  the  power  and  authority  vested  in  this  Board,  and  in  pursuance  of 
■  stiiutc  in  such  caies  made  and  provide^],  Ihis  Departmeiil  hereby  agrees  lo  lease,  grant  and 
H»^  lo  Ihe  said  company,  all  and  singular  the  wharfage  which  may  arise,  accrue  and  become  due 
the  manner  and  al  Ihe  rates  prescribed  by  law.  for  the  iite  and  occupation  of  Pier,  new  41,  North 
'ci,  Togulher  with  the  shed  thereon,  now  occupied  by  Ihe  said  Company,  and  to  extend  the  aaid 
■^r,  as  prflvidcd  in  chapter  483  of  the  Laws  of  1S90,  for  the  pcnod  of  ten  years  fram  the  fint  day 
TV.-<iember,  1891,  or  at  the  teimiualiiHi  of  the  pre^sent  lease,  for  the  sum  of  148,0^0  pet  annum, 
^yiblt  quarterly  tn  advance  to  the  TteMUiet  of  this  Depailntcnt  ;  the  said  lessee  shall  have  the 
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privilege  of  renewal  ol  i>ai(l  lease  foi  a  further  tenn  uf  len  yearn  on  ihiec  mooitu'  notice  bein^  givm 
the  eKpinlion  of  the  6rsl  term  of  len  ycikr>  at  ui  additional  rental  of  ten  pec  ccnl  oc  finq- 
^bt  thouiiUid  dollars  ;  that  k  lo  uy.  the    «uin  of  fifty-two  Ihuiuand   eight   hundred  dolhnpt 

paynble  quarterly  in  advance  a.i  above  ;  Ihe  said  lease  oi  any  icnewa]  thereof  shall  an 
the  uiuai  covenants  and  conditions  ss  al  present  <^iiibodied  in  Ihe  tease  of  wharf  ptopetty  now 
by  thit  Oepaiiment :  thU  chU  Departmcni  hereby  Dgrees  [□  build  ihe  iud  citeniion  lo  the  sudpM 
It  iti  own  expense  and  hereby  permiU  the  said  company  lo  shed  the  said 
f  said  company,  the  citension  to  the  said  shed  to  revert  to  and  become  the  pioperly  of  the  Msjn, 
Aldermen  and  Commonalty  of  the  City  ol  New  York,  free  of  all  claims,  charges  and  encambiaacci 
whatsoever,  in  good  condition  aai\  repair  upoti  the  eiipiiaUot)  or  sooner  lennination  ol  theleascorl 

thereof ;  thai  the  said  company  shall,  at  iti  own  expense,  make  all  necessary  repairs  lo  ite 
Mtd  pier  and  shed  thereon,  including  the  extension,  whenever  required  (o  lodo  under  the  dircctionud 
tupervision  of  the  Eagmeer-iti-Chid  of  this  Departinenl ;  that  this  Department  shall  do  all  diedgilf 
when  it  shall  deem  it  necessary  ;  that  this    resolution  iball  not  be  binding  or  of  any  force  or  ci 
the  Conipagnie  GenOrnle  Transat] antique  shall,  on  oc  before  the  fir^  day  of  October,  iSj 
m  writing  the  terms  and  conditions  of  tliu  resolution  ;  thai  a  copy  of  the  foregoing  tetcdib 
led  npon  the  uid  company  as  soon  as  prsclicabie, 

Dmiiiissioiiei  Matthews  moved  as  an  amendment  that  the  rental  for  the  firs)  term  be  iiied 
e  of  S45iO°°  per  annum,  instearl  of  (48,000  per  annum.     The  motion  ool  being 
there  was  no  vole  taken  thereon. 

The  afareuid  rewlution  was  iheicupotl  idopted  by  the  fotlawing  vote : 
Altirnialive — President  Post,  Commissionets  Matthews  and  Cram. 

Ilth.    Recommending  that  he  be  directed  t-j  prepare  plans  and  spec jlica lions  for  buildmg  P 
w  14,  NiKth  river.     Keccmnendation  adopted. 
13th,    Recommending  that  Ihe  lessee  uf  Pier,  old  31.  North  river,  be  notified  that  in 
ance  with  the  terms  of  theii  lease,  this  Department  will  lake  possesion  of  satd  pier  and  the  A 
the  bulkhead   within  the   limits  ol  the  lines  of  said   Pier,  old  11  ellended  ctulerly  Ic 
lide  of  uid  shed  on  said  bulkhead . 

Whcrcnpsn  the  fallowing  preamble:  and  resolution  were  adopted  : 
Whereas,  It  ba>  become  necessary  in  proceeding  with  the  improvement  of  the  w 
the  new  plan  for  this  Deparlment,  (0  use  and  occupy  the  whnle  of  Piei,  old  11,  North  ri 
the  shed  vbch  is  011  the  bulkhead  wiibin  the  limits  of  the  lini 
to  the  easterly  side  of  said  shed  on  said  bulkhead  :  and 

u,  By  the  terms  and  conditions  of  the  tease  to  said  Company  this  Board  is  authociidB 
take  possession  of  the  premises  in  question  ;  therefor 

Resolved,  Thai  ihe  Baltimore  and  Ohio  Reilroad  Company,  lessees,  be  and  hereby  an  M 
that  this  Department  will  lake  possession  of  the  aforesaid  propectj  for  the  purpose  of  improvidglfl 
.frofit  thereat. 

4th.  Report  on  Secretary's  Order  No,  loigj  in  relation  to  the  repairs  required  t* 
It  of  Faly-loutik  tUett,  Eul  river. 


f 
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15th.  Report  on  Secretary's  Order  No.  10240  that  it  is  not  the  intention  of  Louis  Hildersi 
to  avail  hiniseU  of  the  permit  to  remove  sand  from  the  property  of  the  Manhattan  Iron  Worki 
One  Hundred  and  Forty-fifth  street,  North  river. 

On  motion,  said  permit  was  revoked. 

i6th.  Report  on  Secretary's  Orders  Nos.  10192,  10274,  and  10277  that  he  had  repaired  bi 
iKid  at  Forty -eighth  street  and  Pier  south  of  Eighty-sixth  street.  East  river,  and  the  sheathing 
imier  end  of  Pier,  old  23,  North  river. 

17th.  Report  on   Secretary's  Orders  Nos.    10186,  10020,   10200,  10202,  10176,  10063,  99 

^951. 10092,  10184,  10222,  10223,  9147,  914I1  and  10214,  that  he  had  superintended  repairing  I 

4,  ferry-rack  at  Barclay  street.  Pier,  old  42,  Piers,  new  42  and  43,  Pier,  new  54,  filling  in  betwi 

TfKenly-fourih  and  Twenty-filth  street%  pier  at  Thirty-sixth  street,  removal  of  engine-house   i 

>dkiiicks  between  Thirty-ninth  and  Fortieth  streets,  the  erection  of  building  at  Seventy-seventh  sti 

Twelfth  avenue.  North  river,  repairing  pavement  and  bulkhead  between  Piers  8  and  9,  bv 

[between  Piers  14  and  15,  ferry  premises,  Fulton  street,  bulkhead  between  Piers  34  and  35,  i 

Cherry  and  Water  streets.  East  river. 

iSth.  Report  on  Secretary's  Order  No.  10299,  submitting  a  list  of  the  location  and  ownen 
imious  dumping-boards  on  the  North  river  south  of  Fifty-eighth  street. 

The  Secretary  reported  that  in  accordance  with  the  requirements  of  chapter  697  of  the  La 

^iSS;,  as  amended  by  chapter  272  of  the  Laws  of  1888,  and  by  chapter  257  of  the  Laws  of  18 

'0  copies  of  the  plan  for  an  exterior  street  from  Sixty-fourth   to  Eighty-first  streets  on  the  E 

r,  had  been  certified  by  the  Commissioners  of  the  Department  of  Docks,  July  31,  1890,  and  fi 

*he  4th  instant,  one  copy  in  the  office  of  the  Commissioner  of  Public  Works  in  the  City  of  N 

^orit,  and  one  in  the  office  of  the  Register  of  the  City  and  County  of  New  York. 

The  Secretary  also  reported  that  the  pay-rolls  for  the  General  Repairs  and  Construction  Fo 
the  week  ending  August  i,  1890,  amounting  to  $8,044.67  had  been   approved  and  audited  a 
itted  to  the  Finance  Department  for  payment. 

The  President  reported  that  he  had  received  for  the  Treasurer  the  following  estimates  for  spru 
ly  bags  and  diver's  apparatus  : 

30,000  Feti  B.  M.  ^'Inch  Spruce. 
^.  McClave  &  Co $21  00  per  i,c 

Br«s 21  90      " 

River  Mill  and  Lumber  Co 22  00      *' 

>b  W.  Duryee 21  75      " 

2,000  Oval-Bottom  Gunny  Bags. 
Bag  Co io)(  cents  ej 

Exchange  Bog  Co 12  " 

Diverts  Apparatus. 
ler  Pollock I335 

w^Nigman  Rubber  Co -^^-^ 


yMfrMM^MM  f|i*wlM*H   •<>w4*^   the  «icn  ■■£.*-■( 

riw  MfoWMf  wiipwaifciw  «M  f«M4  ^ 

it#  *,«*  t^mi  »««= 
AM^.  WW*  pme  |4>»k< 

l4$i    ( >^*•*•*  apj-wMiH  ...        

l4f»   ttprvitn  '4  4rMffi,  Mc.,  tat  TmMr-«Mk  «Mtt  BhI  •im'.  . 


0IH,  n  Hifiin  inupifMlt,  •!<.,  loi  Imildinii  I*Mt  ■(  One  llandrcd  lad  ThuTjr'llutil  street  Koril 
rt«>i.  aiul  liullih**'!  litiwMn  lin*  Ilundtcd  uid  Thirtr-^'coxl  *'>'l  One  Hundnd  m' 
ThKtf.lhiHl  ulr^Wt,  Noflh  r(»ef,  unit  (■«  tnillding  pier  at  One  Hundreil  »nd  ThittT-lMfll 
•lt«rl,  Norlh  rlv*r  ' 

Thr  (illi'WlnK  rillninlr*  wcrt  terHvnl  fm  •livflgin£  al  Fiec,  new  $7,  for  a  new  Pier.  No.  ;tl,  ai 
fel  1*1*1.  nrw  57.  nti  tlir  Ntinli  rlv4r,  undfi  (-'intracl  No.  346,  and  for  ilred^ng  for  a  atw  Fietii 
Iml  lit  Wfti  PiflT-Kciind  atr**!.  un  Ihl  North  river,  under  Contriict  No.  347,  a  reprncniilin of 
Ibl  ('iiiiitilrnllrF  liolnii  pKiwnl  ^ 


I1»c  ««lmi*W(  WITT  wf Ivnil  lor  iltrdjini 
((¥  J9,  nn  Ihe  North  river  1 

I  Tnm  I'.Hntifonl  K<>t«  

,  FTom  Motria  &  Cummlngt  Dredsinn  Cumpanf. 

I  F'rnm  t'harlti  I<u  Diili, 

,  F^im  Allmilic  llrcilRliiK  t:iim|>aii]p. 

.  Fmtn  Th*  N-tih  Amtt^«n  11rr.l|jiii|j  and  Impi.  Co., 


ti  PnMi  f.  SaiKtfont  Kan . 

ft,  Famii  M>)m>  ft  Cnmminp  Dn^efn):  Campatif. 
:},  Ftom  Oiu)a  t>u  R<>iv 
^  FVoxn  AtUiilic  l>^lpng  r.vnpuiT. 
(,  Prom  Th»  N<«ih  A«iweK*n  I'Hciteinf  anil  ]ari))t  C< 
0»  matMn,  tk«  S««rt«f^  wai  JinKtal  1 


!w  Pk-r,  No.  58.  and  il  Pb, 


•ecuhly  depoiil.  (340 


ft 
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ResolTed,  That  the  cootract  opened  this  day  for  dxedging  at  Pier,  new  57,  for  a  new  Pier,  No. 
$,  and  at  Pier,  new  59,  on  the  North  riirer,  be  and  hereby  is  awarded  to  Charles  Dn  Bois,  he  beinfi 
le  lowest  bidder,  upon  the  approval  of  the  sureties  by  the  Comptroller. 

Resolved,  That  the  contract  opened  this  day  for  dredging  for  a  new  Pier  at  foot  of  West  Fift] 
cond  street,  on  the  North  river,  be  and  hereby  is  awarded  to  Charles  Da  Bois,  he  being  the  lowest 
dder,  upon  the  approval  of  the  soreties  by  the  Comptroller. 

On  motioii,  the  Beard  adjonmed. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 

The  Board  then  convened  in  executive  session. 

The  following  changes  were  made  : 

Discharged, 
Patrick  Canty,  Laborer. 

Appcinttd, 

John  McCarthy  andi  James  O'Grady,  Laborers. 
James  Gaffney  and  Wflliam  J.  Devme,  Dock  Builders. 

On  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


ccung  of  Ihe  Board  of  Docks  of  thr  Cily  oS  New  Vurk,  l»:ia  al  Ihe  office  ol  ihc  Ik^anl, 
■*  Bitwry  Plac«,  Thureii^y.  AugUii  14,   iSqo. 


Preicm— PrendenI  Post. 

"        Commbsioner  Cr«m. 
Ahdcnt  -'  Milthews. 


I 


Till:  minnles  of  ttic  mwlings  beld  the  jxh  instnnt  were  read  nnd  approved. 
The  fbllowing  cocnmuiiicalions  were  received.  lend,  and, 

L'pun  motion,  rmjered  to  he  placed  on  file,  actian  hcing  laken  where  necessary,  as  ststed,  to 
From  the  Coiwiiel  lo  tlic  Cortwralion— Approving  spedlicalions  and  form  of  contract  for  pre- 
Ti>  for  and  building  ft  cnb  hulkhend  at  the  fool  ol  West  One  Hundred  miJ  Thirty-thinl  slreet, 
>«twceii  One  llu^idred  ind  Thirl y-MCand  and  One  Hundred  and  Thirty-third  sreets.  North 
',  and  for  'Iredtjing  lliereat  under  Conlract  No.  J4S. 

yroni  the  Finance  tJepattmenl— Reluming  Ihe  proposals  of  Charles  Dh  flois  Tor  dredging  on  Ihe 
■111  river,  under  Contracts  Nos.  346  and  347  with  his  approval  nf  llie  ailcquacy  and  suliicieney  ol 
tnireties  ibeielo. 
From  New  York  Cily  Civil  Service  Boards— Reporting  Ihnt  Edwin  A.  Gregory,  Jr.,  Joseph 
npson  and  Ludus  C.  Higgins,  Clerks.  |uuKd  the  prescribed  cinminalinn,  and  :ire,  iberefori'. 
[lUe  for  pinmoiion. 

From  The  New  England  Terminal  Company — Staling  ihntilie  tcp.iirir«|uired  lo  ihe  bulkhead 
Wkixn  Piers  48  and  49,  East  river,  should  lie  made  by  the  New  York  Dry  D.-ck  Company,  who 
ftihe  owners  of  the  said  property.  Notify  Iwth  companiea  that  if  Ihe  repairs  are  not  Commenced 
pihlrith  the  piemisej  will  be  fenced  olf  at  theit  CNpctise. 

From  Evan  Thomai,  Pteiidenl,  New  York  Prodiicc  Exchange  and  the  Ntw  York  Central 
iferage  Company — Recomineniling  Henry  A.  PalinMine  lor  appointment  as  Dock  Master. 
From  Stephen  A-  Walker,  atlotiiey — Agreeing  lo  the  lerm-s  and  conditions  of  the  rtsolution 
-  1  on  the  14th  ultimo  for  the  puieha.-*;  of  ihe  norlbetly  half  of  the  block  between  Twenly-lifth 
Twenty -sixth  ttreets,  North  river,  wilh  a  rc%rvalion.  Kcfi-rreil  to  Commi^ioncr  Cram, 
h  roni  Ihe  PennsylTania  Kailroad  Company — Requesting  permit  to  repair  Pier  al  TTiirly-liflh 
01,  North  nver.   The  action  of  the  Piexident  in  issuinga  permit  approved. 

I  From  Thomas  E.  Rochfott,  attorney  for  Frank  Phelps,  and  also  for  the  sllrelies  on  the  bond  ol 
ik  Phelps  as  lessee  of  Pier  40,  E^t  river— Pralesting  against  llie  Buatd  granting  peimis^n  to 
IF  York  and  Northern  Railway  Company  to  sublet  a  portion  of  said  pier. 

n  The  New  York  Central  and  Hud^n  River  Kailrnad  Company  : 
'.  Stating  that  the  lequiied  repairs  wjII  be  made  lo  Ihe  armature  plates  on  Piers  E,  E,  an'l  G. 
I   Id.  Rcquestmg  pettniniao  10  lay  Belgian  siono-block  paving,  ai   their  own  expense,  on  the 
Uud  between  Thirtieth  and  Thirty-third  ureets.  North  river-   Permit  granted  to  lays  temporary 
nt  lliercal,  the  same  lo  temaio  only  during  the  pleasure  of  ihe  Board. 


AtroL'ST  I*  Tggo.l 

From  The  focific  Mill  Sleaniship  Company — Rcfjunting  •Ircdying  in  tbc  djpoa  ibcMl 
Bile  of  Pier,  new  34,  Sonb  nver.  Rcfened  to  ihe  Engioeec-in -Chief  to  eiBmine,  uhI,  if  ilei^ 
neCHsaiy,  piT|.iare  ^pecLJications  and  (onn  of  conttul  (or  doing  Baid  work .  1 

From  the  Command  uii's  Office  ■'  Navy  Vard" — Reqaestiog  me  of  Pin  A,  North  rWtr,  aai 
altemiMin  ol  Saturday,  August  ij,  1S90,  to  asssi  the  eirbaikalian  of  the  icmainsof  Ihc  late  Cifli 
John  EJio&on.  Permit  granted  In  land  Ibe  steamere  "Calalpa"  and  "  Nina"  at  fkt  A  tat 
purpose  mcnlioned  :  all  imtigemciit*  Incident  thereto  to  Be  under  the  diroclioD  of  the  &gi>9 
in -Chief  of  this  Uepnrlment. 

From  the  Knickerbocker  Ice  Company— In  reference  loan  order  dated  AngnsI  7,  tStfa,  fori 
removal  of  ice  pUtfomi  from  the  north  of  Pier  fool  of  Sixiy-firsI  «rcet.  East  rii 

From  Lawrence  Sun  and  Gemsb  for  George  H.  Penniman — Requesting 
(he  approach  lo  Pier  36,  EaM  river.     The  action  of  the  PrcMdenl  in  iiisuing  a  permit  appravnl. 

From  Dock  Ma&terKcnney  —  Rcpottinglhat  iheliulkhcad  foul  ofForty-seventh  street,  Euli 
is  in  a  dangetous  condilion.  The  action  of  ihe  President  in  directing  the  lessees  lo  repair  was  apprp 

From  Dock  Master  Er win— Reporting  holes  in  the  bulkhead  between  Soventy-eighih  and  Sr 
ly-ninlh  streets,  and  also  at  Pier  f.wt  of  Seventy-ninth  street,  Elast  river.  The  Engineer-iu-Cli 
directed  10  repair. 

From  Dock  Master  Coye  ; 

iKl.  Reporting  that  one  of  the  chocks  on  the  outei  lower  -ide  of  Pier,  new  32,  Eisii 
requires  repairing'.     Tlie  Engiiieer-in-Chicf  direcled  lo  repair, 

zd.  Reporting  that  there  is  a  lender-pile  loose  on  the  outer  upper  comer  of  Pier  43,  Fall 
The  Engineer- in-Chief  directed  to  temorc  said  pile. 

From  Dock  Master  Ryan  : 

1st.  Reporting  that  Ihe  bulkhead  between  Piers  47  mid  4S,  Hast  river,  it  in  a  dangeroiuc 
ID,     The  owners  directed  lo  repair, 

2d.  Reporting  that  Ihe  (lUter  end  of  Pier  57,  East  rivet,  requins  immediate  repain,   TheE>| 
er- in -Chic  r  directed  lo  examine  anJ  repair  il  necessary. 

3d.  Reporting  thai  the  pavement  at  the  .ipproajili  lo  Pier  57.  East  river,  should  be  raised  " 
relaid.     The  Engincer-in-Chief  dlieeted  to  emmine  and  report. 

4th,  Reportinganobstniction  in  Iheslip  between  Plers6oand6t,  East  rivet.  The  Engl» 
in-Chief  directed  to  cause  said  obstruction  to  be  removed. 

5lh.  Recommending  that  a  fence  b<  erected  on  the  bulkhead  between  Pier*  4Sand49,B 
river,  10  prevent  an  accident  thereat.  The  Secretary  directed  to  advise  that  Ihe  owners  aail  h* 
have  been  ordered  lo  place  said  premises  in  a  proper  condition. 

From  Dock  Master  Coye  -  In  reference  to  the  lierth  occupied  by  James  HefHeraan,  at  Pier.M 
ig.  East  river.      Notify  the  Dock  Master  to  tierlh   vessels  at  Ihe  pier  In  question  in  the  oldo 
cb  applicalions  are  made,  as  provided  by  law,  and  if  necessary,  call  upon  the  force  of  Ihe  Dtp* 
It  to  remove  IxwLs  when  his  orders  are  disregarded. 
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irer»  CommiflsioDer  &fatdiews,  sobmitted  his  report  of  recetpis  for  the  week  ending 
>,  amountiiig  to  ^47,940. 10,  which  was  received,  and  ordered  to  be  spread  in  fnll  on 
follows: 


Fkom  Whom. 


!  Campbell. 


.  Hurst....  . 
sunboat  Co.. 
McCleoahan 

isereau 

.McCarty... 


.  Starin. 


m  Sanrvoord. 


-bocker  Ic3  Co. 


•?r's,  Ice  Co. . . 

erbcrt 

in  Transit  Co. 
r  &  Morris  .. 


V-  Hudson  River  R.  R  Co, 


i:  Kane 

ional  Navigation  Co. . . . 
.  H.  &  Hartford  R.  R  Co. 


River  &    Portchester) 
.Co } 


'.  Person 


's  Louisiana  &  Texas  i 
L&S.  S.Co ) 

organ  


For  What. 

Amount. 

Total. 

Date 
Daros- 

rrsD. 

1890. 

t  qrs.  rent  bhd.  ft.  E.  t37th  street . . . 

i5o  00 

Pier  at  Y6th  street  N.  R . . 

350  oo 

1 
1 

Pier,  new  39,  N.  R 

7,635  00 

1 

1 

*'          Pier,  new  z,  N.R 

7.595  00 

Pier,  new  60,  N.  R 

500  00 

Pier,  old  54.  N.R 

750  00 

"          one-ninth  of  Pier,  old  4a 
E.R 

ta  50 

300  00 
300  00 

pfrti.  bet.    Piers   18  &  ao 
N.R 

Pier  ft.  of  3ad  street,  E.  R . 

Pier  at  aad  street.  N.  R . . 

6»5  OD 

Pier  at  aist  street,  N.  R. . 

875  00 

bhd.  at  Bank  street.  N.  R . 

195  00 

extension  to  Pier,  43d  st. 
N.R 

25  00 
300  oo 

bhd.  at  93d  street,  E.  R. . 

Pier  at  aoth  street,  N.  R. 

750  00 

Pier  at  Horatio  St..  N.  R. 

375  00 

bhd.  at  E.  aoth  street 

125  CO 

"           I.  u.  w.  at  la^th  st.&  sdav 

135  00 

1  mos.  rent  west  half  Pier,   ol.l    74. 
N.R 

550  00 
3.750  CO 

I  qrs.  reot  Pier  at  W.  36th  street  . . 

*'           I.  u.  w.  N.  of  Pier,  old   33. 
N.R 

350  00 

1 
$25,187  50 

Aug.  7 

bhi.S.  H  W.97th  street. 

$6a  50 

Pier,  new  43,  N.  R 

6,00c  00 

E.  b'    Pier  5t,  W^^    Pier 
52.E.R 

:2.ooo  oo 

"           pfm.bet.  Pie.'s   50  &    51,' 

E.R : 

375  00  j 

1 
1 

bhd  S.  M  W.  13  5th  stre-t.  ! 

!                                   1 
30  00 

Rep-'irin^  paviment  at  Pier,  new  37, ^ 

N.R 1 

1 

7  34 

1 

I  qrs.  rent  E.  J$  Pier  x8,  E.  R 1 

1,125  00  1 

Ill  1.  a. 


i.    PJtt.  o' 


OwanikCs 

CaTWoabKCottliH... 


I  u-w.S.Pm.   old  iB. 
N    R. 

Pier  ■(  W.  lud  MnH 
K,  R. 

btuLuE.,r<b  Knot..... 

bbdiiB-wihiDceL.... 

Uid.  Pisn.  <»w  ud  old  I. 

N,  R 

.    WtarfiiKe.  Dtnrici  Nu.  i.  N.  R.... 


Iliia  T. 

Our)*!  PlHo. 

CnwsiA.WoiKb 

JahsJ.Mutb 

OuiriH  S.  TlumpKw 

Ji.hi.J.RT« 

B,  F. KeniKr -.,." 

Jama  F.  Mcehan, 


Aw 


«a  Wright 

J.>uph  CDrncli . 

Uh«hVallef  R.R.L*i.  . 


Mbhd.  bniE.  itehm 


141.44°  »    I    UT.9V  • 


JAMES  MATTHEWS.  Trei 


p  the  Eoglbccr-iU'Chief  : 

n  tor  the  week  ending  Auguii  9,  1890. 
L  RepotliDg  Ihal  Micliael  Caldwell,  Foreman  of  Masons,  died  August  1,  1S 
se  UU  name  tJ  be  taken  frooi  the  rail  of  employee!. 
I'Jd,  Repotting  thai  he  had  suspended  Laborer  Thomas  Quinlan  No.  z,  and  recomnendinii  tM 
Vfeedischat^ed.     Recommemlation  adopted,  and  said  Thomas  Qulnlan  dlschari^d. 

flit.   Reporting  that  Ljiborec  Acting   Watchman  John  Magrannar/.  has  been   laid   oS  and 
,0  duty  for  having  hccn  absent  from  all  duly  foui  iueecBsive  dayi  without  b^ing  excused 
d  by  resolution  dated  An^usl  10,  iSS^. 

I,  itporl  was  approved,  and  said  John  Magrannaty  discharged. 
I  Slh.  Reporting  that  he  htddirccied  thai  Ij^borer  Acting  Watchman  William  J.  Nuonan  be  n 
■  aasigaed  lo  duty  as  Acting  Watchman,  and  recommending  that  hii  action  be  appiovcd.  Actk 


.  Keporting  that  Matthew  Dolan.  Carpenter,  has  tailed  lo  report  for  duly.     The   Secretai 
10  cause  his  name  to  be  taken  from  the  toll  ol  employcn. 
PtU>-    Repotting  tepaits  required  id    Pier  2,  North    river.      Notify  the    L«high    Valley    Railroi 

Sth.    Repotting  non-commenccmcnl  of  woik  at  various  places  on  (he  North,  Kail  and  Harlci 


I  Ob  motian,  the  oidert  lo  dredge  between  Piets,  old  23  and  24,  and  between  Fonieih  und  For^ 
I.  North  river,  tf^thec  with  the  order  lo  remove  sheds,  houses,  etc..  at  One  Hundred  U 
^-ointh  sireel  and  Eighth  avenue,  Harlem  river,  were  tabled  ;  and  the  onlers  lo  dredge  in  t) 
If  slip  north  of  Piec,  new  39,  North  river,  and  at  the  Pier  south  of  east  One  HuQdre<l  and  Twa 
igbth  sueet,  Harlem  river,  wetv  revoked. 

[   It  was,  upon  niolion,  ordered  that  the  attention  of  the  New  York  Central  and  Hudson  Kiri 
d  Company  lagethei  with   the  Old  Colony  !Jtea.mboat  Company,  be  calle  1  to  the  o'd^ 
)  December  31,  1889,  for  ihe  erection  of  a  ffnce  between  Piers  old  SJ  and  iS,  and  south  j 
ttt  old  iS,  North  river,  slating  lo  them  the  reasons  why  said  orders  were  issued. 

Upon  motion,  the  West  Shore  Kailroad  Company  were  directed  to  dre.'.ge  under  the  plalform 
,  and  m  Ihe  ferry.slip  fool  of  West  F.jrly .second  street,  Vorlh  tivet,  in  aciiOidance  with  ll 
3  iBued  August  I,  1SS9. 

Upou  motion,  it  was  ordered  that  the  occupants  of  the  half  slip,  north  of  West  Furly-ieeot 
n  front  nE  the  bulkhead  between  West  Forty-second  and  Wcsi  Forty-third  slreets,  Nor 
t.  he  forthwith  notl6ed,  that  unless  said  work  of  dredging,  as  required  by  order  dnied  August 
),  asati\  in  pursuance  of  a  report  from  the  Itoard  of  Health,  is  not  commenced  within  ten  dij 
I  receipt  of  notice,  Ihe  said  work  will  be  done  by  this  Departmen'   at   their  eipensc,  and  tl 

'^t  assessed  upon  the  property  occupied  by  Iheni,  us  provided  by  sections  721  and  83i  of  the  Nc 

■»tk  City  Consolidation  Act  of  iB8». 


1^  lUfvm  «m  %i&t*vtft  Of4mt  Sn.  i0Jt.  »aa(.  Ho^  ■»»  "053.  •«»  •■ 

I   aoiss.  lont,  Kff^.  i^jsH  *''S)^  '"'■'^  *oala md  lojoa, da  W  k4  iprjii'iiJti  kafda 


K  OB  bdkkad  bel>aa  & 
laa  iaal  of  CluiMopbef  H 


.   IwdarHVMrMrr, '»•»««««'>' Mke-toidvEaHlMche-kn 
[<  i  ihf  n««tifai;  o4  pd<*,  etc,  m  farr  pm 

iblfd  tlrari  J  iliclyliig  (i*lw**n  KlAf'iilfilh  (ift  Witj .lUrd  (Utet*  l  the  placing  of  aa  ice  ^ai 
•I  balblMiut  f'lirt  if  Nlnviyoith  wnM,  Nurfh  river ;  repdiiiiK  eatt  nde  deck  of  Pm  igi 
npalftni  of  rtnilx  |'ll«*  mi  lh<  wt'Urlji  Ma  n(  net  J4 ;  th«  rrpiirlae  "f  Fier  4°,  Eui  i 
•ctcltun  III  >  lii>l<llii||  iiiial  Old  ildvlni;  Ihrr*  f«n<Ur'|illEi  'm  bulkhcuUpliiform  fool  of  Quel 
dftd  ftnil  Ulflf  (Iflli  iltHl,  Marltiii  rim,  md  lli*  n]»iritiR  uf  the  paving  and  pU 
Htn,  M*w  «r  «tiil  iN,  Natlh  »l»i. 

I4lh    N»|iH>l  nil  NtxnlRi'y't  OnUi*  Not.  lojRa.  lonfo  niiij    10181,  that  he  hut  repaired  ft 
M«  59i  HVUiMi  iidli'*  «l  W*>l  'I'lilnlatli  •Irael,  >n<l  thu  waihmg  away  of  (illtng  behind  the  bi 
twtmi  IMf  UuHil(«il  uid  Twmily.nlnlli  anil  One  Hundretl  uiil  Thirtieth  Mreets,  North  riiei. 

TiMKtVWIiir  r*|Mirtt(1  dial  th*  pa]>>r<>lllar  Ucoenil  RopainandConitnicihia  Force Ibr  1  be •• 
Alni  Aiiti*i>l  1 1>  iCqxi  iHtKiintlii))   lu  ftt,tt6.6j,  had  been  approwd  and  audited  and  k 
I'tolh*  ClHsm^  (*»)»»» iiw  11 1  fix  |ujr>ii«ni. 

*,  !V»A  n*mi  lV»  »•»  ^lr*Clcil  lo  «i 
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■nd  the  ferry  nc]a  at   the  fool  of  Fourtcenlh  sltfct,  Norlb   fiver,  to  the  new  pierhead -line,  was. 
Upon  tnotiua,  taken  from   the  table,  ordered   [0  be  pliceJ  00  lile  ami   petmit  gmnled   to 
tend  the  »akl   frrry. racks  out  to  the  new  pierhead- line  as  provided  by  chapter  482  of  the  Lawi 
1890,  and  in  accordanee  with   plan  submitted,  the  .aid  work  lo  be  done  at  their  coil,  riik  and 
pcnse,  antt  undei  Ihc  direction  and -supervision  of  the  Engir-eet -in-Chief  of  this  Department. 

[  ind  stand  fo*  railway  can,  near  Cortlntidl  Street  Ferry,  North  ri»er,  was, 

rp<in  motion,  taken  IVoin  the  uble,  ordored  to  be  placed  on  file  and  the  action  of  the  President 

«  Bean),  was  ■i>pfoved. 

The  following  esioDate  was  ibe  only  one  received  fur  preparing  fur  and  buil^ling  a  new  wooden 
.  ■  -t  ibe  fwl  of  West  One  Hundred  and  Thirly-lhird  sleeet.  North  river,  far   preparing  for   and 

-M-me  Hundred  and  Thirty.third  and  West  One  Hundred  and  Thirty-iecond  streets,  North  river, 
a.i  firt  dredging  lbere»t  ;  a  representative  of  the  Comptroller  being  present :                                            J 

,.™ 

C.«... 

C..S,,. 

Cl.A«  1, 

c™. 

Total, 

Par 
(Jubic  V«d. 

N-wCrili- 
Uullihcad- 

N««  Pier, 

Cubic  Vard. 

>i.U.im    P.    K<lly.  »i(b   HBurilr  dupoB. 

»i*.»i3  J' 

«».»»  90 

(070 

*!ia,043  6' 

'  ",  motion,  the  Secretary  was  directed  lo  transmit  to  the  Comptroller  (he 

Kerolved,  That  the  contract  opened  this  day  for  preparing  for  and  buildi 
bol'f  West  One  Hundred  and  Thirty-third  Slr«t,  North  river  ;  for  prep 

Inndred  and  Thirty -third  and  West  One  Hundred  and  Ihirly-second  sir 
dging  thereat,  be  and  hereby  is  awarded  to  William  1'.  Kelly,  he  being 

ta  Auditing  Comroulecsubnutlcd  an  audit  of  two  bills  or  claims,  amo 

Oh  CanilrHttian  Ae(,>unt. 
Ma-              Nu-c. 
Fogg  &  Scribner,  Ewiraate  No,  5.  Contract  No-jt8 

On  General  Repairs  Aeiounl. 
B.  Charles  &  Henry  E-  Dubois  Esbmate  No.  1  nnd  Final  Contract  No.  3 

security  deposit  made 
tion  was  adopted  : 
g  a  new  wooden  pier 
aring  for  and  building 
et,  and  between  West 
ets,  North  river,  and 
he  only  bidder,  upon 

anting  to  $11,061.71, 
audited,  and  ordered 

SIS.7SOOO 

S S-3"7i 

S2 1,062  Tt 

■ 

tf 

gggll 

305.  t  Bill  or  Claim  011  Coiulnictian  Accaunt. . . 
^306.  I  "  General  Repain  Accooni 

z  Bills  or  CUiim,  amoanliag  to 

RespecdaUj 


J.  SERGEANT  CRAM,  t      Aaditii 

EDW— ■■  '   - 


.DWOi  A.  POST,  Fiesdeat,   f  CcHsmiii. 
New  York,  Angnst  t,  1890. 

Oh  Cansimttivn  Aecnmi. 


1307.  Gni^e  F.  Doak,  Efslimate  No.  1  uid  Final  Coatnct  No.  336. 

1308.  Atlanlic  Dradging  Company,  Estimate  No.  i  *nd  Condact  No.  331   

On  Gtturai  Jttfoiri  Atetwit. 
jfag.  The  Morrii  and  Cumii^   Dredeiog   Company,   Estimate  No.  1,  Contract 
N0.34* 


titSf  >  K"!* Of '^'■■■"^ "Q ^^o™!"'^'''"!  Acconnl 

11309      t  Bill  or  Claim  on  General  Repaiis  Account  

3  Bills  or  Claims  Bmoanling  to 

Respectliilly  submitted, 

J.  SERGEANT  CRAM,  t  .   j-  -       ^ 

feDWIN  A.  P05T,  President,  f  A''d>tmg  Coi, 
New  York,  Augu5i  9,  1890. 

The  following  requisitions  were  passed  : 
Rtqninttaii  No.  For  Wh»i. 

8454.  Spun  yarn,  etc Eslimated  cost, 

8455.  Raw  linseed  oil,  etc 

8456.  Oak  pails,  etc 

8457.  Wrought  spike 

8458.  Spruce " 

8459.  Services  of  horse  and  catt 

8460.  Material  tor  negrosine  process 

846t.  Pipe-filting  materials " 

8461.  Robber  boots 

8463.  Boring  bits,  etc 

8464.  Roofing  material 

i£c.  Plnmbinfr  1-"-''  -tr ■• 
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t>.  For  What. 

nd,  etc Esiiniatcd  cost,  $20  00 

brooms,  etc "  97  0° 

a  rope "  477  69 

nery,  etc *'  12900 

ig  grate  bases **  22500 

tion,  the  lk)ard  adjourned. 

AUGUSTUS  T.   DOC H ARTY,  Secretary. 

>ard  then  convened  in  executive  session. 

Uowing  persons  were  discharged  : 

Laborers. 

Ls  0*Donnell.  Henry  Weisbader.  James  O'Hara. 

lanley.  Robert  }«hnson.  HUj;h  Donohue. 

Dock  Builder. 
Michael  Williams. 

Blacksmith. 
E.  J.  Tremill. 

allowing  persons  were  appointed  : 

Ship  Carpcn'ers. 
Patrick  McAnanly.  Edward  F.  Sncdecor. 

Laborers. 

as  Fitzpatrick.  Thomas  Farrell.  William  Warren. 

.el  O'Connor.  Michael  Meagher.  Lawrence  Ryan. 

k  Hughes.  Patrick  McCarthy.  James  Leavy. 

F.  Costello.  Peter  Wilmot.  Frank  Daly. 

Mulligan.  John  Tuomey.  William  Kennedy. 

f.  Kenny,  Thomas  Bums.  Thomas  Julian. 

k  Walsh.  George  Robinson.  Charles Charlifour. 

Promoted. 
Builder  Patrick  Gately  to  the  position  of  Foreman  of  Dock  Builders. 

Resif^ncd. 
Francis  Famey,  Laborer. 

otion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretiry. 


ig  of  the  BoBTd  of  Docks  of  the  City  of  New  Vark.  Iicld  at  the  office  of  the  Board.  Piei 
"•"  Rtiicrr  pl«ce,  Thiirtd«y,  Ang;iut  it,  1890. 

-President  Post. 
Cominisioner  Matthews. 


■  minutes  of  the  meetitigs  held  the  I4lh  injtant  were  rend  and  approved- 
The  tollowing  comrounicatiotis  were  received,  reid.  and. 

1  the  Counsel  10  the  Corporal ioo —In  reference  to  the  poivct  and  authority  of  this  Depttrt-  ' 
'  to  rcinoTC  the  old  crilvwork  of  the  hiitf  of  Pier  59,  East  river,  owned  by  the  Messrs.  Andrews, 
It  fifteen  leet  helow  mean  low-water,  and  in  the  event  of  their  failure  to  icinove  the  ci^b-work 
due  noticf  thereof,  the  eipctwe  of  doing  »iid  work  to  be  charged  against  them. 

:>  the  Tennsylvania  Railroad  Compuiy — Requesting  permission  lo  move  the  Doat-brldge  at 
It  located  beiween  Pieri,  pew  bj  and  6H,  North  river,  ■  distance  of  seveaty-five  feet  from  the 
cad.line  ;  the  intervening  ipace  to  be  filled  with  a  pile  and  timber  platforin. 

rbe  fbiloning  communicatioas  were  received  read,  and, 

Da  motion,  inhered  to  be  placed  on  file,  action  being  taken  where  neceaary,  ai  stated,  to  wit : 
From  ibe  CounstI  lo  the  Corporation  ; 

■  st.   Approving  specilications  2ad  form  of  contract  for  preparing  for  and  building  anew  wooden 
U  the  fool  of  One  Hundred  and  Thitly-f»urth  street.  North  river, 
■d.  Inclosing  in  duplicate  the  lease  of  land  under  water  between  Piers,  old  45  and  new  36, 

tirei,  to  Jabei  A.  Doslwick,  with  his  appruval  m  to  form  endorsed  thereon. 
IJhi  molion,  the  oAceit  of  the  Board  were  authorised  to  cxecule  saiil  lease  in  the  form  as  sp- 
ed by  the  Counsel  to  the  Corporation. 

31).   Inclosing  copy  of  \esae  to  George  H,  Penniman,  of  certain  land  under  water  covered  by 
Mion  to  Pier  36,  Basi  river,  and  advising  its  eKECUtion. 

(In  motion,  the  ofbcert  of  the  Board  were  authorued  to  execute  said  lease  in  the  form  aa  ap- 
«d.  i.-id  in  accordance  with  the  opinion  of  the  Counsel  to  the  Corporation. 

Fmm  Ibe  New  Vork  and  Baltimore   Tronsporlation   Line — Keque'iting  permission  to  rebuild 
cut  of  Pier  6,  North  river.  In  accorlance  with  the   plan  and  specifications  [ubmillcd.     Permit 
•   :   the  work  to  be   done  within   existing  line  under  the   direction  and  supervision  of  the 
I-  :r-in-Chtof  of  this  Department. 

rtom  C  Thaddeiis  Stevens— Inclosing  letter  from  R.  G.  Rolston,  trustee,  in  relation  to  Ihe 
lowni  of  the  claim  of  this  Department  Cor  rebuilding  the  bulkhead  on  Avenue  C,  between 
^rwtcntli  aud  Ejghtecntb  streets.  East  river,  and  suggesting  that  ibe  time  for  payment  be 
P«*lel  lo  September  15,  1S90.     Time  eitended  as  requested. 


AUGUST  31,  19S 

From  The  New  England  Terminal  Cotnpuiy — Sinlmit  thaf  Ihty  have  leaifd  the  b 
tKlwecD  Piers  48  and  49.  East  river,  lo  the  New  Vork  Sieam&hip  Company,  and  suggaL 
hey  ie  the  putkt  who  should  l>e  notilied  to  place  said  bulkhead  in  pruper  coudition. 
mid  compuiy  that  itvs  Uepaitmenl  hive  no  record  of  the  sut)-lel[ing  of  said  bulkhead,  3n< 
bie  the  lepain  required  niU9<  be  made  by  them. 

From  The  White  Star  Line— Accepting  the  terms  and  conditioni  of  the  resolatioD  1 
Aoguit  I,  1890,  for  the  exlention  of  I^«r,  Dev45,  North  river. 

From  Sherman  Evtits,  attorney  foe  the  New  York  and  Northern  Railway  Company— J 
'  the  tennt  and  conditions  of  the  resolution  adopted  Angntl  7,  189a,  gnuting  permii 
1  company  to  tablet  to  the  New  York  Steanuhip  Compaay  a  certain  portion  of  Piei  4 

From  the  Peat  Moss  Manure  Company,  with  the  approval  «f  John  A.  Bouker,  lessee— Rj 
;  permUiion  to  Iwrth  a  cinal-boat  on  the  north  dde  of  Pier,  foot  of  Fony-nxth  street, 
cT,  for  the   purpo-f  of   loading  manure.     Tbe  action  ol    the   PteadenI  in   issning  a 

From  the  Hoboken  Ferry  Company — Rcquestiag  penninion  to  repair  the  end  of  ll 
■djoiniriB  ih;  Bnrcl.iy  Street  Feriy,  damaged  by  one  of  their  ferry-boats.  The  action  of  the  Pi 
n  issuing  a  permit  approved 

From  John  H.  Starin — Protetting  against  the  maintenance  of  nvitch  placed  upon  thi 
lead  in  front  of  Pier  tS,  North  river.     Referred  to  the  Eogineer-iD-Cbief. 

From  the  Peimsylrania  Railroad  Company —Requesting  pennission  to  lay  tracks  b 
Thirty-seventh  and  Thirty-eighth  streets,  North  river,  from  the  bulkhead  line  to  the  easterly 
Twelfth  avenue,  in  accordance  w^th  plans  submitted.  Permit  granted  :  said  tracks  10  rema 
during  the  pleasure  of  the  Board.     President  Post  r,o(  voting. 

From  A.  Forget,  general  agent  Compaguie  Generale  Tran  sat  I  antique  —Acknowledging 
of  resolution  lixing  the  terms  and  conditions  of  lease  of  Pier,  new  41,  North  liver,  etc. 

From  Dock  Master  Brady  — Rep  or:  mi;  a  hole  near  the  centre  of  Pier,  old  41,  North  nvt 
that  the  backing-log  on  the  south  side  of  sud  pier  needs  repairing .  The  Engineer- in-Cbief  d 
to  examine  and  repair,  ifnecessary- 

From  Back  Master  Park's— Requesting  a  d.-sk  for  his  oflice.      Referred  to  the  Treasure 

From  Dock  Master  Abeel  -Reporting  repairs  required  to  the  hacking-log  on  the  noi 
half  of  the  bulkhead  between  Piers,  new  37  and  ]8,  North  river,  also  reporting  ths 
cleats  are  required  ihereal.  The  aciiim  of  the  President  m  directing  tbe  Engineer-in-Cl 
repair  was  approved. 

Krom  the  Embossed  Lumber  and  Fibre  Compjny  -Requesting  permission  to  run  a -d. 
pipe,  from  their  ^tory  near  the  fool  of  Fortieth  street.  North  river,  under  the  pier  at  foot  0 
street,  for  the  purpose  of  drawing  water  from  the  river.  Permit  granted,  subject  to  the  appro 
tbe  Engineer-in -Chief  of  this  Department. 
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isarer,  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  week  ending 
$90,  amounting  to  $42,625.71  which  was  received  and  ordered  to  be  spread  in  full 
s.  as  follows : 


From  Whom. 


Huntington 

in'<(  Louisiana  and  Texas 
k.&S.S.Co 

n  &  Fleming 

A.  Rouker  

•  ft 

■  ■ 

tore  &  Ohio  R.  R.  Co.. . . 


tpohtan  Ferry  Co 
<• 

u  Ferry  Co 

«• 

H.  McCarthy.... 
ard  Oas-li^ht  Co. . 

:woO(l  Ice  Co 

It 

;e  W.  Pliinkitt.... 

:k  J    Brady 

nJ  A^>cel 

r.  Cofirgeshall 

isPrk"; 

A.  WfKids 

\.  M.irtin 


For  What. 


I  qrs.  rent  Pier,  new  37,  N.  R. 


%  bhd.  north  Pier,  new  37, 
N.  R.,  and  yi  bhd.  south 
Pier,  new  37,  N.  R.  . . . 

Pier,  new  25,  N.  R 

bhd.  pfm.  E.  39th  street. . 

bhd.  foot  E.  43d  street — 

pfm.  foot  E.  75th  street. . . 

Pier,  foot  W.  46th  street. . 

W.  yi  Pier  W.  xath  street 

bhd.  f  ot  E.  73d  street. . . . 

E  44th  street . . 

Pier  .old  ao,  and  bhd.  south, 
bhd.  bet.  Piers,  old  30  and 
ai.  and  Pier,  old  ax,  N.  R 

I.  u.  w.,  east  and  west  Pier 
37,  E.R 


Pier  at  E.  37th  street 

N.  yi  Pier  at  E.  33d  street. 
S  H  Pier  at  E.  33d  street  . 


I  qrs.  rent  bhd.,  etc.,  south  of  Hous- 
ton street.  E.  R 

"  1.  u.  w.,  for  pfm.,  south  of 

Houston  street,  E.  R . . . . 

**  Pier  at  E.  117th  street. . . . 

N.  Kbhd.  bet.  E.  114th  & 
115th  streets 


N.  K  Pier  at  W.  131st  St.. 

"  Pier  at  E.  3d  street 

"  Pier  at  E,  1  fijth  street . . . . 

**  Filling  in 

Wharfage,  District  No.  2,     N.  R... 

^.  .  . •  • 

6.         "    .... 

8** 
•  ■  •  •  • 

10,         **    .... 
la  " 


Amount. 


$17,500  00 

875  00 

7,500  00 

aa7  50 

75  00 
100  00 
750  00 

5*5  00 

aoo  00 
6  as 

9,000  00 

a68  75 

375  00 
250  00 
725  00 


Total. 


$625  00 

75  00 
x8x  25 

6a  50 
237  50 
500  00 
125  00 
500  00 
334  41 

1X2  98 

43  82 
«75  3« 
«3«  38 

75  54 


$38,377  50 


Dati 
Dbpos- 
rrsD. 


x89a 


Aug.  14 


IMTIL 

PkmWhom. 

F™  What 

^.0^. 

T<n^Ai. 

s 

tt^ 

■1 

Wiwtigt 

.    -..., 

"    ■? 

B.P.K"«r 

,.        ..    .... 

„ 

„ 

n.      ■■    ... 

"*" 

•"•••■ 

il 

i4.i*«J. 

W^l^l* 

1 

Fiom  the  Bngfneer-in -Chief : 
i«t.  Report  for  the  week  ending  Angust  i6,  1890. 
L  RscoDUiiaidii^  that  unngenienU  be  made   Tor 


Kespecl hilly  submitted, 

JAMES  MATTHEWS, 


Tweotr-diili 


rwentj-KTCDth  tfiects.  North  liTcr,  and  saggesting  the  pni^riety  of  lellmg  the  pririlege  oi 


The  Treunrer,  Commisnoner  Matthews,  was  authorized  to  issue  tickets  to  the  extent  of 
tbonsand  loads  requiied  immediately  Ear  filling 'in  Irontof  the  premises  leased  by  the  Messn.  Co 
And  the  following  resolution  was  adopted  : 

Resolred,  That  Va-i  Tassell  &  Keimey,  auctioneers,  on  behalf  of  this  Board,  be  and  hereb 
antboriied  and  directed  to  offer  for  sale  at  puMic  auction  in  the  Board  ro^m.  Pier  "  A,"  Bi 
place,  on  Wednesday,  Sep!emb;r  10,  1S90,  at  12  o'clock  noon  of  (hat  day,  the  right  to  dump 
Cll.in  behind  the  new  bulkhea.<l  or  river-wntl  between  the  foot  of  West  Twenly-siiih  street  and 
foot  otWest  Twenty-eighth  street,  to  the  entent  and  amount  of  twenty  thousand  (20,000)  Ijid 
iccoidance  with  the  ipecificatioiis  submiited  Iherefoi  by  ihe  Engineer-in -Chief  of  this  DcpartiDi 

3d.  Reporting  an  accident  to  Laborers  Patrick  O'Keefe  and  Adolph  Hitberl, 

4tb.  Reporting  that  James  Connelly,  Ship  Carpenter,  has  failed  lo  report  for  duiy  since  An 

■.■890. 

On  motion,  the  said  James  Connolly  was  discharged. 

51b.  Reporting  the  corapletian  o(  the  work  of  dredging  at  sundry  places  on  the  Nonh 
East  riven,  under  Contracts  Nos.  330  and  342. 

6th.  Reporting  that  he  hid  directed  that  Laborer,  Aclii>g  Watchmen  Patrick  McCabc,  Dm 
MePhail  and  John  Dowdell  be  not  again  assigned  lo  duty  as  Acting  Watchmen,  and  n 
tlwt  his  action  be  ipprored.     Action  approved. 


20I  [August  21,  1890. 

1.  Reporting  that  Laborer  Patrick  Murray  has  been  laid  off  and  is  unassigned  to  duty,  for 
been  absent  from  all  duty  for  three  successive  days  without  l)eing  excused. 

1  motion,  the  said  Patrick  Murray  was  discharged. 

h.  Reporting  non-commencement  of  repairs  to  the  bulkhead  between  rieis48  and  49  East 
Send  copy  of  the  Engineer-in-Chiefs  report  to  the  New  England  Terminal  Company,  and 

them  that  if  said  work  is  not  done  immediately,  the  premises  will  be  fenced  of!  from  public 
this  Department. 

h.    Reporting  non- commencement  of  work  at  sundry  premises. 

pori  motion,  the  orders  to  repair  Pier,  new  40,  North  nver,  the  bulkhead  between  Perry  and 
Eleventh  streets,  North  nver,  and  south  half  of  Pier  62,  East  river,  were  rescinded  ;  and  the 
or  the  removal  of  railroad  tracks  from  the  new-made  land  north  of  One  Hundred  and  Forty- 
reet.  North  river,  was  tabled.  The  Secretary  was  directed  to  notify  E.  M.  Van  Tassel,  lessee 
nises  at  West  Eleventh  street.  North  river,  also  the  New  York,  New  Haven  and  Hartford 
ad  Company,  lessees  of  Piers  51^  and  52,  East  river,  that  the  repairs  must  be  made  thereat 
;tofore  ordered.  The  Secretary  was  also  directed  to  notify  the  New  York  Horse  Manure 
my,  lessees  of  Pier  foot  of  Forty-fourth  street.  North  river,  that  if  repairs  ordered  June  30, 
.0  the  deck  of  <aid  pier,  are  not  made  within  ten  days  after  receipt  of  notice,  the  work  will 
e  by  this  Department  at  their  cost  and  expense. 

>th.  Report  on  Secretary's  Order  No.  103 15,  as  to  the  condition  of  and  repairs  required  to  Pier 
One  Hundred  and  Twenty-ninth  street.  North  River.     The  Lessees  directed  to  repair. 

ith.  Report  on  Secretary's  Order  No.  10332,  as  to  the  condition  of  and  repairs  required  to 
em  at  the  approach  to  Pier  57,  East  river.     The  Engincer-in-Chief  directed  to  repair. 

!th.  Report  on  Secretary's  Order  No.  10325,  submitting  specifications  and  form  of  contract 
dging  in  the  slip  on  the  south  half  of  Pier,  new  34,    North   nver. 

n  motion,  ordered  to  be  placed  on  file,  and  the  following  resolution  adopted  : 

isolved.  That  the  specifications  and  form  of  contract  as  prepared  and  submitted  by  the  Engi- 
-Chief  of  thi.s  Department  for  dredging  in  the  slip  on  the  south  half  of  Pier,  new  34,  North 
*c  an'i  they  hereby  are  approved  subject  to  the  approval  of  the  Counsel  to  the  Corporation 
rm,  and  the  Secretary  be  and  hereby  isdirecte<l  to  have  a  sufficient  numlxjr  of  blank  forms  of 
il-,  printed  and  proper  advertisements  inviting  estimates  for  doing  the  said  dredging  inserted  in 
ious  newspapers  designated  by  law. 

th.   Report   on  Secretary's   Orders    Njs.   10297,   10318,  10178,  10313,  10312,  10311,  10154, 

9557,    lojoS.    10049,  8920  and  9499,    that    he   had   repaired  sheathing  on  deck  of  Pier, 

9,  East  river  ;    repaired    mooring-pusts  on  the   bulkead   at    Pier,  new   29,  and  backing-log 

n   Piers,  new  39  and  40,  North  river ;    refastened  spring-pile  on  the  outer  corner  of  Pier  at 

"wclfih  street ;  repaired  Pier  at  West  Nineteenth  street,  and  Pier  19,  East  river  ;  superintended 

ag  fender-pile  on  Pier  foot  of  West  Thirty-fifth  street  ;   repairing  bulkhead  at  foot  of  Water 

East  river  ;  superintended  the  erection  of  a  temporary  platform  on  Pier  foot  of  Horatio  street, 

river ;  the  removal  of  ice  bridge  between  Sixty -first  and  Sixty-second   streets.  East  river,  and 
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't  reference   lo  the  ilitJginn  orderuil  at  Pie 
'wenly-cighlh  sWcel.  IUt1cn|  rivcf , 

141h.  RepotI  for  the  quanei  ending  July  ji,  iSgo.  The  Stclvlnry  dirwlcil  to  Irininui  tM 
Mme  lo  his  Honot  (he  MiyoT.  | 

The  Scctelaiy  repaitcd  thai  the  paji.roUs  tor  the  Getieril  Repain  anJ  Coastiuction  Font  fcrfl 
week  ending  Aui^si  tj.  1890,  amounting  lo  $8,897.91,  hod  been  Biprore!  uid  lUuUleil  ud In 
mltloil  lo  the  Kinanee  Department  tor  pajtnent. 

The  Sectelary  also  reported  that  on  ihe  t9th  of  August,  iSga,   by  direction  of  the  Com 
■ioners,  Dock  Mustei  ErwJn  »u  iksiigned  to  take  charge  of  and  perlonn  the  iluties  of  D^k  V 
n  Dislricl  No.  1,  and  Dock  Master  Car-an  wa>  diiecieii  ta  take  charge  ol  and  perfcxn 
>f  Dock  Masler  in  L'istnct  No.  g.  lemparatily.  in  addition  ta  his  datiea  in  Uistrici  No.  I 

On  motioo  of  Commivdoner  Cram,  so  much  of  the  order  daled  Aug;u5l  1 .  1889,  as  rclata  w| 
CnickcilKickei  Ice  Company  was  revoked.  I 

Commissioner  Cram  offered  the  following  preamhtes  and  rasolutioo  for  adoption  ; 

Whereas,  This  Board  diii,  on  the  elcvenlh  Jay  of  April,  189^,  adapt  preamble  «id  i«Kid*lj| 
iffering  lo  purchase,  in  the  nam!  and  for  Ihe  benefit  of  (h:  Corporalion  o(  the  Cily  of  New  Vl 
■rom  the  estate  uf  Clement  C.  Mr>ore,  certain  wharf  prspiny  between  Twenty-second  and  Tmi 
fourth  streets.  North  river ;  and 

Whereas,  A  communication  was  received  from  Wheeler,  Cortis  &  Godldn,  Bttomeys  fix  Chi 
C.  Moore,  dated  April  39,  TS90,  oifcring  to  sell  on  behalf  of  his  client,  all  th=  bnlkheat  1 
appertuning  <o  iiis  property,  comer  of  Twenly-ihird  street  and  Thirteenth  avenue,  consisiiaj  el 
four  lots  bcgirining  at  Twcnly-third  street,  and  running  ncrlh  jboot  oiie  hundred  feel 
of  Ihe  block,  for  Ihe  sum  of  I350  a  running  foot, 

Resolved,  Itat  the  said  oSer  to  sell  the  said  property  [iieiitioned  in  said  communicatiai,' 
the  sum  of  (350  per  lineal  or  front  fool,  be  ami  the  sime  is  hereby  accepted  ;  provic 
that  a  good  and  sufhcieni  tiile  in  all  respects  to  the  said  properly,  together  wilh  all  rit;tin.  ra 
easements  and  privileges  ap|iertaining  thereto  or  connected  therewith  can  be  acquired  and  "t 
by,  and  conveyed  lo,  and  vested  in  the  Mayor,  Aldermen  and  Commoiially  of  the  Gil; oil 
York,  free  and  clear  in  all  respects  of  all  charges,  liens  and  incumbrances  of  nha'.ei 
or  nature,  subject  10  ihe  approval  ol  the  Commissioners  of  the  Smking  I'uod,  and 
meni  to  the  foregoing  effect,  and  in  pursuance  of  seciion  715  of  the  New  York  City  Con«liil 
Act  of  iSSz,  be  entered  into  by  this  Department  lo  purchase  the  said  properly  at  the  smI  | 
6001  the  owner  or  ouneis  thereof. 

Tlic  abwe  preambles  and  resolubon  were  adopted  by  the  fullowing  vole  ■- 

Affirmsnvc  -Commissioners  Matthews  and  Cmm. 

Negative — President  Posl. 

Uo  motion,  the  Board  adjourned. 

AUGUSTUS  T.   DCX;HARTY,  SecreaiJ 


2D3 


[August  2i»  iSi^q. 


in  <*xectttiiye 


Tbe  fbUowmg  pcnans  were  dndiaxged 


P^tzick  Halef . 

WniimKe 

FnaklXdy. 

The  following  pezsons 


J 

Micliael  WHliaiitt. 

Thomas  Finnerty. 

Denb  Meehan, 

I  restored  to  duty. 


P^Urick  Fleming. 
Peter  WilmoBt. 


Laborers. 

John  Mulligan. 
Albert  HiUman. 
Ilfichael  Maher. 

appointed  : 

SAdp  Carptnttr. 
Geocge  Waxd. 

Sttma-CtUter . 
George  Archbold. 

Laborers. 

Michael  Dtxnn. 
Edward  HaU. 
John  O'Halloran. 

;  promoted  to  Dock  Builder,  and  Thomas  Hi^ins,  Caulker,  reinstated 


Henry  Loughran. 
James  Hanlon. 


President  Post  offered  the  following  resolution  which  was  adopted  : 

Resolved,  That  Henry  A.  ?alm>tine  be  and  is  hereby  appointed  as  l>ock  Master  to  take 
nge  of  District  No.  i.  East  river,  with  compensation  of  one  hundred  aiKl  fifty  (150)  dollars  per 
Qth,  to  take  effect  as  soon  as  he  shall  61e  his  otBcial  bond  with  the  sureties  apprv>ved  by  the 
sident,  as  provided  by  Article  12  of  the  By-Laws  of  thi>  Board. 


On  motion,  the  Board  adjourned. 


AUGUSTUS  T.  IXX:HAR TY,  Secretary. 


A  special   meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the 
trd.  Pier  "A,"  Battery  Place,  Friday,  August  22,  1S90. 

Present — President  Post. 

Commissioner  Matthews. 
Cram. 


i( 


The  Board  met  for  the   purpose  of  receivin;j  estimatc^^  for  prcparmg  for  and   building  a  new 
»den  pier  at  the  foot  of  West  One  Hundred  and    Thirty  fourth  street,  North  river,  advertijied  to 


^  opened  ihii  day  nl  13  g'cluck  M..  i   representative  of  the  Cuinp4roilei   bemg  pieKin;li 
Data  were  received  su  (oIIowb  : 


■Bi  P   Kelly,  ■ 
Jabn  nulla, 


On  mtition.  (he  Sccrclsry  wu  directed  to  transmil  to  the  Comptioiler  the  securily  dc 
Kde  by  said  iHiidera,  and  accampaafing  their  esliamtcs ;  whereupon  ibefollawing  retoluiicHfl 

Reiolved,  That  the  contract  opened  this  day  for  preparing  fat  and   budding  a  new  a 
r  al  the  fe«i  of  Wtat  One  Mundn;ii  and   Thirty-fourth  streei,  North  river,  be  and  is 
'aided  to  William  P.  Kelly,  be  bring  the  lowest  bidder  upon  the  approval  of  the  aiirlies  b;  w 
.impttoller. 


On  molioo  Ihe  Doan]  adjootned. 


AUGUSTUS  T.  DOCHARTY.  StertUry. 


A  special  meeting  of  the  Bo^ril  of  DockEi  of  the  City  of  New  Vork.  held  bI  thEO&xirf| 
Board,  Pier  "A,"  Battery  Place,  Saturday,  August  13,  1S90. 

Preienl— President  Post. 

"         CamnuKJonfr  Matthews.  ' 

Tbe  commBnicalioii  ftom  the  Finance  Department,  in  refeience  to  the  mbslitulioa  of  AngDall 
Wallh  in  placeoC  Loring  R.  Millen,  as  surety  on  Ihe  Htimate  ol  William  P.  Kelly  for  buiLdlog  U 
etc.,  at  One  Hundred  and  Thirtj-lhird  street.  North  nver,  under  Contrart  No.  348,  was,  , 

On  motion,  ordered  to  be  placed  on  file  and  the  following  resolution  adopted  : 
Resolved,  That  permiaioo  be  and  hereby  is  granted  to  the  substitution  of  Asgnstio  Willi  < 
place  of  Loring  R.  Millen  as  surety  on  Contract  No.  348,  for  building  a  pier  at  fool  of  WeB  ft 
Htuidred  and  Thirty4hird  street.  North  rivet,  and  for  building  a  new  crib-btdkhead   bettnoi  (k 
d  Thiity4hitd  and  One  Hundred  and  Thirty -fourth  streets.  North  rivei,  and  fotiWi 


Od  motKin,  the  Board  adjonmed. 


':HAS.  miller.  }x..  Acting  Seaetaiy 


d  of  Dacki  of  ilie  City  of  N-ew  York,  liell 
:,  Thiiiiday,  Aogusl  iS,  1S90. 


AllMI 


— P«siil«nl  Post. 
CominisHOnci  Cram. 
:r  Malilieu 


5  office  of  the   lioM 


eid  and  approved. 


The  minutes  of  ihe  meeliagi  Md  Ihe  ii^t,  22d  and  IJii  Inslani 

The  following  communications  were  received,  reod^  and. 

Upon  mntioD,  labled  : 

Fiaui  the  Couni=1 10  the  Cornoralion — Inclosing  foe  venlication  the   answer  in  llic  mattei  of 

gham  ami  oiheri  vj.  Flan<Ir;au,  Post  and  others,  respecting  tiie  removal  of  certain  floating 

tuics  and  olstnicboDS,  from  the   bulkheml  nonlierl)'  ol  the  approach  to  Pier,  new  47,  North 


la  consequence  of  the  fftcl  that  the  Comtnishiontra  were  unilils  to  verify  some  of  the 
JenUls  coKloined  in  said  answer, 
Upmi  motion,  it  was  orJcrcd  that  the  Counsel  to  the  Corjioration  he  requested  to  confer 
loartl  in   relation  thereto  at  a  meeting  to  b;  held  Friday,  August  Jg,  ibgo,  mt  II  o'clock,  H. 
Friaitt   Wheeler,  Conii  &  Godkiii,  atlorneys — Acknowledging  receipt  of  a  copy  of  resolulii 
ted  b;  this   Board,  Au^st  31,  1890,  and  slating  (hit  their  client  Clement  C.  Moi 
a  to  make  acimvcyance  of  Ihe  rights  and  inlereslof  his  tenants. 
From  A.  E.  Outer  bridge  it  Co.,  agents— Submitting  application  on  behalf  of  the  Quebec  Steam- 
Company  for  an  exten^an  of  the  pm-nl  leaw  of  Pier,  new  47,  North  river,  together  with  the 
I  to  lengthen  said  [Hcr,  in  accordance  with  chapter  ^6l  of  the  Laws  of  tSoO.       Mr.  Outerbridge 
e>«ed  to  appear  b=fore  the  Board  Thursday,  Seplentber  4,  at  1 1  a.  M. 


The  following  communications  were  received,  reaiF,  and, 

(Jn  motion,  ordered  10  be  placed  on  file,  action  beiog  taken  whe.-e  necessary,  as  staled,  to  wit ;' 

Fiim  the  Finance  Department — Returning  the  proposal  of  William  P.  Kelly  for  buildi 
■tm  pier  at  the  fool  of  One  Humlrid  and  Thirly-lhird  street,  and  fcr  building  a  new  cnb-bulk- 

',  Ivtween  One  Handled  and  Thirly-lhird  und  One  Hundred  and  1  htity-second  streets,  North 
,  n'l  for  diedginu  thereat,  under  Conlracl  No.  348,  and  for  building  a  new  wooden  pier  foot  of 
Hiiuifcd  and    fhirty-fourtli  street,  North  river,  under  Conlract  Nj.349,  with  his  approval  of 

.Icjuaey  and  sufficiency  of  the  sureties  thereto. 

fnm  ihe  Department  of  PuUic  Charities  and  Correction— Complaining  of  Ihe  trouble 
■nrnccd  in  unloading  coal  at  Ward's  Iiland,  and  requesting  Ihe  Department  to  widen  the  dock 
"'d  place;  also  reporting  that  the  "  long  dock  "  at  Randall's  Island  requires  immediate  repairs, 
"lej  to  the  Kngincer-in-Chief  to  examine  and  lepurt. 

'rjm  Ihe  Norlh  and  East  River  Steamboat  Company — Requesting  permission  to  erect  four 
W  upnghls  for  Bcanvoscovering  on  the  south  side  of  Pier,  new  3/,  East  river.  Permit  granted, 
^aiii  only  dnring  the  pleasoie  of  the  Board. 


n 


kvGVsr  tS.  tigo.]  So£ 

From  (be  New  England  Terminal  Comjuny  and  the  New  Vork.  New  Kaiea  and 
Railroad  Company— !^Ulmg  lhi[  the  rep lin  ordered  xa  ihe  tmlkbcad  beiwe^n  I'ien^Saoi 
la  Pieis  5iji  and  53,  East  river,  will  receive  prompi  ailenCion. 

From  Micbael  Deiwin— Complaining  of  Ihe  slonog  of  sand  on  the  balklmd  fool 
Taunh  street.  East  river.  The  action  of  the  Fre^ilenl  in  directing  the  Dock  Muter  10  euu 
report  ww  approved. 

Ftiim  the  Brooklyn  and  New  Vjrk.  Kerry  Company  — Reqoesling  permit  to  make  all  1 
repaiis  fur  Ihe  ensuing  thiee  months  lo  ferry  premises,  foot  of  East  Twenly-thltd  lUtti,  tii 
Roo^enelt  slreeis,  East  river ;  al«  requesting  jicrmii  to  dredge  on  Ihe  south  side  of  Fiet  ton 
IVenlv-lhird  street.  Permit  granted,  the  work  to  be  done  under  Ihe  direction  and  supei 
the  Engineer-iD-Chiefof  this  Department,  the  repairs  lo  be  kept  within  existing  lines. 

From  John  Marion— Requesting  permit  lomuntainadeirickon  the  bulkhead  at  Serentj 
street.  North  river.     Appticalion  denied. 

From  Ihe  Mutual  Ice  Company  (with  the  conienl  of  owner)— Requesting  permit  to 
scale-house  on  the  bulkhead  between  Thirteenth  and  Fourteenth  itreels.  North  river.    Gr» 
I  From  Dock  Master  Brady — ^Reporling  that  the  appn):ich  to  the  Pier  foot  of  Fiftf-fifil 

North  river,  requires  cleaning  and  repairing.     The  action  of  Ihe  President  in  diiccUng  the  E 
in-Chief  to  examine  and  report  was  approved. 

From  Dock  Ma->ter  Carson — Reporting  Ih.it  the  bulkbefi  foot  of  Sixlj-titst  street.  El 
requires  cleaning.     Tlie  Department  of  Street  Cleaning  icquesled  to  clean  thereat. 

From  Dock  Master  Kenney — Reporting  that  dredging  is  required  ml  the  bulkheadl 
Thirtielh,  Forty-second  and  Fifiy-fourlh  streets.  East  river.  Referred  to  Ihe  Engineet^n- 
examine  and  report. 

From  Dock  Master  Woods  — Reporting  Ibat  the  approach  lo  the  Pier  fool  of  Fifiy-fiS 
Norlh  nver,  requires  cleaning  and  repairing.  The  action  of  the  Preiident  in  directing  the  E 
in-Chief  lo  eianune  and  report  was  approTcd,  and, 

On  motion,  the  Secretary  was  directed  to  request  Captain  Kilhtea,of  the  Twenty-second  1 
to  cause  the  patrolman  formerty  detailed  at  said  pier  to  be  le-assigncd  lo  duty  thereaL 

From  Simon  Stevens  — Transmitting  in  qnadmplicate  for  execution  an  aj^reemenl  for  lb 
Ihe  Clly  o(  New  York  of  certain  wharl  property  at  Vesty  street,  Notth  rivet,  u  describedil 
lion  adopted  by  the  Boanl,July  11,  1S90. 

On  m^tioD,  i[  was  ordered  that  the  said  agreemeni  be  transmilled  to  the  C«niud 
Corporation. 

From  the  Pennsylvania  Railroad  Company— Requesting  permission  lo  repair  the  bolkk 
Ihe  bulkhcad-pbiform  in  Ironi  of  the  (erry  premises  foji  ol  Desbroraes  sliMt,  North  tirtr.  C 
From  Ciiiieos'  Coal  Company — Requesllng  a  renewal  of  permit  for  engine<hoase  on  b 
foot  of  Fortieth  street.  North  river.     Granted. 

^rom  fliidley,  Lanterbach  &  Johnston,  atlorneys — Requeiting  Ihe  return  of  the  agr 
November  7,  1SII9,  \tj  wliiell  Messri.  Gould  and  Kennedy  (the  then  boodsmin  00  Ikei 
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il  Steamship  Company)  ag^ree  to  the  sub-letting  of  the  northerly  side  of  Pier,  new  34, 
Referred  to  the  Treasurer,  Commissioner  Matthews,  with  power. 

surer.  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  week  ending 

90,  amounting  to  $3,371-57,  which  was  received  and  ordered  to  be  spread  in  full 

« 

i,  as  follows  : 


F»oM  Whom. 


n  Tunoel  Railway  Co, 


i  W.  Plunkitc. 


ants'  Union  Ice  Co 

ork  Horse  Manure  Co. 

I  B.  Rrwtn .. 

rs  S.  Coye 

.  Ryan 

ivenney 

W.  Carson 


For  What. 


I  qrs.  rent  rcl'd  land.  So.  of  Pier,  new 
4a.N.R 


Filling  in. 


I  qrs.  rent  bhd.  at  E.  136th  st 

Pier  at  W.  44th  ft. 

Wharfage,  District  No.  i ,  E.  R 


I 


IT. 


F.  Mcehan 

k  J.Brady 

d  Abecl 

m  T.  Coggeshall. 

^,  Parks 

fc  A.  Woods 

.  Martin 


'3.  "      ■ 

9.  N.R. 

4,  "     . 

6,  " 

8,  "      . 

10,  ••      . 


Amount. 


$500  00 
350  00 


163  50 
875  00 

54  98 
398  83 

loi  3a 

85  30 
i6a  14 

aa  (3 

51  50 
ai3  44 
139  90 

63  aj 
133  00 

137  10 

130  70 


l3.37«  57 


Total. 


1850  00 


Date 

Dkpos- 

mo. 


189c. 


Aug.  aa 


a,5a«  57 


Aug.  a8 


«3.37i  57 


Respectfully  submitted, 

JAMES  MATTHEWS.  Treasurer. 
Enginecr-in-Chief : 

>rtmg  that  the  sheJ  on  Pier,  new  56,  North  river,  requires  repainting,  and  the  iron 
ed  and  renewed  where  necessary.     Notify  lessc-es  to  do  said  work  in  accordance  with 


•Fling  repairs  required  to  Pier  6,  North  river.     Notify  owners  to  repair, 
rting  resignation  of  Laborer  John  J.  Kenr.y.     Resignation  accepted. 


August  38. 1890.] 

4lh,  Rqxirdng  Ihe  dealh  of   Laborer  Patdck  V»l)ely,     The  Secitwiy  direclod  10  CJ 
name  lo  be  [aken  (rom  the  roll  of  emplojees. 

5l!i.  Reporting  thai  the  repairs  made  to  the  lur'ace  al  the  Pier  foot  of  Forty -ni.lh  flnet,!! 
nret,  by  John  A.  Bonker,  Icisw.  are  insulTicient  ;  and  aim  repoitinE  that  the  SBrlJKe  of  Ael 
pier,  mod  particalarly  near  the  entrance  to  same,  needs  ccmsidenible  tepam,  which  dioold  be  i 
■t  once.      Notify  the  \easec  to  repair,  as  recoin mended  by  (be  Engineer-in-ChieL 

6th.  Reporting  that  he  had  directed  that  Labutcr  Acting  Watchman  fobo  Mulball  be  dNi 
aaigned  to  daly  ai  Acting  Watchman,  and  recotnmcnding  thai  bis  action  be  approved. 

On  motion,  tbe  EJigineer-mXhief  wat  directed  not  [o  asign  utd  Mulhall  (o  datyaiAl 
Wuchmmn  for  a  period  of  twenty  days. 

7th.  Reporting  repairs  to  the  paverocnl  at  bulkhead,  weiterly  of  Pier,  new  Ji,  Easl  riiw. 
Eogiacer-ia-Chier  directed  lo  repair. 

Bth.  Report  fot  the  week  ending  Au(^s(  13,  1890. 

9lh.  Reporting  lliat  the  services  of  two  nddilional  Sleim  Engioeen  are  needed  for  Ihe  [l 
prmecndon  of  the  work  of  the  Department.  The  Secretary  directed  to  request  the  Cinl  S 
Board  to  submit  a  list  of  persons  eligible  for  said  position. 

lOCh.  Submitting  tpeciticaliuns  and  form  of  contract  for  dredging  at  East  One  Hnndied 
Second  Stfect  Section.  Harlem  river. 

On  (Qolion,  ordered  lu  be  placed  on  file  and  the  foltowkg  reaolnlitni  adopted  : 

Reuilved,  Thai  Ihe  specilicBliotis  and  form  of  contract  u  prepared  and  submitted  I 
Eagineer-in-Chief  of  this  DeparlTnent  for  dredging  at  Oite  Hundred  and  .Second  SueelSt 
Harlem  nver,  be  and  they  hereby  are  approved,  subject  to  the  appraral  of  the  Coniud  tC 
Corporation,  as  to  form,  and  the  Secretary  be  and  hereby  is  directed  to  have  a  sufficient  01 
Uank  fbmw  of  proposals  printed,  and  proper  advert isemenia  inviting  eslimales  tir  doing  sa 
inn  insened  in  Ibe  various  new^iBpcra  designated  by  law. 

I  lib.  Report  on  Secretary's  Order  No.  10047,  submitbng  plans,  specifications  and  form  of 
tract  for  building  a  new  wharf  at  Charity  Hospital,  Blackwell's  Island,  Ea.st  river. 

On  moiion,  ordered  lo  be  pl.iced  on  file,  and  the  following  resolution  adopled  : 

Resolved,  That  Ibe  plans.  S|«cilications  and  lotm  of  contiaci  as  prepared  and  sabmitled  Ij 
Eogmeer-inChief  of  this  Department,  for  building  a  new  wharf  a1  Charity    Hospital,  BUdti      1 
Itland,  East  river,   be  and  they  hereby  are  anpruved,- subject  to  the  approva.1  of  the  Co 
CirpoiaEion  at  to  fbim  ;  and  the  Secretary  !»c  and  hereby  is  directed  to  have  a  soffit 
of  blank  forms  of  proposals  ptinled  and  proper  advertisements  inviting  estimaies  for  doi 
tnscrleit  in  Ibe  various  newspapen  dcHgnalcd  by  law. 

lllh.  Report  on  Secretary's  Orders  N'os.  10101,  10314  and  10335,   t'>°l  ^^  ^'^   ' 
backing-log  on  the  bulkhead   between  Piers,    new  38  and  39,  North  livcr,  repaired  Ket4Jrl 
river,  and  renewed  backing4og  on  the  bulkhead,  between  I'ieis,  new  37  and  3S,  North  rivn. 

13th.  Report  on  Secretary's  Orders  Nos.  9S41,  9897,  tOO]l,  lOIlS,  10278,  lojol,  n>3K^  H 
•Dd  Ki339,lhat  hehadnperinundedlheetectionaf  a  fence  between  Piets,  old  iS  and  x^Norlka 
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on  the  north  side  of  Pier  55,  East  river,  in  reference  to  the  paving  ordered  between  Perry  and 
t  Eleventh  streets^  North  river  ;  that  he  had  superintended  repairing  surface  of  the  south  haii  of 
62,  East  river,  made  requisition  for  dredging  between  Piers  56  and  57,  and  foot  of  Twenty-ninth 
t.  East  river,  the  building  of  a  turn-out  and  stand  at  Cortland  t  street,  North  river,  and  superintended 
Bring  pier  at  Forty-seventh  street,  Blast  river,  and  dredging  between  Piers,  old  28  and  29,  East  river. 

The  following  communication  was  received,  read,  and. 

On  motion,  ordered  to  be  spread  in  full  upon  the  minutes  : 

Navy  Department,  ) 

Washington,  August  26,  1890.  \ 

fmtssi(^furs  of  the  Department  of  Docks ^  City  of  New  York  : 

Gentlemen  -I  desire  to  express  to  you  the  thanks  of  the  Navy  l!)epartment  for  the  valuable 
and  co-operation  rendered  by  you,  on  the  23d  instant,  on  the  occasion  of  the  removal  of  the 
f  of  Captain  Ericsson,  without  which  aid  the  embarkation  from  the  Battery  could  not  have  been 
:essfully  carried  out. 

Very  respectfully, 

BENJAMIN  F.  TRACY,  Secretary  of  the  Navy. 

On  motion,  the  mmutes  of  the  meeting  held  July  24,  1890,  were  amended  so  as  to  include  the 
owing  : 

•*  An  order  dated  July  8, 1890,  in  the  matter  of  the  People  of  the  State  of  New  York  on  the  rela- 
ion  of  Frank  Flandreau  against  the  Commissioners  of  Docks  was  ser\'ed  upon  Commissioners 
latthews  and  Cram  on  the  23d  instant,  providing  for  the  issuing  of  a  writ  of  mandamus  command- 
Bg  them  to  remove  certain  obstructions  ftom  the  bulkhead  northerly  of  the  approach  to  Pier,  new 
|7,  Noith  river,  as  in  said  order  mentioned  ;  whereupon  the  following  preamble  and  resolution 
Kie  adopted  : 
*  «*NEVV  YORK  SUPERIOR  COURT. 

The  People  of  the  State  of  New  York,  upon  the  " 
^  *'  relation  of  Frank  Flandreau, 

"against 
Bdwln'  a.  Post,  James  Matthews  and  J.  Sergeant 

"  Cram,  as  Commissioners  of  Docks  of  the  City  of  1 
"    ''New  York.  J 

**  Whereas,  On  the  8th  day  of  July,  1890,  an  order  was  made  in  the  above -entitled  action,  di- 
nning that  a  mandamus  issue  commanding  the  Commissioners  of  Docks  to  remove  from  the  bulk- 
ed northerly  of  the  approach  to  Pier,  new  47,  North  river,  certain  floating  structures  and 
*^l ructions  as  in  said  order  mentionefi,  to  which  reference  is  hereby  made. 

•*  Resolved,  That  the  Counsel  to  the  Corporation  be  and  is  hereby  requested  to  procure  a  stay 
tVie  above -entided  action  and  take  such  proceedings  as  may  be  necessary  to  perfect  an  apj^eal 
*»i[i  the  said  order. 

*  •  The  foregoing  preamble  and  resolution  were  adopted  by  the  following  vote  : 

*  •  Affirmative — President  Post  and  Commissioner  Matthews. 
*•  Commissioner  Cram  not  voting." 


AuoitBT  28,  iSjo."]                                    iro 

^^ 

The  Aiuiiting  Commilrcc  •ubaitloi  an  nU'iit  of  five  billa  oi  cLi 

ere  apptoied  and  mdft 

i«eil  10  be  spread  in  full  on  !lit  minulei,  u  fallows  : 

G.«w.«./,.»  .^.vv,.^. 

1 1310.  NoRh  Americui  Dredging  tad   Improvement   Company.,    Esti- 

mate No.  1,  CoDlnct  343 (2>736  66 

11311.  Brown  &  Fieming,  Estimate  No.  3  and  5nal,  Contract  313 3,737  71 

II313.  G.  H.Scribner,  Jr.,  Esdmale  No.  I ,  Contract  333 ^954  'S 

General  Repturs  Accomit. 
I3>  Tbe  Atlantic  Diedging  Company,   Estimate   No.  i  and  Gnal, 

Cooinut  330 *4>843  ao 

)I4.  Tbe  Morris  &  Cuming$  Dredgin-;  Company,  Ealimale  No.  2  and 

6nal, Contract  343 ...         3>639  64 


)  Klls  or  Claims  on  Con>lrDCtion  Account S9, 

3  "■  Cienersd  Repairs  Account 8, 

5  Bills  or  Claims  amounting  to (17, 

Ke^pecl fully  submitted, 

lAMES  MATTHEWS,     (    AudiUn 
J.  SERGEANT  CR.\M,  \  Commiii 
New  Vork,  August  3i,  1S90. 

On  Conslrutlion  Account. 
Aud.i  No.  Name.  i 

11315.  r.  T.  Higgins,  covering  bjiler  lu^  "  Manbatlan  " { 

11316.  Slackpole  &  Bro.,  transit,  etc 

II J17.  Brown  &  Fleming,  orolcen  stone 

11318,  Henry  Pym,  use  of  windlaises 

11319.  A.  B.Johnson  &  Co.,  yellow  pine. , 

11330.  F.  W.  Devoe  &  Co.,  draaghlsman's  material 

11331.  The  General  Copying  Apparatus  Co.,  simplex  duplicators,  etc 

11333.  George  H.  Reed  ii  Co.,  whispherphones 

1 1333.  John  C.  Moore,  piles 6. 

11334.  Vierow's  Towing  Line,  lowing 

113:5.  fames  S.  Barron  &  Co.,  rope,  moiw,  etc 

1 1336.  H.  A.  Rogers,  machinists'  supplies t, 

1 1327.  Alexander  Pollock,  ropes,  oil,  etc 1, , 

11328.  John  H.J.Konnci,cas:  of  pigeon-holes 


ill  [August  i8, 189a. 

No.                                             Katne.  Amount. 

'f.  W.  Ames  &  Co.,  spikes $344  co 

5.  James   Brand,  cement 1. 185  00 

1.  Henry  B.  Newhall  Co.,  galvanized  bands,  etc 529  34 

2.  Union  Dredging  Co.,  dredging   i»442  70 

5.  J.  L.  Mott  Iron  Works,  tanks,  etc 122  18 

t-  Alexander  J.  Howell,  broken  stone 943  08 

5.   William  B.  Ferguson  &  Son,  treenails,  etc 864  95 

5.  Fairbanks  &  Co.,  testing  iron 1 1   lo 

J.  J.  W.  Mason  &  Co.,  desk  and  chair 32  50 

5.  Atlantic  Dredging  Co.,  dredging 2,685  ^S 

5.  Joseph  W.  Duryee,  spruce 44  44 

3.  Sterns  Bros.,  shades 7  85 

520,373  15 

General  /Repairs  Account. 

1.  Charles  Guidel,  paving  blocks  $434  68 

2.  Richard  Cronin  &  Son,  spruce 121  80 

4.  Garret  E.  Green,  ash  and  walnut 1 1 2  16 

4.  The  E.  R.  Mill  and  Lumber  Co. ,  spruce 882  46 

5.  Fairbanks  &  Co.,  testing  iron 99  25 

51,650  3S 
Annual  Expense  Account. 

6.  W.  W.  Brinkerhoff,  legislature  Documents $30  00 

7.  James  S.  Barron  &  Co.,  camphor  gum,  sapolio,  etc 48  69 

$78  69 

RECAPITULATION. 

ills  or  Claims  on  Construction  Account S20.373  15 

General  Repairs  Account 1,650  35 

Annual  Expense  Account     78  69 


«( 


t  fc 


ills  amounting  to S22, 102   19 

Re-ipectfully  submitted, 

JAMES  M.\ TTIIEWS,  \    Auditing 
J.  SERGEANT  CR.AM,  j  Committee. 
New  York,  August  22,  1890. 

The  action  of  the  President  in  transmitting  the  same  with  leqil-iiions  for  the  amounts  U)  t!ic- 
nee  Department  for  payment,  was  approved. 
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Cram  icpoited  that  he  h>d  i«cei*ed  for  the  Trc 
tbii  Department  with  maniU  rope  : 
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The  action  of  Cominissioiici 
the  lowcti  Iflddeis,  oas  approve 


^  S.  BarroD  &  Co.,  ihcj  b 


The  Secretaiy  reporled  thai  Ihe  pay-rolls  for  the  General  Repairs  and  Constraclioii  F"* 
the  week  en<Iing  Augiul  zz,  1S90,  amounling  10  $8.382. 5Z,  had  been  approved  and  audited  : 
transniilled  to  the  Finance  Depanmeni  for  paymenl. 


The  following  iwjuisilions  were  passed  : 
RrquiUKiii  No.  For  WiM. 

8471.  Aboul  20,o:jO  fcet  ipruce  plank 

S47Z.  Repairs  lo  Soaling  property 

8473-  t^'>»' 

8474.  Serfices  ol  tug,  per  hour 

8475.  Supplies,  fl  valing  ppipetty 

8476.  About  250  cubic  yards  of  sand 

S477.  Aboul  10,500  fcel  sptuce 

8478.  Two  botiels  of  dead  oiJ  and  two  barrels  rf  crude  oil .  ■ 
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aisition  No.                                            For  What.  Estimated  cost. 

}.  500  barrels  slow -setting  Portland  cement $i,  165  00 

t  coo     **  "  "  ) 

-'Uco-      quick-sctting  -  \  ^»^°°  °^ 

1.  Servicer  Bricklayers  to  lay  about  twenty-two  feet  of  brick  sewer 44  00 

2.  Tests  of  iron SO  00 


On  motion  of  President  Pos»,  the  Engineer-in-Chief  was  directed  to  change  the  sign  on  the 
?r  end  of  Pier,  old  54,  North  river,  so  that  the  said  sign  .shall  read,  as  follows  :  **  The  Pier  and 
er  front  between  West  Tentn  street  and  West  Eleventh  street  are  set  aside  for  the  sole  use  of  the 
rster  business.' 

**  Bv  orler  of  the  Board  of  l>ocks. 

"  EDWIN  A.  POST,  President.'* 

On  motion,  the  Engineer-in-Chief  was  directed  to  examine  and  report  as  to  the  dredging 
viied  between  Piers  20  and  21,  East  river. 

On  motion,  the  Board  adjourned  to  meet  Friday,  the  29lh  instant,  at  12  o'clock  M. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


The  adjourned  meeting  of  the  Board  of  Docks  to  be  held  Friday,  August  29,  1890,  for  Ihe  pur- 
se of  confemng  with  the  Counsel  to  the  Corporation  respecting  the  verification  of  the  answer  in 
*  matter  of  Stringham  and  others  vs.  Flandreau,  Post  and  others,  in  relation  to  the  removal  of 
rt«in  floating  structures  and  obstructions  from  the  bulkhead  northerly  of  the  approach  to  Pier, 
^47,  North  river,  was  adjourned  by  order  of  President  Post,  there  being  no  quorum  of  the  Board 
'tnt ;  and  for  the  further  reason  that  the  answer  in  question  had  been  verified  by  Commissioner 
•**>  after  a  conference  in  relation  (hereto  with  a  representative  of  the  Counsel  to  the  Corporation. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


21  s  [September  4,  1890. 


.  meetiogof  t^ie  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the  Board, 
'A/'  Battery  place,  Thursday,  Septeiiil)er  4,   1890. 

esent— President  Post. 
"       Commissioner  Matthews. 

Cram. 

minutes  of  the  meeting  held  Auj^ust  28,  1890,  were  read  and  approved. 

miliu-i  Outerbridge,  agent,  appeared  before  the  Board  on  behalf  of  the  Quebec  Steam - 
npany,  respecting  their  application  for  an  extension  of  the  present  leass  of  Pier  new, 
river,  together  with  the  approach  thereto,  and  the  right  to  lengthen  said  pier  in  accordance 
pter  482  of  the  I^ws  of  1890.  On  motion,  action  was  postponed,  in  order  that  Mr. 
ge  should  confer  wiih  his  Board  of  Directors. 

follo\^ing  communications  were  received,  read,  and, 

1  motion,  ordered  to  be  placed  on  file,  action  b^ing  taken  where  necessary,  as  stated,  to  wit : 

I  the  Finance  Department— In  reference  to  the  payment  of  an  estimate  In  favor  of   Brown 
ig,  for  supplying  cobble  and  rip-rap  stones  under  Contract  No.  323.     The  action  of  the 
in  replying  thereto  approved. 

1  The  Health  Department  Requesting  to  be  informed  of  the  location  of  the  different  private 
*.s  along  the  water-front.     The  Secretary  instructed  to  furnish  the  information. 

]  The  Department  of  Public  Ciiariliesahd  Correction — Requesting  that  repairs  be  made  to 
at  Hart's  Island.     Referred  to  the  Engineer-in-(*hicf  to  examine  and  report. 

I  The  New  York  City  Civil  Service  Boards— Certifying  the  names  of  the  only  two  persons 
t  present  eligible  for  appointment  as  Steam  Engineers.  Referred  to  the  Engineer-in-Chief 
te  and  report. 

I  The  Peimsylvania  Railroad  Company— Requesting  lease  of  bulkhead  between  Piers,  new 
,  North  river,  with  permission  to  erect  a  shed  thereon.  Referred  to  the  Treasurer,  Com- 
Malthews. 

I  Luther  A.  Chase— Requesting  permission  to  build  a  wooden  shed,  to  be  covered  with 
d  iron,  on  the  bulkhead  l)ctween  One  Hundred  and  Thirty-third  and  One  Hundred  and 
urth  streets,  North  river.  The  action  of  the  President  and  Commissioner  Cram  in  issumg 
ipproved,  the  shed  to  remain  only  during  the  j)leasure  of  the  Board. 

,1  The  Homer  Ramsdell  Transportation  Company — Complaining  of  obstructions  at  the 
north  of  Pier,  new  24,  North  river.     The  action  of  the  President  in  directing  the  Dock 
)  keep  said  slip  in  proper  condition  was  approved. 

u  Dock  Builder  William  Stanton  —Tendering  his  resignation.     Resignation  accepted. 
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From  the  Xavier  Boat  Club  —Requesting  a  permit  to  locate  boat4ioase  at  One  HundRd 
Fifty-fourth  street,  Harlem  river.  The  Engineer-in -Chief  directed  to  assertain  if  aaid  boat  cW 
be  accommodated  thereat. 

From  Weber  &  Bunke— Complaining  of  an  insufficient  depth  of  water  at  the  ftiotof  N'mety- 
street,  North  nver.     Referred  to  the  Engineer-in-Chief  to  examine  and  report. 

From  James  Shewan — Requesting  the  Department  to  dredge  in  the  slip  on  northerly  side  of 
61,  East  river,  at  the  same  time  he  dredges  the  southerly  side  of  pier  62,  East  river.  Refem 
the  Engineer-in-Chief  to  examine  and  report. 

From  A.  Van  Santvooid,  president  Hudson  River  Line — Requesting  permission  lo  drive  ; 
at  outer  end  of  Pier  foot  of  Vestry  street,  North  river.  The  action  of  the  President  in  issuing  i 
mit  approved. 

From  the  New  York  and  Baltimore  Transportation  Line — Stating  thsU  the  repairs  ordere 
Pier  6,  North  river,  will  receive  prompt  attention. 

From  John  Gillies — Requesting  the  Board  to  approve  of  his  assignment  to  Alfred  J.  Mom] 
the  sum  of  twelve  thousand  dollars  due  or  to  grow  due  on  account  of  building  a  new  pier 
sewer-box  at  the  foot  of  Vesey  street,  North  river,  under  Contract  No.  317. 

From  the  Central  Railroad  Company  of  New  Jersey — Requesting  permission  to  repair  Pia 
and  14,  Nor(h  river.    Granted. 

From  Berthold  Sommer,  clerk— Requesting  an  increase  of  salary.  Referred  to  the  Tieasi 
Commissioner  Matthews. 

From  Dock  Master  Kenney— In  relation  to  the  complaint  of  Michael  Derwin  respecting 
storing  of  sand  on  the  bulkhead  foot  of  Fifty -fourth  street,  East  river.  Notify  said  Dock  VL 
that  the  bulkhead  must  be  kept  as  clear  as  possible  of  all  obstructions. 

From  Dock  Master  Meehan — Reporting  that  dredjijing  is  required  foot  of  Ninety-sixth  sO 
North  river,  and  also  that  the  bulkhead  thereat  needs  cleaning.  Referred  to  the  Engineer-tO'C 
to  examine  and  report. 

From  Dock  Master  Erwin  : 

1st.  Reporting  that  cleaning  is  required  at  the  bulkhead  foot  of  Sixty-hrst,  Sixty-scciv 
Seventy -ninth  and  Eighty-sixth  streets,  East  river.  Referred  to  the  Engineer-in-Chief  to  exiail 
and  report. 

2d.  Reporting  a  broken  pile  on  the  northeast  corner  of  Pier  foot   of   Eighty-sixth  strt«,i 
river.     Referred  to  the  Enginecr-in-C'^^hief  to  repair. 

i'r.jm  Dock  Master   Abeel  —Reporting  a   truck   abandoned   on   the   bulkhead   ftwt  of 
Eleventh  street.    Request  »he  Superintendent  of  the  Bureau  ot  Incumbrances  to  cause  said* 
tion  to  1.^  removed. 

From  D.»ck  Master  Parks — Reporting  that  on  account  of  insufficient  moorings  the  canil^ 
•'  Annie  Wallace,"  sank  at  the  north  side  of  Pier,  new  55,  North  river. 
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irer.  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  week  ending 
890,  amounting  to  $11,727.61,  which  was  received,  and  ordered  to  be  spread  in  full 
.  as  follows: 


From  Whom. 


For  What. 


y-third  Sirc€t  Railway  Co. 
i:  Donaldson [ 

ties  &  N.Y.  Steaiaboat  Coi 

I 
are,  L.  ft  W.  R,  R.Co 


S.  Hriggs 

ide  &  Fort  Lee  Ferry  Co. 


X  mos.  rent  pfm.,  N.  23d  si.,  N.  R. . . 

'*           bhd.    S.  Franklin    street 
N.R 


Amount. 


inner    end     Pier,  old  35 
N.R 


I  qrs.  rent  bhd.  each  side  Pier,  new 
41.  N.R 


Pier,  new  41 .  N.  R 

Pier  at  i8th  street.  N.R. 


bhd.  bet.  130th  and  131st 
streets 


i^oth  and  i-. 


;  St  wick. 


cj.  Brady 

(1  Abeel 

n  T.  Coggeshall. 

s  Parks 

?  A.Woods 

.  Martin 

M.  Palmstine  . .. 

s  S.  Coye 

.  Rvan 


**  1.  u.  w.  bet.  Piers,  old 

and  new  36.  E.  R.. 

Wharfage,  District  No.  2,  N.R. 


^enney  

B.  Erwin. . 
W.  Carson  , 
F.  Meehan, 


4.      "  . 

6.  •'  . 
8,     "  . 

10,     ••  . 

12.     ••  . 

I,  E.  R  . 

it 
•< 

7.  "  • 

9.     "  • 

II.  "  . 

»3.      "  . 


45 


$100  00 

150  00 

z66  66 

1,250  00 

7,500  00 

500  00 

125  00 

400  es 
163  43 

131  8s 

63  94 
136  72 

223  35 

179  »5 

83  57 
107  05 

46  36 

80   29 

af^3  47 
37  50 
19  50 


Total. 


i   Sri. 727  6t 


Date 

Dbpos- 

rrso. 


1890. 


^11,727  6i 


111,727  61 


Sept.  3 


Respectfully  submitted, 

JAMES  MAITHEWS,  Treasurer. 
'  Engineer-in-Chief  : 

)rt  for  the  week  ending  August  30,  1890. 

rting  repairs  required  to  Pier  48,  East    river.      The  Engineer-in-Chief  directed  to 
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3d.  Reporting  «d  accident  to  James  P.  Canavan,  LAborer,  while  at  work  mi  Ea*t  Sevi 
Street  Yard. 

4tb.  Reporting  repairs  required  to  Pier»  old  42,  North  river.  The  Engineer-in-Chief 
to  repair. 

5th.  Reporting  the  death  of  William  J.  Trimble,  Clerk.  The  Secretary  directed  to  < 
name  to  be  taken  from  the  roll  of  employees. 

6th.  Reporting  repairs  required  to  Pier,  new  42,  North  river.     Notify  lessees  to  repair. 

7th.  Reporting  repairs  required  to  Pier  14,  North  river.  Notify  the  Engineer-in-Chief 
Central  Railroad  Company  of  New  Jersey  have  received  a  permit  to  do  said  work. 

8th.  Recommending  that  Charles  Giblin  be  appointed  Foreman  of  Masons.  Re 
executive  session. 

9th.  Reporting  that  three  additional  Levellers  are  needed  for  the  proper  prosecuti< 
work  of  the  Department.    The  Secretary  directed  to  request  the  Civil  Service  Board  to 
list  of  persons  eligible  for  said  position. 

lOth.  Recommending  the  discharge  of  certain  employees  from  the  service  of  this  De( 
Refeired  to  executive  session. 

nth.  Submitting  specifications  and  form  of  contract  for  dredging  for  proposed  bulkb 
from  the  north  side  of  East  Seventy -sixth  street,  to  the  south  side  of  East  Seventy -eight 
East  river. 

On  motion,  ordered  to  be-  placed  on  file  and  the  following  resolution  adopted  : 

Resolved,  That  the  specifications  and  form  of  contract  submitted  by  the  Engineer-in 
this  Department  for  dredging  for  proposed  bulkhead- w.ill  from  the  north  side  of  East  Seve 
street  to  the  south  side  of  East  Seventy-eighth  street,  Kast  river,  l)e  and  they  hereby  are  a 
subject  to  the  approval  of  the  Counsel  to  the  Corporalion  as  to  form,  and  the  Secretai 
hereby  is  directed  have  a  sufficient  number  of  blank  forms  of  proposals  printed,  and  prop 
tisements  inviting  estimates  for  doinpj  said  tlredging  inserted  in  the  various  newspapers  d( 
by  law. 

I2lh.  Report  on  Secretary's  Order  No.  10342  in  reference  to  the  application  of  the  1 
Lumber  and  Fibre  Company  for  iiermit  to  run  a  six-inch  pipe  under  Pier,  foot  of  Fortiel 
North  river.  Perm-t  granted,  the  said  pipe  to  be  and  remain  only  during  the  pleasu 
Board,  and  be  placed  thereat  under  the  direction  of  the  Engineer-in-Chief. 

13th.  Report  on  Secretary's  Order  No.  10343,  as  to  the  repairs  and  cleaning  require 
approacn  to  Pier  at  Fitty-fifth  street.  North  river,  and  recommending  that  the  Department 
Cleaning  be  requested  to  clean  said  Pier,  and  the  Engineer-in-Cbief  directed  to  make  the 
Recommendation  adopted. 

14th.  Report  on  Secretary's  Orders  Nos.  10327,  1033 1  and  10323,  that  he  had  repaired  b 
platf  )rm  between  Seventy-eighth  and  Seventy-ninth  streets,  Ea>t  river,  the  southerly  side  of 
East  river,  and  Pier,  new  32,  Ka^{  river. 

15th.  Report  on  Secretar>''s  Order  No.  IC334,  as  to  the  arraftigements  made  for  the  e 
lion  of  the  remains  of  Captain  Ericsson. 
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1,  the  rate  of  wharfage  to  be  hereafter  charged  Frank  C.  Meehan,  for  the  privilege  of 
h  at  the  bulkhead  between  Piers,  new  54  and  55,  North  river,  for  the  purpose  of  dis- 
%'as  fixed  at  the  rale  of  five  dollars  per  day  payable  weekly,  when  due,  to  the  Dock 
District,  and  commencing  Monday,  September  8,  1890. 

oner  Cram  reported  that  he  had  received  for  the  Treasurer  the  following  estimates 
the  Department  with  cement  and  hoisting  engine  : 


rrstcin. 


I:  Co 

icr   .. 


500  Barrels  Quick- 
setting  Portland 
Cement. 


No  bid. 

|a  50  per  barrel. 

No  bid. 


&  King !  |3  55  per  barrel. 


>n. 


9  65 
3  00 


500  Barrels   Slow- 
setting  Portland 
Cement. 


|a  33  per  barreL 
a  40 

a  37         *' 
No  bid. 

%2  70  per  barrel. 
No  bid. 


500   Barrels  Slow- 

sEiTiNG  Portland 

Cement. 


|a  33  per  barrel. 
2  40 

•37         *• 
a  65         •' 

a  70 

•55         " 

No  bid. 


Double   Cylinder  and  Double  Friction  Drum  Hoisting  Engine  of  the  Lidgenvood 

style  as  per  specifications  : 
; $2,005  00 

lanufacturing  Co 2,050  00 

)llock 2,040  00 

»n  of  Commissioner  Cram  in  awarding  the  orders  to  Baeljer  &  Meyerstein  and  James 
ent  and  H.  A.  Rogers  for  hoisting  engine,  they  being  the  lowest  bidders,  was  approved. 

retary   reported   that   the  pay-rolls  for   the  n  onth  of  August,  1890,  amounting   to 
id  the  pay-rolls  for  the  General  Repairs  and  Construction  Force  for  the  week  ending 
190,  a.oiounting  to  $8,999,03,  had  been  approved  and  audited  and  transmitted  to  the 
rtment  for  payment. 

iling  Committee  submitted  an  audit  of  one  bill  or  claim,  amounting  to  $6,750,  which 
1  and  audited,  and  ordered  to  be  spread  in  full  on  the  minutes,  as  follows  : 

On  Construction  Account. 


Name. 
OJc  Scribner,  Estimate  No.  6,  Contract  No.  318 

RFXAIMTULATION. 
m  0.1  C'onstruction  Account 

Respectfully  submitted. 


Amount* 
$6,750 

S6,750 


KDWIX  A.  POST,  President,    \      Auditing 


J.SKRGKANT  CRA.M, 


f  Committee. 
RK,  September  3,  1890. 

on  of  the  President  in  transmitting  the  same,  with  requisition  for  the  amount,  to  the 
a  rtment  for  payment,  was  approved. 
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The  following  requisitioDS  were  passed  : 

Register  No.  For  WhaL 

8483 .  1 3  kegs  of  naib. Eit imaled 

8484*  Hoisting  engine 

8485.  Bine  print  paper 

8486.  Tests  of  iron 

8487.  Repairs  to  floating  property 

8488.  Bolts,  nats  and  washers 

•  «^  {  500  barrels  slow  setting  Portland  ceoient f 

^^°9'  "^  yjQ      ««      qoick  setting  Portland  cement ) 

8490.  Trenails  and  wedges 

8491.  Round  and  bar  iron 

8492.  Dredge,  etc.,  East  One  Hundred  and  Tenth  street,  Harlem  river. 

8493.  Dredge,  etc..  East  One  Hundred  and  Tenth  street,  Harlem  river. 

8494.  Draughtsmen's  supplies 

8495.  Stationery  (Engineer-in -Chief) 


4* 

•4 
44 
44 

44 

4* 
44 
44 
<( 

ft4 


ReqouitioB  No. 

500.  75  copies  proposals,  Pier  Tweaty-eighth  street.  North  river.  Contract  No.  350. 

75  copies  proposals,  dredging  south  side  Pier,  new  34,  North  rivn".  Contract  No.  351. 

75  copies  proposals,  dredging   East  One   Hundred  and  Second  street  Section,  Haili 
Contract  No.  352. 

On  motion,  the  Board  adjourned  to  meet  Friday.  September  5,  1890,  at  12  o'clock  M. 

AUGUSTUS  T.  DOC H ARTY,  Seciec 


An  executive  meeting  of  the  Board  of  Docks,  of  the  City  of  New  York,  held  at  the  otfk 
Board,  Pier  **  A,"  Battery  place,  Friday,  September  5,  1890. 

Present — Commissioner  Matthews. 

"  Cram. 

Absent — President  Post. 

In  the  absence  of  the  President,  Commissioner  Cram  acted  as  President  pro  lem. 

The  report  of  the  Treasurer,  Commissioner  Matthews,  in  the  matter  of  increase  of  comp 
of  Berthold  Sommer,  Clerk,  was. 

Upon  motion,  tabled  for  one  week. 

The  following  communications  were  received  read,  and, 

On  motion,  ordered  to  be  placed  on  file,  action  being  taken  where  necessary,  as  state(l. 

From   the   Civil   Service    Board — Sabmiiting   nanfie.s  of  persons    eligible   for  appoi't 
Levellers,  whereupon  the  following  resoluiions  were  adopted  : 
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That  Chandler  Davis  be  and  he  is  hereby  appointed  Leveller,  on  probation,  at  a 
ndred  dollars  per  month,  the  said  appointment  to  take  effect  September  6,  1890. 

rhit  Eugene  Lentilhon  be  and  he  is  hereby  apiM>inted  leveller,  on  probation,  at  a 
dollars  per  month,  the  said  appointment  to  take  eflfect  September  6,  1890. 

lames  submitted  by  the  said  Civil  Service  Board  were, 

,  refeircd  to  the  Engineer  in-Chief  for  examination  and  report. 

Jounse!  to  the  Corporation — Approving;  specitications  and  form  of  contracls  for 
ew  58,  near  the  foot  of  Twenty -eighth  street,  North  river,  and  for  dredging  at  the 
.er,  new  34,  North  river,  and  at  East  One  Hundred  and  Second  street  Section, 
inder  Contracts  Nos.  350,  35 1  and  352 

rfatt  Taylor  Paving  Company — Requestin-jj  permission  to  store  paving  material  tem- 
:  bulkhead    between    Bloomfield    and   Little   West   Twelfth  streets.   North   river. 
Dock  Master. 

Eni^ineer-in-Chief  : 

•ting  repairs  required  to  Piers,  old  40,  new  34,  new  38  and  Pier  at  Thirty-sixth 
ver.     lessees  notified  to  repair. 

imending  the  discharge  of  certain  employes  from  the  service  of  this  Department. 
,  the  recommendation  was  adopted,  and  the  following-named  (persons  discharged  : 


Laborers. 

vn. 

Arthur  R.  Kirkby. 

trank  Quinn. 

jst<»n,  Jr. 

Hugh  Kcenan. 

John  Roach. 

Connolly. 

John  Kelly. 

Charles  Rose. 

iiningham. 

Max  Kem|)er. 

Thomas  Sullivan. 

nolly. 

Patrick  Keegan. 

Morris  Unruh. 

^ox. 

B.  R.  MacLaurin. 

Joseph  Wolff. 

'. 

John  McCarthy. 

Walter  Willis. 

avigan. 

John  McMahon. 

John  Whearty. 

-lolbnd. 

James  F.  Mc("ormack. 

Harvey  i^lniff. 

caly. 

John  Martin. 

Ian. 

Henry  Quade. 

Dock  Builders. 

ilbrd. 

Dennis  McGuinness. 

John  Shea. 

iu>h. 

James  F.  McNeary. 

James  Tormey. 

it-n. 

Peter  Nolan. 

Christopher  Welsh 

ove. 

Michael  O'Connor. 

Michael  Williams. 

cManus. 

St  one- Cutters. 

lliam  Gallagher. 

Caulker, 
Benjamin  Walker. 

John  Palmer. 

M>*tkM>  IW  UmC*  l^il   <  fc  M^KK.'*^H^^V'i>¥*^^I-_' 


»  Htf  5;.  CdM  «n.  s«  «  «c  i^M^  *^i^  «  Mk.  a»  31.  &■ 


Mi! Ion  Sean. 
WilliaiD  Smilb. 


Conrad  Hinkler. 


NUiki- u.llv. 


>;i>TL'S  r.  tXXHARTY.  : 


4« 
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ipectal  meetiag  of  the  B^ard  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the 
Pier  "A,"  Battery  place,  Wednesday.  September  10,    1890. 

fisent — President  Post. 

Commissioner  Matthews. 
Cram. 

le  Board  met  for  the  purpose  of  receiving  estimates  for  preparing  for  and  building  a  new 
ri  pier,  with  appurtenances,  near  the  foot  ol  West  Twenty -eighth  street.  North  nver,  to  be 
as  *•  Pier,  new  58,"  North  river,  advertised  lo  be  opened  this  day  at  12  o'clock  M.,  a  repre- 
ve  of  the  Comptroller  being  present. 

^ven  estimates  were  received,  as  follows  : 

.  From  Fcaron  &  Jenks,  with  security  deposit,  $557 ^44,444  00 

John  W.  Flaherty,  '*                   557 37,475  «> 

John  Gillies  &  Son,  '*                  557 39fOOO  00 

P.  Sandford  Ross,  **                   557 41*250  00 

Joseph  Walsh,  **                  557 41,000  00 

Joseph  H.  Cofrode,  **                   557 37»450  00 

William  W.  Hegeman,  "                   557 4ii450  00 

he  bid  of  Joseph  H.  Cofrode  was  declared  to  be  informal. 

motion,  the  Secretary  was  directed  to  transmit  to  the  Comptroller  the  security  deposits  made 
d  bidders  and  accompanying  their  estimates,  whereupon  the  following  resolution  was  adopted: 

lesolved,  That  the  contract  opened  this  day  for  preparing  for  and  building  a  new  wooden  pier, 
ippurtenances,  near  the  foot  of  West  Twenty-eighth  street,  North  river,  to  be  known  as 
,  new  58,"  North  river,  be  and  hereby  is  awarded  to  John  W.  Flaherty,  he  being  the  lowest 
r  V>idder,  upon  the  approval  of  the  sureties  by  the  Comptroller. 

he  sale  of  the  right  to  dump  and  fill  in  behind  the  new  bulkhead  or  river-wall,  between  the 
f  West  Twenty-sixth  street  and  the  foot  of  West  Twenty-eighth  street,  was, 

)n  motion,  withdrawn. 

Jn  motion,  the  Board  adjourned. 

.AUGUSTUS  T.  DOCH.VKTY.  Secretary. 


«« 


*^^— <gfcMM    IMM 


}-H<caik  a^  ninr^ 


»U  tm  jtanmA,  Ac  < 


lt<|MMM  lo  «i«>  ■  ■•■■■I  =  «  •■— •  —   >—  ~™«  — 
^^^g||^  to  par  far  atf  toK. 
^^H  Vto«  Itoek  »>«R  kKfr-^tcimAv  w.  hohi  «■  Ihe  M 

^^H^  TIN  fcOavBR  uNniBMicMbH  ane  mnwi.  iMd.  Md. 
^^^^F  Ub  WOtfcM,  orictwl  to  be  flier  1 1  git;  ffc. ; 
"  From  Cnwud  "» iW  CotpMawiB  : 


Un  BOtloa,  onlemi  M 
FromC 

itt.  KespectiaK  '^  permit  fnotcd  the  MAopaUtM  Ciu-bglH  Conpanjr  toe 
a  North  river,  belwten  FodT-hm  a^  rotty  KCCMni  «iee«i,  and  nKCsUng  ibM  the 
ll  HBolutlon  mcinding  wud  Xxrtae  or  pcmil ;  whem|Kin 

m  ofleitd  for  adoptkn  the  i6lli<«iag  iCMlntioa  : 
itMolicd.  Thai  ibe  petnitl  gnnled  In  Ihe  Mayor,  Aklmnen  uul  Cnmnonaltl'  i 
K  Vork,  Uctobcr  ji,  rSte,  aalhofiiins  (be  Meiro[MliUn  Ga»-1ieht  Cbciipany  loeK 
■  North  river  betwrcn  Foriy-lirsI  and  Foriy-wond  Btrceis.  be  ind   is  heteby  n 
|d,  wbkh  was  ailaptcd  by  the  lollowing  rate  : 
AfliniiBiive— Commiuioners  Malihcws  anil  Cram. 
-Ill  Pii»l  not  voimg. 
I.  In  the  mailer  □!  accjuirine  litlc  iu  wharf  prupeciy  on  ihe  Harlem  river,  belw 
i  mi  Fourth  and  Ont  Hundred  aod  Filth  itrrcis,  in  accordance  with  b  lesolntiai 
tut,  »n(l  i«i|UP>ting  to  be  Lnrormed  whether  ihe  Departmenl  dec 
le  laid  jjroceedings. 
le  aclioii  ol  Conimisiiioncr  Cram  in  advising  ihnl  it  is  ihr  wbh  ol  (his  Uepar 
d  with  ai  once  was  appnived. 
h  DtpannKnl  of  Slieel  UleaninE  —Stating  that  ordcrt  base  b 
ll  to  Pier  fool  of  Fifly-lifth  vnrt.  Nonh  tiver 
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n  the  New  York,  New  Haven  and  Hartford  Railroad  Company,  lessees— Requesting 
«  to  build  a  platform  between  Piers  51  and  52,  East  river,  in  accordance  with  plan  sub- 
Permit  granted  to  srect  a  platform  between  Piers  51  and  52,  East  river,  as  provided  in  its 
.aid  })iers,  dated  May  I,  1888,  and  in  accordance  with  the  plan  submitted  ;  the  work  to  be 
ler  the  supervision  of  the  Engineer-in-Chief  of  this  Department,  provided  the  said  company 
ee,  in  writing,  to  pay  as  compensation  for  the  use  of  the  land  under  water  to  be  covered  by 
form,  the  sum  of  twenty-five  cents  per  square  foot  per  annum,  payable  quarterly  to  the 
r  of  this  Department,  commencing  when  the  said  platform  is  ready  lor  occupancy  ;  and  it 
-  provided  that  the  platform  in  question  shall  revert  to  and  become  the  property  of  the 
ion  of  the  City  of  New  York  upon  the  expiration  or  sooner  termination  of  the  existing  lease 
*iers  5 1  and  52,  Elast  river. 

n  the  Baltimore  and  Ohio  Railroad  Company  : 

In  relation  to  the  surrender  of  Pier,  old  21,  North  river. 

notion,  the  proposition  as  submitted  was  rejected  and  the  matter  referred  to  President  Post 
what  in  his  opinion  would  be  a  just  and  reasonable  rebate  for  the  Board  to  allow. 

i^equcsting  permission  to  repair  the  outer  end  of  Pier,  old  20,  North  river.     Granted. 

,  the  Harbor  Line  Board — Inviting  the  Commissioners  to  attend  a  meeting  on  the  i6th 
icMi  the  subject  of  harbor  lines  for  Manhattan  Island,  north  of  Eighty-first  street,  etc.,  will 
;retl.  The  Treasurer,  Commissioner  Matthews,  and  the  Engineer-in-Chief  were  authorized 
said  meeting. 

I  Brown  &  Fleming — Requesting  permission  to  dredge  under  the  dumping  board  foot 
n  street.  East  river.     The  action  of  Commissioner  Cram  in  issuing  a  peimit  approved. 

1  C.  M.  Reynolds — Requesting   pern.ission  to  load  six  or  eight  cargoes  of  oyster  shells  on 
side  of    Pier  foot  of  Little  West  Twelfili   street,  NorUi  river.      The  Secretary  directed  to 
r  1  )ock  Master,  to  allow  said  privilege,  provided  the  same   be  not  objectionable,  nor  detri- 
>  healtli,  and  does  not  interfere  with  the  Market  people. 

n  the  Standanl  (ias-light  Company  -Staling  that  they  intend  laying  two  gas  pipes  across* 
em  river,  and  requesting  permission  to  run  the  same  through  the  bulkhead  from  Second 
.n  the  south  side  to  Lincoln  avenue  <m  the  north  side.  Permit  granted,  the  said  pipes  to 
)nlv  during  the  pleasure  of  the  Board,  and  provided  that  they  do  not  interfere  with  any 
lelephoiie  cables,  or  water  And  gas  pi|x»s. 

►m  William  Martin— Requesting  that  the  wharfage  lor  tlic  public  bath  at  Stanton  street,  East 
case  from  the  time  his  private  bath  left  her  l)erth  at  the  Pier  foot  of  Third  street.  East  river. 
t  granted. 

om  Dock  Master  Coggeshall- Reporting  favorably  on  the  application  uf  the  '•  Matt  Taylor 
'  Company."  The  T>ock  Master  directed  to  afford  the  said  company  all  facilities  possible  to 
rwi  leniove  their  pavmg  material,  but  the  ^ame  must  not  be  stored  upon  the  bulkhead. 

fom  Dock  Ma>ler  Parks— Reporting  that  since  Septeml»er  i,  1890,  the  Fort  Ue  Ferry  Com- 
^»ive  discontinued  making  landings  on  week  days  at  Thirty-fourth  Street  Pier,  North  river. 


t  ■te.K-  :p.i^« 


(SttTDiMnc  i  t,  MiAm 


I)  fi.V.U  CAWK-ILC*..- 


«.V.,  <(.H.*ltK.  R-Co 


Rrapeclfiilly  submined, 

JAMES  MATTHEWS.  Ttwiuiw. 


Ill  (be  EnginfCT-in-Uhirf : 


n 


L  Report  lor  the  week  ending  September  d.  tSw. 

.  Reporting  ihal  he  is  rcajy  to  receive  tilling  behinil  ilic  unb-biilklicud,  (xini  Vi\e  hliindnd 
S  TTiirlj-eighl  In  One  Hundred  »nd  ^orlielh  streets,  Harlem  river,  and  dIkhI  tji«  Ninety  Iburlh 
■^t  Stciion.  East  river.  The  action  of  Prciidcnt  Po^t  and  CammiEwancit  Mwihews  «nd  Cr«m 
issuing  a  permit  aiithoriiing  the  I>cpnrtincnt  of  Street  CIcBiiiiig  to  fill  in  al  said  place*  with  tuch 
Meiial  as  omy  beapprored  by  the  Health  Department,  anil  iiiidct  (he  dlrectiim  nnd  tupcrviiiun 
the  Engince  iii-(Jhier  ol  thl&  Departinent,  wu  approved,  rerinil  was  alst)  griintcd  to  laid 
!!pariai(rD(  to  fill  in  at  Wcit  Thirtieth  sireei,  Weil  Hfty-wveiilh  ^lre^l,  North  rivtr,  nnd  East  Oat 
Undred  and  Tenth  slreet.  Harlem  liver. 

jd.   KciKtrting  rcpajri  re<)uiied  lu  Pier  li,  Eaal  rivti.  un.l  ic>:uiii>iiriidiii|>  lli.ii  the  iiwnti^  al  the 
sterly  half  be  directed  tu  make  the  rc]iaiis  loiijoinily  with  llic  i.'ily.     Rcumnn end n lion  .ndoplcd. 
4lh.   Reporting  repain  requited   to  «\ver   lictWFeii   Tiers    II  and    tl,  Enst  livcr.      I<ei|ueil  llic 
^rtment  ol'  Public  Works  to  repair, 

51I1.  Reporting  lepain  requited  tu  I'len  4j  nnd  44,  Ex'.l  river.    The  Engineer  hi-rhieldirectfd 

6(h.   Keportuig  repairs  required  to  Pier  JJ.  En-il  rivet.      Notify  lesn'e  l.i  repair. 

7th.  Suhniilting  specilicoiioiis  and  form  i>f  ennirnii  for  drcdjiing  for  new  ]>icr  M  ^,.1!lt  Twenty- 
iou6  street,  East  river. 

(Jn  motion,  ordered  to  be  placed  on  file,  and  the  following  rc«iUi(Lon  adopletl  ; 

Kcwlved.  That  the  specitiMtionS  and  fiirni  of  contract  as  prepaml  and  oubmilted  by  th* 
igiiieer- in. Chief  of  this  Depnnmeni  for  dredging  for  new  pier  at  East  TweiUy^econd  Street,  East 
er,  lie  and  they  hereby  ureapprnved  subject  lo  iIk  approval  of  Ihe  Counsel  to  ih«  Car|>oT«iian  «> 
(urin.  and  (lie  Secretary  be  ami  hereby  it  direclrd  lo  linvc  a  tul6cicnt  number  of  blank  forms  of 


■  Stor-iM  Mi<l  MMfMMMd  IKWU.  ZmH  itMt. 


ri  ibe  iwBtily-Hm  •Uy  irf  Aunud,  iHgi,  nolket  wen  g, 


ttufci 


>N.I  r<i  Wl>» 


mil  ft   (iiidkin,  ■iiontert.  npxB 

iir    I'wraiy-llilrJ   and  TwEnir-famdi  s 


Ml  ol  llili  lliiinl  l-i  {my  l-l  t  fmnl  ri»<  luftlcknl  litk  in  all  tc-pecis  I 
irwllh  allitiiliK  '•ti"*,  riwiiiviiin  mill  |>rivllegn  appirumiDg  rhcreioiHca>l 
id  clear  In  ill  (••|iui'l>  nf  «ll  I'hatun,  lien*  anil  innimbratien  of  wliaieta  H 
th*  tuiii  •!<  tilt*!'  Iiiiiiiln-tl  nnit  liriy  dullan  p«r  lineal  or  from  ((wi -.  uid  ibeV 
ind  Wlicelri,  <  I'tAt  &  li'Klklii  werr  llicrcin  ivtpeclivrty  mjuesieil  withio  le 
M  of  CDjiitt  ai  mill  i«t<jlulliiiii  tu  hoilly  llil>  n»Anl  ol  their  wUliniciiess  lo  i^ll  a 
ll  in  ihc  uid  |iiTiiilM>  tM  lliv  Mayor,  Aldrniitn  anil  Conimunalty  of  the  C^ly  <fD 
alnvt  iMitil'iiHHl,  mill  wtre  thmiii  adviml  tliat  in  itie  eveiil  ilmi  ihey  ndJ 
I  nanfy  llil<  Itnanl  •>(  l)i«ir  wlltinunen  la  w  convey  the  intemts  tbcy  itfK^ 
i  br  dcvnwil  ihal  no  prlrt  vniM  Ik  fi);iT«il  ajion  kv  the  Mid  pmnMtbM* 
)t*mA  llui  IV|i«r«iiriil  ;  *iitl 

<«t>ll'.  >t«  K.  MiaMvihH  ihruiil  Whcelrr.  CdtiaKGodkiakaMMH 
ew»  t»  (wic«y  Ihc  mtMKtotf  uticiriu  they  i«pi«>eni  as  aJmeiiiJ  ii 
nkitWUaii\a.AU(rwitBaiidt.'>iHm.wa]t>  •.il  ilw  City  •>( N««  Ynfctot  ihcfrinih 
n  tWw  H*  <lay«  hai*  tUpMi]  >i>Kr  oifatt  U  ihc  aad  veiohBiMi  ■ 
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Fkom  Whom. 


r.,  L,  e.&  w.R.R.co. 


For  What. 


Amount. 


Total. 


Date 

Dbpos- 

rrsD. 


mper  A:  Morris. 

r*. ,  ^.  Tf .  9c  H.  R.  R.  Co. 
poratioo  Coumcl 


I  qn.  rent  widening  Pier  8,  E.  R . . . . 
west  half  Pier  8,  E.  R... 
'  I  mos.  rent  No.  H  Piert  old  34.  S.  R . 

I  qrn.  rent  bhd.  So.  Pier  50,  E.  R 

Repsin  to  Pier  34.  N.  R 


1890. 

«375  «>  : 

a,50t>  CO  , 

5SOOO 

1,000  00 

385  76 


l3>.338  04  I  Sept.  10 


$39^5*  75  ■   *39  95«  75 


RetpectfiiUy  submitted, 

JAMES  MATTHEWS,  Treisurer. 
he  £ngineer-in-Chief : 

sport  for  the  week  ending  September  6,  1890. 

porting  that  he  is  ready  to  receive  fiUmg  behind  the  crib-bulkhead,  from  One  Hundred 
•eight  to  One  Hundred  and  Fortieth  streets,  Harlem  river,  and  also  at  East  Ninety- fourth 
on.  East  river.  The  action  of  President  Poit  and  Commissioners  Matthews  and  Cram 
permit  authorizing  the  Department  of  Street  Cleaning  to  fill  in  at  said  places  with  such 
may  be  approve<l  by  the  Health  Department,  and  under  the  direction  nnd  supervision 
gmee-in-Chief  of  this  Department,  was  approved.  Permit  was  also  granted  to  said 
it  to  fill  in  at  West  Thirtieth  street.  West  Fifty-seventh  street,  North  river,  and  East  One 
md  Tenth  street,  Harlem  livcr. 

eporting  repairs  required  to  Pier  12,  East  river,  am!  recunimending  that  the  owners  of  the 
ilf  be  directed  to  make  the  repairs  conjointly  with  the  City.     Kecommemlation  adopted. 

<eporting  repairs  required  to  sewer  between  Piers   11  and  12,  East  liver.     Request  the 
it  of  Public  Works  to  repair. 

Reporting  repairs  required  to  Piers  43  and  44,  Ea.st  river.    The  Engineer-in-Chief  directed 


Reporting  repairs  required  to  Pier  33,  East  river.      Notify  lessee  to  repair. 

mhmitting  specifications  and  form  of  contract  for  dredging  for  new  pier  at  Ea.st  Twenty- 
jet,  East  river. 

)lion,  ordered  to  be  placed  on  file,  and  the  following  resuluiion  adopted  : 

ed.  That  the  specifications  and  form  of  contract  as  prepared  and  submitted  by  the 
n-Chief  of  this  Department  for  dre<lging  for  new  pier  at  East  Twenty-second  street.  East 
ul  ihey  hereby  areapprt>ved  subject  to  the  approval  i»f  the  Counsel  to  the  Cor{)oration  as 
id  the  Secretary  be  and  hereby  is  directed  t(»  have  a  sutiicient  number  of  blank  forms  of 


fCDpoiBts  piinlrH  umI  prDp«t  admtiiraicnu  isviung  nlioi 
dK  vuioui  neirqapcn  Jc^ndcd  by  Uw, 


s  fcv  doi&g  ^ud  ttred^iag  iascMl 


«th.   KFtotnmeodini!  llic  icmiival  uf  alaitucliuas  io  bool  of  (be  bnlkbcMl  belwcen   Fkn 
«  44  xnd  45.   North  rirei.      The    tjiginccrinJ.'hid  il>recl«d  fo  CAiUe  : 


lib.  KepoiiiiiB  repiuii  t«<|uued  Io  ImlkhtaJ  befwccB  Aiciutdcr  uA  WJtlk  areaues  T<kW| 
Aiid  Wud,  Hailcin  n'ver.    Notify  ihE  New  Vurk,  New  Haren  and  (Unfonl  RftitoMd  CoapaaT* 


tub.  Kcpon  on  Secretati'i  Unten  Nck.  10014  ^Bd  "^J^S-  ■^  ■»  <be  Jigilyi^  Kquu«d  in  h 
«f  ibe  huIVbead.  loot  of  Nincty-uith  stnet.  Nonh  river.     TteuaTet*!  <vder  baaed  coverinf  • 


llth.  Kcpon  an  SecreUrr*!  Orders  N<^.  loj3t(.  9;^,  10J39.  10107,  ■°^3>  ■0316,  lOUt 
O^t  ■»)  I03J3,  thai  lie  had  Mtpennleoded  repairing  Pier,  old  IJ,  dredgioK  in  the  half  it 
4ioinm|[  Pier,  new  54,  and  repairing  inner  end  trf  Pier  al  One  Hundred  and  l'*enly-ninlh  Ws 
iorlh  n'vcr.  Ibc  ereclion  01'  aUicd  nn  ibe  bulkhead  plallnrm  lieiireen  Peri,  new  36  and  old  4$. 
Eau  n«et.  the  repaiiing  ol  ihe  aj^niach  to  Pier  36,  ihe  remoTal  at  obarnctioiu  belween  PienM 
ad  61.  East  river,  ihe  placin);  oT  maieiial  behind  an  old  liuilding  nonh  lidc  oF  One  Hacdml  ai 
rvenly-fiflhtiieel.  Haricm  liver,  md  had  repaired  Pter,  <^d  41,  Nunh  river,  and  Ihf  boIkbeiJ 
ilatlbnn  between  Siily^fir^  and  Siilj-^econd  itieets.  East  river. 

Tbe  tDllowing  [iteaniUei  and  lesilulion  wetc  adopted  ; 

Wbcieat,  Pumianl  Io  the  resolulium  >■(  ;hi«  Board  adopte'l  rc>pecuvel]r  on  tbe  elcrcnlb  day  of 

July.  1800.  and  liie  iwenly-Gnl  day  of  Augusl,  1S9),  nolices  were  given  loC.de  R.   Moore,  tvflt- 

■TDiing  himwlfiml   u.ier,  aud  10  Wbecler,  i-»iiis  &   Godkin,  attorneys,  repievniing  Ctemcot  C- 

e  awnen  uf  certain  walerJrtil  between  Twenly-lhird    and   Twenly-foanfa    siiecU,  X'Mk 

1  river,  of  Ibe    i>fleis  u(  Ibis  Buant   Io  (ay  lui  a  guud  and  laHicient  title  in  alt    le-pecii    Io  ll 

I  properly,  lognhcr  with  alliigbtt,  lenw,  ea^enieiils  and  privileges  app^aining  ihereio  oicuntwcttd 

rewiih,  free  ami  cleir  in  all  rc^pccti  i-(  all  I'harge^,  liens  and  incnmbiancci  of  whstcver  kinti 

naluie,  the   xiin  of   ituee    hundred  and  (ifly  dollan  per  lineal  or  ftool  fuol  ;  aud  the  m 

I  C.dc  R.  Moijre  and  Wl>eeler,  l-oriiali  Gudkin  «ete  (herein  rei|}c\:livply  tequeslci)  within  (en  dllfc 

[  aficr  ibc  i«C(ipl  of  copies  of  said  resolulion*  Io  nolify  ibi»  Board  ol  Iheir  willinEnesi  Io  sfllandCOi- 

[  tcy  the  inlcresls  m  ihe  said  premises  Io  ihe  Mayor,  Aldermen  and  Commonalljr  of  ihe  City  of  Ntv 

L  Vorii  tot  Ibe  price  above  nicnlioned,  and  were  therein  advised  Ihai  in  (lac  event    thai  Ibey  01 

)f  Ibem  shoatd  fail  i«  notify  this  Board  of  (heir  willingness  Io  so  convey  the  ioMresIs  litey  icfMCinl 

.id,  il  should  tie  deemed  lha(  no  price  could  be  agre«d  upon  for  tbe  said  pmniiet  benrxa 

le  nimer^  Ihereaf  and  this  r)epariinen( ;  and 

Wheieu.  Neilber  tbe  said  C.dc  R.  Moore  sor  tbe  said  Wheekr.  Corns  &  Godkin  have  nouM 

s  Biard  of  ihcir  KOIingness  Io  convey  Ibe  rc^ieclive  interests  they  repi«senl  as  aforesaid  ii 

d  premise*  Io  (be  Mayor.  Aldermen  and  Coarniunally  of  the  City  of  New  York  lor  the  price  abo** 

i,  althongb  more  than   ten  day<  liRve  elapsed  since  copies  uf  tbe  said   resolutioni   ■>«'( 

BfC^xclively  wncd  upon  Ibein  ;  and 
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Whereas,  No  price  can  be  agreed  upon  lictween  the  owners  of  the  said  premises  and  this 
spartment  for  the  premises  named  ;  and 

Whereas,  This  i)epartment  deims  it  proper  that  the  CorpDration  of  the  City  of  New  York  should 
:quirc  possession  of  the  said  premises  for  the  purpose  of  the  improvement  of  that  part  of  the  waler- 
9ntof  the  said  city  on  the  North  ri/er  between  Twenty  third  and  Twenty-fourth  streets,  pursuant 
» the  plan  heretofore  adopted  by  the  said  Board  and  approved  by  the  Commissioners  of  the  Sinking 

'und; 

Rc>r»lved,  That  the  Counsel  to  the  Corporation  of  the  City  of  New  York  be  and  he  is  hereby 
■rated  to  take  legal  procedings  to  acquire  the  said  premises  for  the  Mayor,  Aldermen  and  Com- 
wialtyof  the  said  city. 

The  said  premises  are  bounded  and  described  as  follows : 

Clpment  C.  Moore  owns  bulkhead  and  wharf  rights  along  west  side  of  Thirteenth  avenue,  com- 
Sicing  at  the  north  side  of  West  Twenty. third  street  and  runnmg  northerly  one  hundred  and  one 
t  three  inches. 

C.de  K.  Moore  and  sister  own  bulkhead  and  wharf  rights  along  west  side  of  Thirtei;nth  avenue, 
imencing  at  centre  line  of  block  between  West  Twenty -third  and  West  Twenty-fourth  streets  and 
ning  north  one  hundred  and  one  feet  three  mches  to  south  line  of  West  Twenty-fourth  street. 


The  Treasurer,  Commissioner  Matthews,  reported  that  he  had  received  the  following  estimates 
furnishing  this  r>epartment  with  cement  and  bagging  sheets  : 


kinson  Brothers  &  King. 

iries  H.  Spencer 

kinc  W.  Fisher 

i^es  Brand 

Jair  &  Ba'won 

hries  H.  Marquardt 

irtjer  &  Meyerstein 

cvcial  &  Co 

«blcr  &  Co 


500  Barrels  Slow  Setting       500  Bahrein  Qi  kk  Sbt- 
PoKTLAND  Cement.  ting  Portland  Cement. 


$2   3a  per 

barrel 

2   65 

a  (15 

2  50 

2  55 

^  38  . 

2  34 

No  bid. 

2  50  per 

barrel. 

|2  52  per  bariel. 

No  bid. 

52  50  f  er  barrel. 
2  65 


#3  00  per  barrel, 
a  75 


100  \^-foot  hy  IT -foot  Ragging  Sheets. 
^rn  Exchange  Bag  Co $2  75  each . 

urtz  Bag  Co 2  75     *' 

The  action  of  Commissioner  Matthews  m  awardini;   the  order  to  Dickinson   Brothers  &  King 
t^Jame>  Brand  forceme.it,  and  the  Corn  Kxchanjje  Ba^T'ompmy  f  »r  ba^s,  was  approved. 


The  Secretary  reported  that  the  pay-roll  for  the  (ieneral  Repairs  and  Construction  Force  for 
"^e  week  ending  September  5,  1890,  amounting  to  58,258.14,  had  been  approved  and  audited  and 
f^ansmitted  to  the  Finance  Department  for  payment. 


PTF.MBER  n.  [8yo.)  2^0 

The  Audiliog  (."■mimmec  mbmilled  an  audil  ..f  Ibree  hills  oi  claim*,  a<naaiiliii|;  lo  45, 
twenty-onr  bills  or  claims,  ftmounliiig  to  $25,972. 7!>,  which  were  appiovcd  inil  audit 
<red  to  he  »{n'c»<l  in  full  on  Ih*  minot'^s,  as  follon"^  ; 

Bdil  Mo.  Nanc. 

1350.  Tbe  North  American   I>iedgiiig  and  Improremenl  Co.,  Estimate  No.  i.  Con- 

tnwtNo.343 t) 

1(1.  Cbarlei  Du  Bois,  Estimate  No.  i,  Contiacl  No.  347 1 

t.  WniiuB  W.  Hegenian,  Estimate  No.  I,  Contract  No.  339 I 


£  Billa  or  Clainw  on  CooxinictioD  Accoant 

Ketpectfally  sabmilled, 

I.  SERGEANT  CRAM,  I    Am 
JAMES  UATTHEWS,     (  Coo 
New  Yobk,  September  4,  iSgo, 

CftutrutHQH  Actamli. 

Andii  Ke                                                  Name.  Am 

11353.  James  Brand,  cement (i>344  M 

11354.  Michael  Moran,  lowing 436  15 

1135s-  Daiuel  E.  Donovan,  broken  stone 1.051  JO 

1 1356.  Victor  Vierow.  towing    887  50 

11357.  H.  A.  Rogers,  machine  bolts,  cross-cut  saws,  etc 530  00 

11358.  Baetjer&  Meyerstcin,  cement '>'S3  35 

11359.  Charles  DuBois,  Estimate  No.  1,  "A,"  Contract  No-  346 5,207  76 

1 1 360.  Joseph  W.  Duryee,  spruce. 3>986  87 

11361.  Charles  L.  Bucki  &  Co.,  vcHow  pine 955  45 

1 1361.  William  Hone  &  Co.,  coal S6o  IS 

1 13&3.   Pioneer  Iron  Works,  repairing  lug  "  Manhattan  " 815  00 

1 1364-   Kurtz  Bag  Company,  bagging; 3 18  87 

1 1365.  The  Kast  River  Mill  and  Lumb.T  Company,  spruce 724  56 

1 1366.  Martin  B.  Brown,  printing  proposals 9IQ  75 

1 1 367.  G.  L.  Schuyler  4  Co.,  spruce 176  15 

—     I 

Central  Repairs  Aitirunt. 

11368.  Charles  DuBois,  estimate  No.  (-"B,"  Contract  No.  346 fM33  to 

1 1369.  Martin  B.  Brown,  printin^t  proposals 934  00 

11370.  Tbe  E£«st  River  Mill  and  Lumber  Company,  spruce 661  cxi 


^31  [September  ii,  1890. 


f 


Annua/  Expense  Account. 

.  Pattersoa  Broihers,  felt  strip 5io  80 

.  Wyckofl,  Seamans  &  Benedict,  renewal  of  type-writer 75  00 

Martin  B.  Brown,  printing 1*389  60 


•     ^^ 


Si, 475  40 
$25,972  78 

RECAPITITLATICN. 

s  or  Claims  on  Construction  Account $20,068  18 

General  Repairs  Account 4*429  20 

Annual  Expense  Account i  ,475  40 


«< 


»6 


i  amountinf;  to $25,972  78 

Respectfully  submitted, 

JAMES  MA'ri'HEVVS,  |    Auditing 
J.SER(;EANT  CRAM,  f  Committee. 

PTEMBER   10,  1890. 

te  action  of  the  President  in  transmitting  the  same  with  requisitions  for  the  amounts  to  the 
;  I>ep»axtment  for  payment,  was  approved. 

e  follo^-ing  requisitions  were  passed  : 

Xo.  For  Wh.it.  Estim.ued  Cos*. 

iprucc  plank . . . , $91  00 

Ccroscnc  oil  and  potash 18  32 

<ollinv;  shutter,  etc.,  Pier  "  A,"  \.  R 15  00 

^aigging  sheets 35°  00 

^rviccs  of  dredge,  etc.,  Ninety-sixth  street,  N.  R 70  00 

Test  of  iron 52  50 

35  00 

services  of  dredge,  etc.,  East  One  Hundred  and  Tenth  Slreei  Section    400  00 

Spruce  plank 220  00 

Services  of  tug  per  hour * 5  00 

ation  No. 

75  copies  each  proposals  and  specifications  for   building  crib   bulkhead,   Charity  Hospital, 

Blackweirs  Island,  Contract  No  353. 
For  dredging  from  Seventy  .sixth  to  Seventy-eighth  street,  East  river,  Contract  No.  354. 
For  dredging  at  East  Twenty-second  street.  East  river,  Contract  No.  355. 

On  motion,  the  Board  adjourned. 

AUC^USTUS  T.  DOCHARTY,  Secretary. 


ting  o(  the  ao»td  of  Docks,  or  Ihe  Cilj  of  New  Vork,  held  M  Ibe  oSc 
Baud,  Pitr  "A,"  Banrry  place.  Friday,  September  IJ.  189O. 

Pnaoit— Prewd-ni  Post. 


Alaent  — CommiiBODeT  Matthews. 

Tbe  PRaident  proceeded  to  open  the  estimates  for  dredging  ibe  slip  souA  of  Ffe, 
Natth  tirer,  and  also  for  proposed  bnlkbead-wall  at  East  One  Hmidred  and  Secood  Slreet  Sc 
tfee  Hirlem  nrer,  adTcrtised  to  be  opeocd  thit  day  at  twelve  o'clock,  N.,  »  npieaiilatiw 
CoII^>t^oUeT  being  present. 

Three  estnnales  were  received  for  diedgiag  Ibe  ilip  south  of  Pier,  new  34,  Notth  rtrcr : 

No.  I.  FrmnChailei  Da  Bois  Secunir  deposit,  S4i>    io}j  «ait  per  cut 

•'   1.      "     Atluilic  Dredging  Co "  $40    x>        " 

"  3.      "     Uonis  &  CumiDg  Dredging  Co *'  (40    Zl 

Three  ertiniates  were  ccccived  for  dredging  for  pn^rased  bulkhead-wall,  at  East  One  I 
and  Second  Street  Sectioa,  <m  tbe  Harlem  rirer : 

No.  I.  Fnim  Charles  On  Bois Security  depoat,  }S5    65    caaMflrM 

■'I.      "     Atlantic  Dredging  Co  .   "  H^    6aX    " 

"  3.      '■     MtKTis  &  Cuming  Dredging  Co "  S85    65       " 

On  motion,  the  Secictaiy  wu  directed  to  transmit  to  the  ComptrollertbeKcnritjdepo 
by  said  bidders  and  accompanying  their  estimates. 

Wbeienpoa  the  ruiiowtng  preamble  and  re^iolution^  were  adopted  : 

Whereas.  This  Board  deem.,  it  to  be  f.>r  the  be>t  iiitcreas  o(  the  City  to  reject  all 
opened  this  day  fDr  dredging  lur  projuaed  Imlkbead.wall,  at  tia-t  One  Hundred  and  Seou 
Section,  ou  the  Harlem  liver,  under  Conlracl  \u.  J32  ;  therefor.-,  be  il 

K««alved,  That  ail  the  t»ds  upetied  this  day,  under  lJon(rai*[  .No.  351,  for  dredging  at 
Hundred  and  Second  Streci  Seclum,  on  the  1  larlcm  river,  be  and  (he  same  are  hcrebj  rej« 
U  il  further 

Resolved,  Iha:  Contract  .\o.  jjt,  opemd  tills  djy  for  itie<lgiiig  the  slip  south  of  Pier, 
Noilh  river,  be  and  hereby  is  awartied  10  (lie  .\tlantit  Uredginj  l~.iit>paiiy,  ihey  being  tb 
bidder,  upon  the  approval  of  the  siiiPties  by  the  ComptrolluT. 

Tbe  Board  then  proceeded  with  the  regular  order  uC  Imsiness. 


The  following  communications  were  received,  read,  .ind, 

«Jn  motion,  ordered  to  be  placed  on  file,  vii. ; 

From  Stephen  A.  Walker,  ailomey  for  Messrs.  J.  B.  S:  J.  M.  Cornell— Requesting  . 
■uthoriiing  them  to  complete  the  filling  of  I  lie  ..  iiitlieily  hail  nf  Writ  'Inenty-seveath  sirei 
river,  under  the  conditions  .if  tbe  grant  fnmi  the  lity  nt  jid  premises.  Granted.  Tlie  i*i 
canti  aLso  directed  to  at  <mics  procceil  with  il>c  filliiii;  in  and  regolalin^  of  the  southerly  hill 


,tcrly  » 


of  Klcvenih  I' 


rccom mending  Ihkl  ihe  O' 


rumnicniliiiK  chu  ih«  b 


i 
1 


ly-sevoMh  stieet,  (rom  Ihe  w 

wesKriy  ^ilc  of  Tbirtcruih  iTeniie. 

ram  (.'oiaumcn'  Ice  Cumpany — Hct^uetling  leiuporar)'  berth  for  ice  Uial* 
of  New  WeU  W«shington  Msrkel.     Permil  granled  lo  lay  Ihcir  ice  boats  »t  Ihe  pien  in  front 
id  maikei  ai   such  Oiua  only  fts  will  not   inlcrfcre   with  the  other  biuineu  of  ihe  pkcra. 

Master  directcU  lo  coileci  wharrnge. 
'roni  ihe  Engineer-b -Chief ; 

II.   Keporliag  lepairi  required  to  Pier  tS,  Ka.<l  riv«r,  and 
s  l>e  iliretieil  lo  repair.     Recoinmeniialion  adopted. 

Kepunin^  repairs  requiiod  lo  Pier  II,  Kast   river,  an 
to  lepair.      Kecommendalioii  adopteil. 

Kepjilint;  ihi  remains  of  an  nld  pier  <iii  the  weiil  side  of  Kandall's  Uland,  Harlem  rivei, 
olxtruciion.  ai>d  recommending  thai  applicLiiioabeniadeioiheDepartinent  of  Public  Charitiet 
:L-|ii>n  foi  in  removal  by  ibii  I>ep>ltlmeiil.  Revommcndalion  ailoplcd. 
bi  leEermce  lo  Ihe  fillinK  in  and  rcgulaliuK  required  M  Wed  Twenty -teveulh  and  V/cA 
ty-eighth  Erects,  and  racommendini;  lliat  in  accordance  wilh  ibe  terms  of  ihe  deed,  dated 
88S,  the  granlor*  he  directed  to  at  once  proceed  wilh  the  tilling  ii>  and  regulaliiig  of  ihe 
tiiy  hall  of  Weil  Tweuty-Kventh  ilceel  and  [he  koulherly  half  uf  Weil  Twenty-cighlh  street, 
Ibe  westerly  «ide  uf  Blevenlh  (venue  lu  llie  ca-lerly  «de  if  Hiirlecnlh  avenue.  Uecoininen- 
I  adovCed. 

til.    Reimrl  un  Sccrclaiy'i  Order  No.  I036J,  as  lo  the  selttiiuii  uf  two  Sieaui  Engineers  from 
It  subiuilled  by  Ihe  Civil  Senrke  Board  ;  whcieufion  the  following  resolution  was  adopted  ; 
tcB»I>>e«l,  1'hai  I'ronson  Kerr  be  and  beieby  is  ap[HHnted  to  ihe  po&iilon  of  Steam  Engineer  vn 
iliou.  at  the  rale  uf  Ibuly-fikc  cenit  per  hour. 

ilh.   Report  on  Secretary 'i  Unlcr  No.  10579,  ai  lo  llie  selaclion  rjf  a  Leveller  from  Ihe  liM  lub- 
.1  by  the  Livil  Service  It'iard,  whereupon  Ihe  following  rcialunon  was  adopied  : 
Kctolvol,  That  W.  E.  Horlon  be  iind  henby  Ls  appointed  lu  ihe  |Ki«liuo  of  livelier  on  proba- 
a(  a  salary  of  one   hundred  ilollar^  |>cr   month,  Ibe  ^ald    appoinlnienl  lo  lake  eHect  when  he 
ta  for  duty. 

7lh.  kciiorl  on  Secretary 'i  Order  No,  lOjIi6,  as  to  the  condition  uf  and  cleaning  re<|uiicd  al  Ihe 
of  Sttly-fir-t,  Si »ly .second,  -Seventy -ninth  and  Eighty  .iialli  slreeli,  East  river.  The  Engineer- 
hiefilirected  lu  clean  said  prcmim  as  iccommended  in  his  report. 

The  icpun  of  Commisiioner  Nbiihews  upon  the  ^plication  of  Berthold  Summer,  Clerk,  fur  an 
ca-<  of  salary,  was 
Upon  motion,  taken  From  the  table,  ordered  lo  be  placed  on  tile,  and  tlie  following  lesolutioa 

Kr<uiveil,  Thai  the  cum ]>ens3 lion  af  Berthold  Sjmmet,  Clerk,  be  and  hereby  is  fixed  at  tlie  rate 
f  hundred  ;uiil    lweiily-li%-e  dollur:,  per  moulli,  to  lake  cTecl  October  t,  1890,  subject  lo  Civil 
AeKulauons, 


(Jn  iwitioH,  1      £niiinefT-in>riiii:(  Wk>  ditreted  lo  fnriliwilb  uambi  f'nuk  P.  Rath,  Clok,  H 
It  tlfty-tcvmlh  r^treet  Varil,  and  aKij^  him  to  dntjr  in  place  «f  WilUnin  J .  Trimble.  dKtucrl.  I 

On  molimi,  ihe  pmy  of  I'alikk  <jfO|;faegiii,  Foreman  -il  Dock  EEoiliJFrs  <■  st  fiieil  al  Ibt  nnrf 
cento  per  boat,  to  take  effccl  SefMcmber  13,  189O. 


The  fallowing  pcisoni  wrre  iliKharged  : 

Ma,fH. 

T<rcnce  GrifBn. 

^^v4  BuUdfi, 

•  ■«»... 

WdUwKaMcdr. 

Edward  H>m>. 

John  F.  Weber. 

CeotE«  BeheDe. 

J<din  Hewer. 

Charlet  Connelly. 

P«t«TBnia«I. 

Frank  M.  Memu. 

Donlnkk  Mc<;>rrah. 

lI-,yJ.Sp««.. 

WiUiant  Snllh. 

.  Maun  Smfth. 

John  Cody 

The  following  person)  w 

ere  appointed  : 

Skip  Carfrnler. 
H.  S.  Knrlban. 

John  Green. 

Junes  Bcooki. 

William  Murray. 

Thonuis  Loocer. 

I^i.  GmTlin- 

Ileiir,  F.  Holland. 

Thomas  McCnllough. 

FrancisJ.  Hickey 

On  motion,  Ihe  Board 

adjonmed. 

AUGUSTUS  T.  DOCHARTY.  Sceroay.  ' 


2^5  [September  i8,  1S90. 


meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the  Board,  Pier 
Battery  place,  Thursday,  September  1 8,  1890. 

csent — President  Post 
*'  Commissioner  Matthews. 

Cram. 

e  minutes  of  the  meetings  held  the  loth,  nth  and  12th  instant  were  read  and  approved. 

e  application  of  Fogg  &  Scnbner,  requesting  an  extension  of  thirty  days'  time  to  complete 
k  of  building  new  Pier  foot  of  Ninety-fifth  street.  East  river,  under  Contract  No.  333,  was, 

motion,  tabled. 

nmissioner  Cram  offered  for  adoption  the  following  resolution  : 

iolved.  That  the  Engineer-in-chief  be,  and  hereby  is  directed  to  proceed  with  the  removal 
d  pier,  foot  of  East  Twenty -second  street,  East  river,  and  with  the  construction  of  a  new 
he  foot  of  said  East  Twenty-second  street,  and  a  temporary  approach  thereto,  within  the 
led  lines  for  the  same,  and  that  all  the  work  hereby  ordered  be  performed  otherwise  than 
•act,  as  provided  by  section  714  of  the  New  York  City  Consolidation  Act  of  1882,  and  that 
>ne  by  the  force  of  the  Department  by  day's  work,  except  so  much  of  the  labor  and  material 
w  or  may  hereafter  be  contracted  for,  and  that  all  materials,  tools  and  dredging  necessary 
and  not  heretofore  contracted  for,  or  which  may  not  hereafter  be  contracted  tor,  be 
«d  by  the  rreasur..T  otherwise  than  by  contract. 

le  foregoing  resolution,  requiring  for  its  adoption  the  affirmative  votes  of  all  the  Commissioners, 
X  by  the  following  vote  : 

fi'iraiative — Commissioners  Matthews  and  Cram, 
egative  —President  Post. 

lie  following  conmiunications  were  received,  read,  and, 

Vn  motion,  ordered  to  be  placed  on  file,  viz. : 

~rom  the  Counsel  to  the  Corporation — Approving  specifications  and  form  of  contract  for  build - 

new  crib  bulkhead  at  Charity  Hospital,  Blackwell's  Island,  East  river,  etc.,  under  Contract 

53,  and  dredging  from  East  Seventy-sixth  to  East  Seventy-eighth  street,  under  Contract  No. 

^rum  the  Finance  Department — Returning  the  proposals  of  John  W.  F  laherty  and  the  Atlantic 
ging  Company  for  building  Pier,  new  58,  near  the  foot  of  Twenty-eighth  street.  North  river, 
dredging  the  south  half  of  Pier,  new  34,  North  river,  under  Contracts  Nos.  350  and  351,  with 
Pproval  of  the  adequacy  and  sufficiency  of  the  sureties  thereto. 

^^^va  the  Department  of  Public  Charities  and  Correction — Consenting  to  the  removal  of  the 
^s  of  an  old  dock  at  RandalPs  Island,  Harlem  river.     Notify  the  £ngineer-in-Chief, 


-.EPTEMBEK  IS.  I 

From  Ihc  M»yi>['»  Office—  Re<]ueMing  ihjt  a  copy  of  the  annual  report  of  the  Dcpin 
uumitlcd  to  the  .SupcrintCDtleal  of  Census.  I'he  actiim  of  ihe  rresidcnt  in  coiDfilying 
raquetl  appioved. 

From  the  Flnvicc  Department— De»iii^  lo  be  iDformed  when  the  location  <rf  Ket, 
North  river,  na  changed.  The  action  of  the  Presideal,  in  furatshing  ibe  desired  ink 
approved. 

From  the  Central  Railroad  Companj  oi  New  Jeisejp—Requeitiag  pennimion  to  tebo 
bridge  aod  Tocks,  fool  of  Libertjr  street,  Nc^th  Hver.  Permit  granted,  upon  the  usual  l< 
OonditioDS,  the  work  lo  ke  kept  within  existing  lines. 

From  the  Banker  Contiacling  Co.  an<l  NoraUD  &  O'ErJen — Complaining  of  inaifficie 
of  water  at  Ibe  south  side  of  Pier  foot  of  Serentjr .ninth  stieet,  and  at  the  bolkbead  between 
eighth  and  Setenly-mnth  streets,  North  river.     Referred  to  the  Engineer-m-Chier  lo  exai 

From  John  Marion — Requesting  permission  lo  place  a  derrick  lemporariljr  on  Ihc 
between  Seventy-sixth  and  Seventy-seventh  streets.  North  river.     Application  denied. 

From  Laborer  E-D-Slephens—Tcndeiing  his  resignation .     Resignation  accepted. 

From  Pennsylvania  Railroad  Company — Requesting  permission  lo  repair  clamps 
and  lore  and  aft  sheathing  on  Piers,  new  27  and  zH,  North  river.  The  action  of  Commissio 
in  iisning  a  permii,  approved. 

From  Charles  L.  Bucki  &  Co.  and  Henry  Cook — Stating  that  the  berthing  of  boatt  lo 
oyster  shells,  at  the  Pier  fool  of  Little  West  Twelfth  street.  caus»  a  disigreeable  odor,  in 
menial  to  health.     Send  copy  nf  said  complaint  lo  the  Dock  Master. 

From  the  Union  Ferry  Company— Staling  that  the  repairs  orJered  to  Pier  21.  East  1 
be  made. 

From  the  New  York,  New  Haven  and  Hartford  Railroad  Company — AcceptioR  tr 
conditions  of  permit  to  erect  platform  between  I'ieis  51  and  52,  East  river. 

From  John  Muller — Requealing  permii  to  load  manure  al  bulkhead  fool  of  Scvenly-t 


North    river.       The    action    of  iIr-   I'resiilcnt   and  Commissioner  Matthews 


1   issuing   : 


approved. 

From  A.  E.  Ouletbtidne  &  Co.,  agents  (Quebec  Steamship  Company— In  the  mint 
]ito]X)sed  extension  of  I'icr,  new  47,  North  lii-er,  together  with  a  renewal  of  eiisting  leiE 
Secretary  directed  to  notify  tlie  said  stents  that  they  evidently  are  under  a  misapprchersio 
terms  were  offered  by  the  Board  for  the  Icasnig  or  extending  of  said  pier.      Request  Mr.  Ool 


From  Simon  Stevens— Knclosini;  letter  from  R.  G.  Rolslon,  trustee,  in  relation  10  piv 
claim  of  this  Id-partmenl  for  rebuilding  the  bulkhead  between  .Seventeenth  and  Kghletnth 
Kast  river,  and  requesting  tli3l  ihc  lime  be  exlended  until  Noverobet  15,  1890.  Refcrtr 
Treasurer,  Coinmi^ioner  Malthews,  wilh  power. 

From  the  Superintendenl  of  Census-  Acknoulediiing  receipt  of  copy  of  Annual  Rcpor 
Department  for  the  year  ending  April  30,  i  SS9. 
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i September  i8,  1890. 


Vom  Dock  Master  Abeel — Reporting  an  accumulation  of  dirt  on  Pier  at  West  Eleventh  street  ; 
long  the  bulkhead  from  Piers,  new  37  to  43,  North  river.  Request  Department  of  Street 
ing  to  clean. 

rom  iJock  Master  Coye  : 

t.  Rep>orting  that  since  May  1,  1890,  the  New  England  Terminal  Company  have  occupied  a 
1  of  the  bulkhead  between  Piers  44  and  45,  East  river,  with  a  large  covered  barge. 

I.  In  reference  to  amount  of  wharfage  charged  James  Heffeman,  for  loaded  canal  boats  occu. 
outside  berths.      Referred  to  the  Coun«?el  to  the  Corporation. 

om  D  x:k  Master  Wix>ds — Suggesting  that  culverts  be  placed  at  the  foot  of  West  Fifty -fifth 
North  river.      Referred  to  the  Engineer-in -Chief  to  examine  and  report. 

oni  the  Pennsylvania  Railroad  Company — Replying  to  the  request  of  this  Departm  nt  for  an 
^Titirig,  respecting  rental  for  lease  of  Piers  foot  of  Thirtv -seventh  and   Thirty-eighth  streets, 
river. 


le  Treasurer,  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  week  ending 
il^er  17,  1890,  amounting  to  $2,207.57,  which  was  received  and  ordered  to  be  spread  in  full 
minutes,  as  follows  : 


Fkom   Whom. 


For   What. 


16 


B.  V.  Kenney 

16  Joseph  B.  Erwin.. 
16  i  Jame.^  W.  Cannon, 
^6    James  F.  Mcchan  , 


4. 


Patrick  J.  Brady WharfaRe,  Distnci  No.  2,     N.  R 

E,dward  Abcel 

\Vm.  T.  Crggeshall 

Charks  Parks 

<  fco.  A.  W(>otls 

John  J.  Martin 

it      Henry   A.  Palmsiinc 

16      (Jhis.  S.  Coye 

\t     John  J.  Ryan 


lU 


12 


F..    R 


7 
U 

I'. 

»3. 


I 


Amount. 


$«72  53 
100  14 

62  31 
143  29 
210  98 

80  23  1 
108  34 

797  38 
183  66 


Total. 


Datk 
Dei'Os- 

ITED. 


1S90 


95  19 

1 

198  74 

10  00 

44  78 

52, ao,  57 

$2,207  57  . 

$2,072  57 

Sep:  17 


Respectfully  submitted, 

JAMES  MATTHEWS,  Treasurer. 


it   itl'i^Krlilr'.tw-rrrk'imMnf^intn 


'  vj;llr  s»nn-aftj 


Tilt    ft^t»wt  CM  <m*«i.t^. 

t**^  -rf  iftwn  ***  nr  man  low  *oBrP- 

»A.  «#p^  "vi*  «#M**w;'»  (A4m  :>w.9n$.  10051.  »<»fc  Movt.   lotta.  mi^ 
mj^  tfm.  **^*^>  r-vyi,  Wi^  lofjt  oA  le^.  iku  he  brf  ••periMEvlnl  iqiMnd 

•Mwf*^  Nwfh  fttvr  ;  rpjuaMsg  ^rr;'(*ck>  n  W«ll.  Falioa  ud  CukuMc  MnEt  ferns ;  itc 
*taft  if  pt«trf<rm  wrrlbeflj'  M  Ninety  ninih  Mnri,  Em  imf  ;  tepbced  anttaxxic  plain  os  dc 
WM  '^ifttM  iW  (iWr  •!  NlM-l«r.iltr  Wmt,  V»ih  il<m  ;  MtpcriRlendeil  icpntmg  ifacMtolie  M 
ittHI  M>*f>'t  If,  N'flli  rif'r,  In  frmtl  H  i')«r,  "Id  I,  Konhrirer;  driving  spikn'-n  tberatft 
bttlkhciiil  il  W'^t  Plrvinlli  ilrtfl  :  ilrlting  pile*  noilhof  t'ounh  avcnac,  east  odeof  Hukn 
IM ■•Melhni ut s  fc»)i  hmii*  ■)  Miwixfilnrli  itrecr,  EW  ritcr:  filled  10  holci  on  ibttat 
1»l«Hn  Mtcrnlnnlli  tivl  KikIumiHIi  airatu,  Rmi  rl*cr ;  chnnK«l  sgn  on  the  oatercDdi' 
Mil  J4,  NirHli  tlti<r  1  f»|.«li("l  a|>|>iii«cli  Iv  Pier  al  Flfty-llllli  Mrecl,  North 
t«irf»f  (lilM  Bt  lll«  (ii<t»l>  tml  111  Plrr  4J,  Kail  rivar. 


Till-  t'KMilMit,  Cuiiliiilwlniitr  M' 
fdt  ftltlll«mw(  llin  IM'ittt 

AIM. J.  Ituwtll 


lit*  »tll"«  .'I  K\ 


>.  ra]i  irled  Ihal  he  liad  meivtxl  the  follotringi 

Willi  nil  ml  iiiif  llmiiwiml  ciilire  ynnU  of  brakea  SOne. 

»iA8pcral 

"n« 

169 

■I  Mulllitn-i  in  BUMnliiig  ihc  i^nlcr  in  Rrswn  Jk  : 


239  [September  i8,  1890.     ' 

ecretaxy  reported  that  the  pay-rolls  for  the  General  Repairs  and  Construction  force  for  the 
ng  September  12,  1890,  amounting  to  $8,364.69,  had  been  approved  and  audited  and 
I  to  the  Finance  Department  for  payment. 

>iion,  the  Secretary  was  directed  to  re-advertise  in  the  City  Record,  and  other  news- 
^nated  by  law,  inviting  estimates  for  dredging  at  East  One  Hundred  and  Second  Street 
arlem  river,  under  Contract  No.  352. 

uditing  Committee  submitted  an  audit  of  two  bills  or  claims  amounting  to  $21,023.23 
Us  or  claims  amounting  to  (8,083.63  which  were  approved  and  audited  and  ordered  to 
n  full  on  the  minutes  as  follows  : 

Construction  Account. 
Name.  Amount. 

in  Gillies,  Estimate  No.  2,  Contract  No.  317 $17,636  73 

rtti.  S.  Cronin,  Elstimate  No.  i,  Contract  No.  340 3»386  50 

$21,023  23 

RECAPITULATION. 

L'laims  on  Construction  Account $21,023  23 

Respectfully  submitted, 

JAMES  MATrHEWS,      )      Auditing 
J.  SERGEANT  CRAM.    (    Committee. 

Construction  Account. 
Name.  Amount. 

hn  Peirce,  Estimate  No.  I,  Class  i  and  2,  Contract  No.  338   $4»454  57 

ndrew  A.  Bouker,  Estimate  No.  i,  Contract  No.  345 3,629  06 

$8,083  63 

RECAPITULATION. 

r  Claims  on  Construction  Account $8,083  63 

JAMES  MATTHEWS,      *      Auditing 
J.  SERGEANT  CRAM.    \    Committee. 

action  of  the  President  in  transmitting  the  same  with  requisitions  for  the  amount  to  the 
Department  for  payment,  approved. 

:  following  requisitions  were  passed  : 

Nf.  For  What. 

.bout  1,000  cubic  yards  broken  stone   Estimated  cost,       $1,600  00 

kVK)Ut  1,000  cubic  yards  sand **  850  00 

>ne  barrel  kerosene  oil "  7  75 

,0  gross  ton  coal,  per  ton **  4  90 

\  barrels  King's  cement **  9  40 

ilepairs  to  typewriter "  20  00 


PTEMB£R  t8,  1890.1  Z40 

I.  3  <!ivin|[  dirsiB,  ett Estiinalcd  om, 

J.  Cro»-cul  iars,  bits,  etc " 

$14.  jw barrcU  Portland  ceiDenl ...  " 

515.  700  cubic  yards  und "* 

.516.  About  3,000  leei  yellow  pine  oupivee " 

1517.  Slationtrf,  Engnteer^n-Cbiers  Office. ......................  ** 

•518.  One  bx  white  pbc ~ 

i«i9.  C<«I 

«.  Senicnofilndttceic.,  ai  WalWatkincUDlCMlEetSecliaa ** 

M.  TeMtofiroa " 

U.  Tcstsofiron 

t).  RqMtin,  twcln-ioa  demek ~ 

On  motion,  the  Boird  adjoBiim]. 

AUGUSTUS  T.  DOCHABTY.  S« 


The  Boud  then  convened  in  executive  itsioo. 

The  union  iikea  June  5,  1S91,  in  diiectiD*  [hai  Liborer  Thomai  Ab.-m  be  n:>t  i^a 
dntf  u  Acting  ,Watchnisn,  wu, 
On  niotioo,  rescinded. 

On  mofiJn  of  Communoner  Cram,  the  following  tnn^r«  of  Dock  Uaittn  were  a 
nue  lo  take  cHect  Sunday,  October  11.  iS^ : 

John  J.  Martin,  from  District  Na.  li  to  Dislricl  No.  9. 
Jo^ph  B.  Ejwin,  ^m  DUlricl  No.  9  lo  DialHct  No.  7. 
Barihotomew  F.  Kenney.  from  Di5triciNo.7  10  District  So.  la. 

The  following  reM>lution  was  offered  for  adoption  : 

Resolved,  That  the  salary  of  Frank  P.  Rush.  Cleric,  be  and  hereby  a  fixtd  at  the 
bumlTed  dollars  per  monib,  tu  take  effect  Occo>jer  I.  1S90,   subject   lo  Civil   Service  leeaU 
which  wa«  dedded  in  the  aflinniitive  by  the  following  vote  : 

AArmalite  -CommissioneiS  Matthews  and  Cram. 

Ncgariw  — Preodent  Post. 


The  follonaing  petaoni  were  appdnted  : 

OurW  A.  Kawke-  WiUiam  Bosb.  David  G.  WiUianu. 

Charlei  Pertain. 

Dm*  Suildrr. 

George  Burl. 

On  metinn,  the  Board  idjoumcd. 

ACGUSTUS  T.  DOCHARIT,  S«iW»n 


241  [September  24,  1890. 

A  special  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of 
Board,  Pier  "A,"  Battery  place,  Wednesday,  September  24,  1890. 

Present — President  Post. 

*"*         Commissioner  Cram. 
Absent — Commissioner  Matthews. 

The  B'3ard  met  for  the  piupose  of  receiving  estimates  for  preparing  for  and  building  a  new 
-bulkhead  at  Charity  Hospital,  Blackwell's  Island,  East  river,  and  for  removing  the  existing 
form  and  crib-bulkhead  thereat,  advertised  to  be  opened  this  day  at  12  o'clock  M.,  a  repre- 
ative  of  the  Comptroller  being  present. 

One  estimate  was  received,  as  follows  : 
m  John  Gillies  &  Son Security  deposit,  $167       $16,500  00 

On  motion,  the  Secretary  was  directed  to  transmit  to  the  Comptroller  the  security  deposit 
ie  by  said  bidder  and  accompanying  their  estimate,  whereupon  the  following  preamble  and 
dution   were  adopted  : 

Whereas,  This  Board  de^ms  it  for  the  best  interests  of  the  City  to  reject  the  bid  opened 
t  day.  for  preparing  for  and  building  a  new  crib-bulkhead  at  Charity  Hospital,  BlackwelPs 
tnd,  EsLSi  river,  and  (or  removing  the  existing  platform  and  crib-bulkhead  thereat,  under  Con- 
a  No.  353  ;  therefore  be  it 

Resolved,  That  the  bid  opened  this  day  under  Contract  No.  353,  for  preparing  for  and 
Wing  a  new  cnb-bulkhead  at  Chanty  Hospital,  Blackwell's  Island,  East  river,  and  for  removing 
!  exidting  platform  and  crib-bulkhead  thereat,  be  and  the  same  is  hereby  rejected. 

On  motion,  the  Board  adjourned. 

CHAS.  MILLER,  Jr.,  Acting  Secretary. 


\ 


Anectiiigaf  [he  Biird  of  liiKksol  fix  City  u(  N>«  VoiV,  beU  >t  ibe  aftce«| 
»ier"A,"  Battery  place,  Thuisday,  SepUmbet  15.  1890. 

Preteal— Franlcat  Poat. 

"         CoDUDiKioiier  Uatlbewi. 

Tbe  miiiBlei  oT  the  meetiDgs  held  tlie  tSth  iaaitat  wen  read  aail  tppnmd. 

The  foIlowinK  cammaaicatioos  wetc  icodTcd,  read,  md. 

On  motioti,  tabled  : 

From  the  SooCbeni  Pacific  Companj — In  reioeiioe  to  a  prapaed  exteBsm  of  I 
•ltd  37,  North  fiver.  Request  laid  company  to  snlHiiii  a  wiiiteo  apfdkatian  for  the 
nid  pien,  and  their  conntel  inviled  to  appear  before  the  Board  Tfanisdxjr,  Octofaa 
II  o'ckick.  A.  M. 

From  the  Eagineer-in-Chief— In  lelaiioa  (o  the  conuumiicatioa  bom  G.  H.  Sfa 
TopectiiM;  the  pSTing  of  bntbbead  between  Peii7  and  West  Elerenth  dreet^  Nonh  ri*> 

Ttie  Iblloiwing  communications  were  received,  read,  and. 

On  motion,  ordered  to  be  placed  on  61e,  vii. : 

From  the  Police  Depaitment— Reporting  dai^eroiu  bote  in  the  werterij  saile  ^ 
riTer-    Notify  Ibe  lesKe*  to  repair. 

Frona  the  Deplrtncnt  of  Public  Works— Stating  that  repaiis  will  be  made  to  k 
Piers  11  and  11,  East  rivei. 

From  Ibe  File  Deparlment — Requesling  bcilh  (or  Grc-boat  "Zopbar  Mills"  on  tl 
of  Piei  fool  of  Bloorafield  street.  North  river.     Request  gianled. 

From  the  Finance  Departmcnl : 

Itt.  DesinnE  infotmatioo  in  lelation  lo  Vou:her  No,  11341,  in  faTor  of  Charles  ( 
acltoD  of  the  President  in  replying  theielo  approved. 

id.  Respecting  ibe  purchase  of  the  properly  adjoining  the  water-front  between  ' 
and  Tmenly-sevenlh  streets.  North  tiver.     Acknowledge  receipt. 

From  John  Gillies— Requesling  the  Board  to  approve  of  his  assignment  to  Al&ed . 
the  sum  of  twelve  lliouund  dollars  due  or  10  glow  due  on  account  of  removing  cetlau 
and  for  icpairing  the  outer  one  hundred  and  forty  feel  of  the  old  wooilen  pier,  and  for  b 
plele  the  inner  length  of  the  F>eT  at  the  foot  of  Twenty. fourth  street.  East  river,  udi) 
No.  33'- 

From  Ilencken  &  Co.  —  Requesting  permit  to  replace  four  or  five  broken  piles  at  s 
platform,  foot  ol  Ninety-foutih  street.  East  rivei.     Application  denied. 

From  PhUip  V.R.  Van  Wyck,  Jr.,  Leveller — Tendering  hi*  resignation.    Resignatit 


j^.B.&  J.  M.Ccitnell — Applkalwn  ht  pcnnl-<isian  lo  piace  a  furnace,  lemporarily,  on 
ctwcen  Piers,  new  56  and  57.  Noilh  rivet.     Pcrmil  gianled,  the  said  furnace  to  ten 
e  pleasBre  of  Ihe  Board. 
BSl.  John's  Guild— Thank  in  1:  the  nepa[tiiii;nl  (01  courtesies  exicDdcd. 
Mn  Simpron,  Spcnce  &  Yuung— Desiring  cctlflin  r-cpiirs  10  Pier,  new  56,  North  river. 
>f  the  President  in  dirtciiog  the  Engineer- in- Chief  to  Diamine  and  rcpoit  approved. 
aiD  Laborer  James  H.  Reagan  —Tendering  his  tesi^nalioa.     Resignation  accepted. 
■k  meichanit  and  pioperty-owitcts  in  the  vicinitf  of  Thirty  filth  slreef,  Kasl   river-  Reqi 
Jtpmmcnl  to  build  a  pier  at  the  foot  of  sjid  sCreei. 

BMion,  the  Engineer-in -Chief  vra^  directed  to  pre|>are  plans  ^peciBcalions  and  form  of  1 
Bhe  building  of  a  new  pier  at  the  fool  ol  Thiity -fifth  slieet.  East  river, 

m  James  -Shewin— Requesting  lease  of  the  north  Iiulf  of  Pier  60  and  the  bulkhead  b:twee 
>  and  61,  Ejisliivei-     Relerred  to  Ihe  Treasurer. 


-i'lch  pipe  under  PiAi 
the  owners  lie  (iled>1 


r,  new  55,  North  river.    , 
n  the  bulkhead  adjuu 


im  the  New  York  ^team  CoQipany — Requesting  permission  lo  nin  a 
fmeteenlh  siteci.  East  river.     Gmiited.  provided  iTie  written  consent 

m  Pim,  Fonvood  4  Co.— Respecting  water-pipe  and  ice  scalci  at  Pi 

MjMloQ,  Frank  C.  Meehan  was  directed  lo  remove  the  scales  located 

mtt,  as  directed  by  the  Kngineer-tn -Chief  of  this  Btpu'ttneni. 

n  John  Jeroloman,  attorney — Requesting  the  reinstalement  oI  Dock  Builders  Christopher 

id  Peter  Nolan. 

notion,  request  for  Teinsiatemenl  refused.     The   subject  matter  referred  lo  the  Counsel  to 

UlOD. 

Dock  Master  Parki — Reporting  repairs  required  lo  Pier,  new  59,  and  Piers  al  Thirty-fonrih 
.mxTb  streets,  North  river.  The  Engineer-in-Chief  directed  lu  repair  Pier,  new  59,  also 
rty-fourth  street,  North  river.  Notify  the  New  York  Central  and  Hudson  River  Railroad 
D  repair  Pier  at  Thirty-sixth  street,  North  river. 

boek  Master  t!rady  : 

tesiring  to  be  informed  if  Ihe  Department  will  set  uide  space  on  the  neu  mad'.'  land  at 


1  Franklin  stieels,  North  river,  for  the  sale  of  Christmas  trees. 
in,  the  subject  matter  relating  to  Franklin  street  was  tabled,  ai 


be  CoromisMonet  of  Public  Works  requested  tt 
t  Franklin  street,  North  river. 
sporting  that  a  clump  of  piles  on  South  side,  0 
.    The  Engineer- in  .Chief  directed  to  repair. 


Chambers  slreet 
paving-blocks  stored  on  new  made 


Pock  Master  Coye— Reporting  nipairi  required  to  planking  on  the  O' 
The  Engineer  jn -Chief  directed  to  examine  and  repair. 


Fnm  Dock  Masm  Rjsn — Repotting  repun  Teqniied  to  feackis  M  Pin  A  •vl  tit 

fmtta  fieit  56  and  57.  Eut  nnr.     Tbe  EDginenui-CIuer  directed  lo  exaoune  lad  lepaii 

From  D.>ck  Master  Coggcsball— Id  rclcrcnce  10  the  loi'ling  of  ouster  sbclU  at  IVrE»t  ■ 

■Tea  Twctflh  iliccl.  Ncxih  rim.     Nctifr  Ibe   Dock  Master  thit  be  bat  cnlire  dkcrcbon 

iBtler  •»  Haled  to  bun,  in  letter  of  inttnctiaM  nned  by  tbe  Board,  Jolj  3,  iSgot 

The  Tieasarer,  CamniinioDer  Maltbewt,  submitted  Im  report  of  reccipti  far  the  week 
September  24,  1890,  aiiKHinlia|>  to  $15,808.19,  which  was  leceiTCd  and  ndercd  in  be  ^ 
Fdll  oD  tlie  miaatei,  u  follows  : 


aw.PhDkin&SBiah.... 

■»j™v. 

CuflSaiili 

ic  HsU  StcaiubipCa. 

Pucid  J.Bndy 

Edward  Abed 

WObui  T.  ConohalL . . . . 

Cbaila  Puts 

George  A.  Wdodi 


SdcofiBip 

.  rem  ^  Pis  }>  ud  Lhd..  E.  R.. 
PiCr,KW],.>Ddbhd.,N.R 
Wkarbgc.  Douict  No.t.N.R 


■Sao; 


Henry  A.  Palrasti 
'  ChaH«S.Ca>e.. 
JobBj,  Ryan.... 
E.F.  Kaoej.... 


Respectfully  5 


ibmilled, 

JAMES  MATTHEWS,  Tieraii 


Finn  Ibe  Enginecr-in-Chief : 

itl.  Report  for  the  week  ending  September  20,  1890. 

z4.  Reporting  Ibal  be  had  suspended  Laborer  Acting  Walchmaa  Dennis  Rjan  for  ibii' 
and  recommending  that  his  action  be  approved. 

On  motion.  The  Engineer- in -Chid  wa£  diieclcd  not  to  assign  said  R^an  to  dntja 
Watchman  for  a  period  of  fifteen  days. 


HS 


^RPTEMBER35,  I8; 

s  made  for  c 


cqaFsiing  JQiiniction  as  to  ihc  fulfiUmcnl  tyf  Anlracis  made  for  dcliverr  of  graniie. 
on  the  canine  I  ol  Nolnn  &  Son  thai  said  contract  must  be  completed.  Notify 
It  of  the  Branlonl  Granite  Company  10  appeni  before  the  Board  Thursday,  Ortober 
d'cljclc,  A.M..  and  thovr  cause  why  'egat  pruceedingi  should  not  be  commenced 
f  the  delivery  of  said  material   In  compliance    with   the  terms  and   conditions  of  theil^ 


:dward  Cassin.    Ke  a  I  gnn  lion  accepted. 

bulkhead  between  Piers,  old  56  and  57.  North  ti»er. 


ing  resignation  of  Labni 
JiReporting  completton  ol  rcpaii 

:t  No.  334.     Notify  the  Dock  Master  to  collect  wharfage. 
ftScporting  d>ng«[oiu  hole  at  entrance  to  Pier,  old  34,  North 

F  Reporting  repairs  required  to  Pier  19,  East  rirci,     NoiTfy  the 


eer-iB-Chief  direcled  to 
h.  SubiDilting  maps  of  the  ex 
hereupon  the  following  t^soli 


:pair 


it  half. 


I 


Heel  friim  any-fouiih  to  Eighty-first  sireeH.  East  riyer. 

IS  adopted  : 

-solved,  TTiat  the  maps  entitled  "Map  of  grades  of  exterior  street  extending  along  the 
f  shore  of  the  East  river,  in  the  City  of  New  York ,  from  the  centic  line  of  Ejst  Siiiy-fourth 
o  the  northerly  line  of  East  Eighiy-fitsi  street,  made  under  the  provisions  of  section  4  of 
697  uf  the  Laws  ol  1B87.  as  amended  by  thaplcr  372  of  the  Laws  of  1888.  and  by  chapter 
ihe  l^wt  of  1SS9,"  ilm  day  submiilcd  by  the  Engineer-In -Chief,  upon  ivliich  map  ihc  giadu 

■xlenor  itreel  are  hied  al  five  feel  above,  cily  datum,  high  water  on  its  easterly  line,  and  at 

f  above,  city  datum,  high  water  on  its  westerly  line  Ihraughaut  its  entire  length,  said  grades 
m  on  said  map  in  red  figures,  lie  approved  and  the  sai'l  grades  fixed  by  this  Department. 
Ihe  concurrence  of  the  Commissioner  of  Public  Works.  The  Engineer-in-Chief  directed 
maps  as  provided  by  law. 
Submilling  tist  of  old  material  and  recommending  llial  it  be  sold  at  public  auction. 
bereupon  (he  following  retolulion  was  adopted  : 

Holred,  That  Van  Tassell  &  Kearney,  auctioneers,  on  behalf  of  this  Board,  be  and  hereby 
tbonicd  and  directed  to  olTcr  for  sale  at  public  auction,  at  Ihe  places  specified  on  the  North, 
fa  Harlem  rivets,  Wednesday,  October  8.  1890,  at  10  o'clock,  in  the  forenoon  of  that  day, 
Bd  niaiecial,  as  recommended  by  the  Engineer  in -Chief, 

Ih.  Reporting  thai  Pier,  old  54,  North  river,  ncctl*  cleaning.  Request  the  Department  of 
Cleaning  tu  clean. 

ith-  Reporting  that  refuse  is  thrown  into  the  slip  on  the  southerly  side  of  West  Eleventh  street, 
,  Notify  E.  M.  Van  Tas«ll  10  appear  before  the  Board,  Thursday.  October  2,  1890.  at 
I.  M,,  and  show  cause  why  a  penalty  of  one  hunilred  and  seventy-five  dollars  should  not 
for  ■  conlinual  violatiiin  of  Rule  ta  of  the  rules  and  regulations  ef  (his  Department ; 
tim  to  cease  throwmg  substances  of  any  kind  into  the  water  or  the  penalty  provided  will 
d  ioi  each  ofleose.     The  Engineer-in-Chief  directed  to  place  a  watchman  thereat. 


I31h.  Repon  on  ^crelory's  Uriler  No.  10379,  '"  "^lalion  to  the  tppliculion  of  the  Lchi 
ley  Railroad  ConipBuy  respetling  the  enlarging  and  repsiring  of  Pier  56,  North  riTCr, 
extension  of  lemporary  bnlkhead  northerly  thereof.      Kefcired  to  the  Tieararer. 

14th.  Report  on  Secreliry's  Order  No.  ior4S,  submitliog  plans,  spedlicatioiit  and  fom 
tract  for  building  ■  new  wuodcn  pier  fool  of  Twenty-second  street,  East  river. 
On  motion,  ordered  to  be  placed  on  file  and  the  following  resolution  adopted  : 
Resolved,  That  the  plans,  spcciiications  and  form  of  contract,  as  prepared  and  mbmi 
the  Engineer -in -Cliief  of  ihii  Department  for  building  a  new  wooden  pier  at  the  foot  oF " 
KCond  street.  East  river,  be  and  they  hereby  are  approved,  subj-ct  to  the  approval  iif  iSe  ' 
to  the  Corporation  ax  to  form,  and  the  Secretary  be  and  is  hereby  directed  to  hive  a  saftcic 
ber  of  blank  forms  of  proposals  printed  and  proper  advertisements  inviting  eslimaies  for  I 
said  pier  inserted  in  the  various  newspapers  designated  by  law. 

)5th.  Report  on  Secretary's  Orders  Nos.  96S4,  IOO4B,  IO331,  tOJIO,  10346,  IO37S, 
and  1039I1  that  he  had  superintended  dredging  at  'Iwenty-tirit  street.  East  nver,  the  ere 
coal  handling  machinery,  between  One  Hundred  and  Fourteenth  and  One  Hundred  and  f 
Etieett,  Hsrletn  river :  repairing  surface  of  Piera  at  Forty -sixth  and  Thirty-fifth  street',  Non 
dredging  at  Twenty-third  street,  E.tsI  nver,  and  lielween  Piers  51  and  53,  East  over,  that 
removed  obstructions  between  Piers,  new  44  and  45,  North  river,  and  superintended  repami 
old  20,  North  river. 

l6lh.  Rtpoit  on  Secretary's  Order  No.  10350.  as  to  dredging  required  at  the  bulkhead 
Fifty-fourth  street.  East  river.     Rsfcrted  to  the  President, 

The  Secretary  reported  that  the  pay-rolls  for  the  General  Repairs  and  Construclian  forei 
week  ending  September  19,  1S90,  aroountiiiB  to  (7,686.93,  bad  been  approved  and  audi! 
transmitted  to  the  Finance  Department  for  payment. 


The  Auditing  Committee  submitted  an  audit  of  three  bills  or  c 
and  one  bill  or  claim,  amounting  to  $301.50,  which  were  approv 
be  spread  in  fall  on  the  minutes,  as  follows  ; 


audited,  and  ord 


11378.  Charles  DuBois,  Esiim 


1 1379.  John  \V.  Flaherty,  Estimate  No. 

11380.  Charles  Duliois,  Ksliniate  No.  2, 


"A,"  and  final  Contract  No.  346 K 

ra/  Repairs  Account. 


Contract  No.  334 ».4to 

d  linal  Contract  No.  346. . ,         3,167  14 


J 


RBCAPITULATION. 

h  or  CUimi  on  Construciion  Account Si, 818  3a 

"                  General  Repairs  Account 9.747  H 

It  Claims  smounling  lo 112,565  56 

Respectfully  submitted,  ^HH 

JAMES  MATTHEWS,  I    Auditing        ^^| 
J.  SERGEANT  CRAM,  (  Comoiitiee.     ^^M 

Gemrai  Ripatrs  Accounl. 
■«  No,                  n^t                                             '  An,<,m,t. 

Ji.  R.  D.  Alligcr,  insurance (301  56 

I  Respectfully  subaiilted, 

I  EDWIN  A.  POST,  President,  (    Auditing 

[  J.  SERGEANT  GRAM,         fCommitlea. 

^e  tcljon  of  the  President,  in  transmitting  the  same  willi  reciuisilions  for  the  amounts  (o  th^H 
ince  Deputmenl  for  paymi-'iit,  was  approved.  ^^^H 

On  moiioD,  the  following  rcwlulion  was  adopted  :  ^^^H 

Resolved,  That  Charles  E.  Appleby  be  and  hereby  is  directed,  in  accordance  with  the  deed  ' 
1  the  city  to  him  of  certain  prrjperly  between  Kifty-siKlh  anrl  Fifty-eighlh  streets,  North  river, 
d  January  14,  tS!J9,  to  build,  eiect,  make  and  finish,  within  three  months  from  the  date  hereof, 
whole  of  West  Fifty-seventh  street  from  the  otigin&l  line  of  high  water  to  the  easterly  side  of 
ilfth  avenue,  and  10  fill  in  the  same  with  good  and  suHicient  earth,  itid  to  regulate  the  same  ; 
work  to  be  done  under  the  supervision  of  the  Engineer-in-Chief  of  this  Deportment. 

On  motion,  the  Counsel  to  the  Corporation  was  requested  to  hasten  the  proceedings  for  acquiring 
Kision  of  liie  north  half  of  Pier,  old  33,  and  the  south  half  of  Pier,  old  34,  North  river,  a  com- 
nicalion  relative  to  which  was  transmitted  to  his  ofHce  May  16,  1S87. 

On  motion,  the  Counsel  to  the  Corporation  was  requested  to  make  arrangements  with  the 
Hers  of  the  seventy-five  ftel  of  bulkhead  next  north  of  Hairison  street,  North  river,  known  as  the 
ITelih  Estate,"  by  which  the  Ikpariment  may  be  placed  in  possession,  and  continue  with  the 
Bttution  of  the  work  thereat. 

On  motion,  the  Commiaioner  of  Street  Cleaning  was  requested  to  have  the  force  of  his  Depart- 
K  level  and  grade  their  filling  wbetever  dumped. 

On  motion,  ibe  Engineer-in-Chief  was  directed  lo  suspend  the  work  of  building  a  crib  return 
feen  Tbirty-lhird  and  Thirty-fourth  streets.  North  nver. 

The  report  ol  the  Engineer-in-Chicf  en  Secretary's  Order  N0.9657,  respecting  the  applic 
e  New  York  Central  and  Hudson  River  Railroad  Company  for  pcrmissoD  to  construct  a  & 
ifer  bridge  on  the  north  side  of  Pier,  new  63,  North  river,  was, 
tJpoa  motion,  referred  to  the  President. 

b  motion,  the  BoiutI  adjourned. 

AUGUSTUS  T.  DOCHARTV.  Secretary.  | 


September  26,  1 


e  meeting  of  the  Boatil  of  Docks  of  Ihe  Ciiy  of  New  York,  held  i 
Board,  Pier  "A,"  Battery  place,  Friday,  September  26,  1890. 

Pnaent— FnsideDl  Post. 

"         Comnussiooer  Matthews. 


:  tlw<d( 


L 


The  President  proceeiied  to  open  Ihe  estimales  for  dredging  for  proposed  bnlMl 
the  north  side  of  East  S«venly-si»ili  street  to  the  south  side  of  East  Seventy -eighth  ami 
Eist  nvei,  advertised  to  be  opened  this  day  at  12  o'clock  H.,  a  repre^ntative  of  Ibe  Coi 
being  present. 

One  estimate  was  received,  as  follows  : 
From  Ralph  G.  Packard,  security  deposit  {175 $1.62 J  cents  pei  Ion  of  1 

On  motion,  the  Secretary  was  directed  to  transmit  to  the  Complroller  the  security  depc 
by  said  bidder,  and  accomjianying  hiii  estimate. 

Whereupon  Ihe  following  resolution  was  adopied  : 

Resolved,  That  the  contract  opened  this  day  for  dredging  forproposed  bulkhemUwa!! 
north  side  of  East  Seventy-siilh  street  to  the  south  side  of  East  Seventy-eighth  street,  on 
river,  be  and  hereby  is  awarded  to  Ralph  G.  Packard,  he  being  the  only  bidder.       -^h 

The  Board  then  proceeded  wuh  the  regular  order  of  btisiiies,  ^^M 

The  fallowing  communications  were  received,  read,  and 

On  motion,  ordered  10  be  plawd  on  file,  viz.  : 

From  The  N'ew  York,  Lake  Erie  and  Western  Railroad  Company — For  permit  to  rebii 
rack  fool  of  Chambers  street,  North  river.  Granted,  under  the  usual  conditions,  the  w 
kept  within  existing  lines. 

From  John  R.  Smith — Reporting  tilling  in  at  foot  of  One  Hundred  and  Fourth  sutd 
river.    Referred  to  the  Engineer-in -Chief  to  examine  and  report. 

From  The  Mount  Desert  Paving  Company— Application  for  permit  to  discharge 
"Damen,"  at  Pier  fool  of  Utile  West  Twelfth  street,  North  river.    RefetrcH  to  the  Dock 

From  Dock  Master  Martin — Reporting  Ihe  placing  of  a  house  on  ihe  norlhwesl  1 
Seven ly-sevcnih  street  ard  Twelfth  avenue,  by  Patrick  Mallan.  Notify  the  owner  to  (cn 
bouse  fn-'—J'' '      ime  will  be  done  by  Ihi*  Department. 

ige,  Stationery  Clerk  and  Messenger — Application  (or  an  incrCiUe  e 
lowing  resolution  was  adopied  ; 
compensation  of  Frederick  Lange,  Stationery  Clerk  and  Messenger 
'rate  of  one  hundred  and  itrentj-tive  dollars  per  monlh.  It 


249  [September  26, 1890. 

'lom  H.  ILWetha^xxm— Application  for  peimit  to  unload  plaster  and  stages  at  Pier  foot  of 
ifield  street,  North  river.    Referred  to  the  Dock  Master. 

'lom  the  Engineer-in-Giief : 

St.  Sabnutting  contract  and  specifications  for  granite  and  paving  blocks. 

hi  motion,  ordered  to  be  placed  on  file,  and  the  following  resolution  adopted  : 

Lesolved,  That  the  specifications  and  form  of  contract,  as  prepared  and  submitted  by  the 


-in-Chief  of  this  Department  for  furnishing  granite  stones  for  bulkhead  or  river  wall,  and 
e  paving-blocks  for  repairs  to  pavement  be  and  they  hereby  are  approved,  subject  to  the 
ral  of  the  Counsel  to  the  Corporation  as  to  form,  and  the  Secretary  be  and  hereby  is  directed 
e  a  sufficient  number  of  blank  forms  of  proposals  printed  and  proper  advertiiements  invitmg 
tes  for  furnishing  the  said  materials  inserted  in  the  various  newspapers  designated  by  law. 

1.  Recommending  the  appointment  of  William  W.  Maclay  as  First  Assistant  Engineer, 
imendation  adopted. 

[.  Report  on  Secretary's  Order  No.  10409,  as  to  the  necessity  of  culverts  at  the  foot  of  Fifty- 
reet.  North  river.  The  Engineer-in-Chief  directed  to  do  the  work  required  thereat  as  recom- 
d  in  his  report. 

h.  Report  on  Secretary's  Order  No.  10357  as  to  dredging  required  between  Piers  20  and  21, 
rer.  Referred  to  the  Counsel  to  the  Corporation  for  his  opinion  as  to  the  liability  of  the  city 
!ge  the  westerly  half  of  Pier  20,  East  river. 

1.  Reporting  dredging  at  the  south  side  of  Pier  15,  East  river.  Request  the  owners  to  apply 
£rmit. 

immisaoner  Cram  offered  the  following  resolution,  which  was  adopted  : 

solved,  That  the  Commissioners  of  the  Sinking  Fund,  pursuant  to  authority  vested  in  them 
on  143,  chapter  410  of  the  Laws  of  1882,  sometimes  called  the  '*  New  York  City  Consolidation 
1882,"  be  and  hereby  are  respectfully  requested  to  direct  the  Comptroller  of  the  City  of  New 
x>  prepare  and  issue  Dock  Bonds  of  the  City  of  New  York  for  the  amount  of  one  million 
($1,000,000)  for  the  uses  and  purposes  of  the  Department  of  Docks. 

vsident  Post  having  retired  from  the  meeting, 

n  motion,  the  compensation  of  Frederick  H.  Michaelis,  Laborer,  was  fixed  at  the  rate  of  fifteen 
I  per  Week,  to  take  effect  on  and  after  September  27,  1890. 

lie  following  persons  were  appointed  : 

Ladortrs, 
"  L  Halstead.  James  F.  McNeary.  Bernard  Scanlon. 

Blacksimth's  Helper, 
John  Ritchie. 


The  foUcwing  penou  uwc  dischuga J : 

SM^  Carprnttri. 
Qtotffi  Wwd.  Hutin  L.  SmberlT. 


WiUumJ.  Fandl. 


On  motion,  tfae  Baud  tdjoanied. 


AUGUSTUS  T.  DOCHARTY,  SecreUrr. 


fOcfo«n»  iSvok 


id<f  DKb^dKOtrof  No  Vflck.  Md  M  Ik*  cbt  tl  i! 


Then 


u  o(  Ibc  Bwctia^  beUl  teplCBbn  14,  15  and  16,  tl^iO,  >«n  tMd  aad  kp|>i«v«<l. 


William  H,  Motitia.  PrEiideni  o(  the  Bnnfiatl  Granite  CoinpanT,  apptam)  be(o>«  the  Boanl  ia 
^30DK  lo  a  notice  directing  bim  ■□  show  caitie  wh;  thii  neputmeni  *boatd  not  ccanmeiwe  pn>- 
^dings  10  eD(i:)rce  complianie  with  the  leim;  of  ihejr  coatfacl,  ttKcvl  Decemlwc  lb,  iKSq.  I'poa  (he 
^■rance  cif  Mr.  Muitha  ihat  ihe  companr  would  cain)>1eK  ail  ilelinria  uiMlei  nid  contract  by 
^sembei  1.  1S90,  faciher  action  in  llw  mallei  wu  postponetl. 

E.  M.  Van  Taise)  api«areil  ljef<iie  the  6<>anl  in  letponsc  to  a  notice  Te<)iiirin|[  liim  lii  thaw 
iVewbjr  a  penalty  ihouldnot  be  impiHed  fat  liolaliiiij  Rule  Number  Twelve  of  Ihe  Kiiletand  Kei;i 
1=305  of  tbis  ElepanmenL.  in  permilling  his  employees  lo  throw  reruw  in  the  riv«(,  tram  bulkhud 
c  berly  of  West  Eleventh  street.  North  river. 

A  penalty  of  one  hundteil  and  Gfty  doUan  wai  imposed. 


In  the  Mallet 
of 


^■ing  and  eilending  Piei,  new  47,  and  the  bulkhead  beiweci 

Piers,  new  46  and  47,  on  the  North  livet. 

Upon   ihe  application  u(   the  Quebec  Steamship  Company  to  letse  Pier,  sew  47,  North  riv«r, 

ibe  Inlkhead  between  Piets,  new  46  and  new  47,  logelberwilh  Iheihed  on  said  pier  and  (oeitend 

^■aid  pier,  as  provided  for  by  cliaptet  483,  of  ihc  Lswi  ol  1890,  knd  the  Commiiilonen  ha* Ini 

and   duly  considered  laid  application,  and   the  rental  ihal  ought  to  be  paid  Ihercfor  1  It  wai 

■^imously 

Ke>.itved,  Thai  by  virlue  of  the  power  and  lulhorilj  vested  in  lhi>  iloard,  anil  In  punuanM  o( 

latiiiei  in   such  casei  made  and  provided,  ihii  DepaiimEnl  hereby  ajjieet  to  leaac,  grint  and 

_  n  to  the  uid  campanf ,  all  and  liriguUr  ihe  wharCice  which  may  arue,  accrue,  or  became  due, 

~inc  ute  and  occupation  in  Ihe  manner  and  at  the  rates  preicribc'l  by  law,  of  Pier,  new  47.  North 

^,  together  with  the  shed  thereon,  and  the  bulkhead  between  I'lert,  new  46  and  new  47,  Nuilb 

~»  n.Jw  teased  by  the  uid  company,  and  of  the  eilenjiun  to  »aid  pier  heteafter  lu  l«  cilsndxl  to 

^«vr  pier-head  line.  I-n  the  periol  of  ten  year>fr<'m  the  tint  day  of  May,  iHi^l,  crit  ih*  ripiralion 

K^  eii-iting  lease.  [01  the  mm  of  twenty  thousand  (10,000)  tlolUn  per  annum,  piyabLe  quarterly 

■9*Bncc   to  the  Treanuer  of  Ihii  Ilepartment ;   llie  wid  lease  thail  c'>ntdin  (he  luual  toicnanil 

<atidiii(nu   u  at    (neaent   embodied  in    the    leate    of  wbaif  propetty   now   uwd   liy    thi* 

^^.tloient.  aeopy.  of  which  tnay  at  any  itme  beeaamined  at  the  office  of  the  Secretary  ;  that  thia 

^k-itjneni  bctebr  •E'cet  k>  build  the  aid  extcniioc  lo  Ihe  uid  pier  at  »•  own  eipeoM  Mid   hereby 

^lSii  (be  Bid  cofi^ay  lo  •bed  the  caid  ealrnaon  at  the  eapenK  '.if  said  comfiwiy,  the  Mtemioa 

^■^  taid  ihed  lo  teveit  W  *ad  becooM  ibe  pn^nj  of  the  Mayor,  AldersKo  and  CammuuJi)!  af 


Md.,    ^ 


[October  2.  1894 


A  mMiine  of  the  Bo*nl  of  Doclu  of  the  City  of  New 
"A."  Bktierj  plxce,  Thimdiy,  Oclober  2,   1S90, 


Then 
WUIUi 


I   the  office  of  ihe  Bo«W 


Corainiisioner  Milthews.  1 

ioules  of  the  meelio^s  beld  September  24,  15  biiiI  26,  1M90,  were  re*d  and  approved. 

a  H.  Murtha,  Pmidenl  o(  Ihe  Brmforci  Granite  Company,  appeared  before  the  Board  i| 
>onje  to  a  notice  directing  him  to  show  cauac  why  this  DepartinenC  should  Dot  commence  proi 
ilings  lu  enforce  compliance  willi  the  termt  of  their  contiacl,  dated  December  16, 1S89.  Upon  thi 
araiicc  of  Mr.  Martha  that  the  company  would  complete  all  deliveries  under  said  CODlrVCt  1^ 
sember  t,  iScfO,  furlhet  action  in  the  mailer  was  poiilponed. 

E.  M.  Tan  Tassel  ap|>eared  (lelore  Ihe  Board  In  response  to  a  notice  requiring  him  to  iholl 
»e  wtiy  3  penalty  ihould  no)  be  imposed  for  violating  Rule  Number  Twelve  of  the  Rules  and  RegQ 
»Tis  of  this  Department,  in  permilUng  his  employees  lo  throw  refuse  in  the  river,  from  bulkhei^ 
ilierly  of  West  Eleventh  street,  NoHh  river. 

A  penally  ol  one  huniireii  and  fifty  dollars  was  tm|K»ed, 


In  the  Matter 
of 
Ming  and  extending  Pier,  new  4 
Piers,  new  46  and  47,  ( 

.  Vpott   the  appticitton  ol   the  Qui^bec  Siesmship  Company  la  lease  Piei,  new  47,  North  river, 
cbolkhead  between  rieis,  new  46  and  new  47,  logelhei  with  the  shed  on  said  pier  and  toeileiu] 
1  provided  for  by  cliapter  4S1.  of  the  Laws  of  1S90,  and  the  Commissioners  havii^ 
I   duly  considered  said  application,  and   the  rental  that  ought  10  be  paid  therefor  ;  it  wil 

,  That  by  virtue  of  Ihe  power  and  authonly  vested  in  this  Board,  and  in  pursuance  d 
Mules  in  such  cases  made  and  provided,  (his  Departmeni  hereby  agrees  to  lease,  grant  »ai 
h  lo  tbc  said  campany,  all  and  si-igular  Ihe  wharfage  which  may  arise,  accrue,  or  tiecome  due, 
occupation  in  the  manner  and  at  the  rales  prescKbed  by  law,  of  Pier,  new  47,  Nortt 
■  together  with  the  shed  thereon,  and  the  bulkhead  between  Piers,  new  46  and  new  47,  NortI 
K  (low  leased  by  the  said  company,  and  of  the  extension  to  said  pier  hereafter  to  be  extended  III 
r-hcad  line,  f.r  the  period  often  years  frum  the  first  day  of  May,  1S91,  or  at  theexpiralioi 
B  CKifiliiie  lease,  for  the  sum  of  twenty  ihousand  (lo.noo)  dollars  per  annum,  payable  quarterl] 
he  Treasurer  of  this  Department ;  the  said  lease  shall  cmlain  Ibe  usual  covenanll 
as  at  )>reseiil  embodied  in  the  lea'e  of  wharf  property  now  used  by  ihil 
•nent.  atopy  ol  which  may  at  any  lime  be  eiamined  at  the  office  of  Ihe  Secretary  ;  that  thll 
tnenl  hereby  agices  lo  Iniild  the  said  uten!!ion  to  ihe  said  pier  at  its  own  expense  and  hereb) 
'  the  said  company  lu  shed  the  said  entension  11  ihe  expense  of  said  company,  the  eiteiisita 
^  M^d  sited  lo  revert  lo  and  become  the  property  of  the  Mayor,  Aldermen  and  CommciDaity  • 


October  a.  i8t 

'he  City  ol  New  Voik,  free  of  all  claims,  cJiaiEU  and  encumbrances  whatsoever,  in  good  B 
ition  and  repair  apon  Ok  eipiialioD  ot  «i»ner  tetnuDkliuti  of  the  Icxw  :     [hal  the  ui<[  cuql 
(ball,  at  its  own  expeniie,  make  ali   necedsary  repairs  to  ike  said  pier  and  shed  Ihereno.  isclal 
the  extension  and  »hed  covering  said   eitension,  whenever  required  m  to  do,  under  ikt  4imi 
and  supervision  of  the  Engineer- in -Chief  of  this  Depailment  :  that  this  Department  ihiJl  dl, 
dredging  when  it  shall  deem  It  necessary  ;  Ihat  Ihi^  rcMlatioo  shall  not  be  binding  or  of  a^l 
or  eSect  unless  (he  Quebec  Steamship  Cumpany  shall,  on  or  b:fore  the  tint  dajr  ol  Novemba,  t 
accept  in  writing  the  lerms  and  conditjon.i  ot  this  resolution  ;  a  copy  of  which  resolaMn  ic 
served  upon  ihe  said  company  as  soon  ai  practicable- 
Resolved,  Thai  license  or  permission  be  and  her«bj  Is  granted  to  the  Quebec  Steanoh^  C       ' 
pany  lo  use  and  occupy  during  llie  pleasure  of  the   Boanl,  the  bulkhead  along  exsterljd 
approach  la   Pier,  new  46  and   Pier,  new  47,  North  nver,  a  disiaiice  of  about 
•evemy-five  feet,  commencing  May  I,  1S91,  at  [he  rate      eighly-thiee  dollars  and  thitly-lhiMl 
((93-33)  per  monlh.  payable  monthly  al  the  end  of  each  moolb  to  Ihe  Treasurer  of  this  Depaita      , 

The  following  communicationi  were,  on  motion,  laid  00  the  table  : 
From  The  Wholesale  Oyster  Dealers  doing  business  in  the  City  of  New  Viitk— Pelili 
Board  to  extend  Piers,  old  57  mid  58,  North  river,  and  also  permit  the  bulkhead  belwctn 
J7  and   59,  North   river,  lo  be  used  by  them  for  the  tnii  isaction  of  their  business,  logetbel  ri 
tinilar  petition  from  the  occupants  and  owners  of  stands  in  the  New  West  Washinglon  Uulil 
From  (he  Engineer-in -C  hie  I — Report  ou  Secretary's  Older  No.  10394,  as  lo  tbc  coadt 
and  dredging  required  at  the  bulkhead  foot  of  Scventeentb  Mid  Eighteenth  sircets.  East  ii<B. 

The  following  commimieations  were  received,  tead.  and, 

On  motion,  ordered  to  be  placed  on  Rle,  rii,  : 

From  the  Counsel  (o  (he  Corporarinn  : 

ist.  Approving  specihcations  and  form  of  cootrsct  lor  dredging  Coat  of  Twenly-sKowl 
Ewt  river,  under  Contract  No.  355- 

id-  Transmitting   agreement  prepared   in   quadruplicale  for  (he  purchase   o!  ccrttii 
property  in  the  vicinity  of  Barclay  Slreel  Fe-iry  and  Vesey   street,  North  riYcr,  with  Utif 
as  to  form  indoised  thereon,  and  soggesling  that  Ihe   (ime  for  the  paymeol  of 
extended. 

On  motion,  the  time  was  emended  until  December  I.  1S90,  provided  the  sam 
the  owners.     The  agreement  ordered  lo  be  itansmillcd  to  the  Commissioners  of  the  Siofci^  1 
when  such  consent  is  obtained.     I'residenl  Po^t  voting  in  the  negative 

From  ihe  Finance  Department— Returning  the  proposal  of  Ralph  G.  Packard  fordB^ 
from  East  Seven ty-siilh  stiee:  to  East  Seven [y-eighlh  street,  on  the  East  river,  under  Co™^ 
354,  with  the  approval  of  the  adequacy  and  suHiciency  of  the  mieties  thereto. 

From  the  Department  of  Street  Cleaning— Agreeing  to  level  and  grade  dieir  EUisg 
damped.    Nstily  the  Engineer- in-Chief. 
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e  L>epartTnent  of  Public  Charities  and  Correction — Informing  the  Board  of  the  necessity 
em  a.  landing-place  at  Bladcvrell's  Island  for  their  steam  launch  running  from  Fifty- 
,  East  river.     Referred  to  the  Engineer-in-Chief. 

rean   Steamship  Company  of  Savannah — For  permission  to  erect  a  temporary  partition 
end  of   Pier,  new  35,  North  river.     Permit  granted,  the  same  to  remain  only  during 
of  tlie  Board. 

im,    Forwood  &  Co. — Respectmg  obstructions  to  water-pipes,  etc.,  at  Pier,  new  55, 
Xhe  scales  ordered  to  be  removed  by  the  Engineer-in-Chief. 

le  Long  Island  Railroad  Company— Reporting  that  they  have  referred  the  order  to 
de  of  Pier  33,  East  river,  to  William  P.  Clyde  &  Co.,  of  whom  it  is  the  lessee. 

v..     F*orget,  general   agent  Compagnie  Generale  Transatlantique— Asking  an   ex  ten- 
time    until  December  I,   1X90.  in   which   to   accept  or  reject   the   resolution  of  the 
.e<i    August  7,   1890,  offering  to  l»ase  Pier,  new  42,  North  river.     Time  extended  as 

^est  Shore  Railroad — Requesting  permission  to  drive  eight  spring  piles  on  the  south- 
3f  Pier,  new  i,  North  river.  The  action  of  the  Prcsident  in  issuing  a  permit,  the  work 
nder  the  special  supervision  of  the  Engineer-in-Chief,  approved. 

enii^jylvania  Railrjad  Company — Application  for  permit  to  repair  planking  on  the  bulk- 
of  and  adjoining  Pier,  old  i.  North  river.  The  action  of  Commissioner  Matthews  in 
lit  approved. 

ie  Compagnie  Gdnerale  Transatlantique — Application  for  permit  to  take  up  pavement 
*ier,  new  42,  North  river,  for  the  purpose  of  repairing  leak  in  gas-pipe.  The  acti  m  of 
er  >Iaithews  in  issuing  permit  approved. 

be  estate  of  John  J.  Jones — For  permit  to  dredge  the  one-half  of  slip,  between  Piers  14 
t   river.    The  action  of  Commissioner  Matthews  in  issuing  permit  approved. 

he  lialiimore  and  Ohio  Railroad  Company— For  permit  to  cut  string-piece  at  end  of  Pier 
er.      The  action  of  the  President  in  issuing  permit  approved. 

the  New  York  Central  and  Hudson  River  Railroad  Company  : 

d  vising  that  repairs  will  be  made  to  Pier  4,  East  river,  and  Pier  foot  of  Thirty-sixth  street, 
r. 

I  reference  to  repairs  ordered  to  a  hole  in  the  westerly  side  of  approach  to  Pier  4,  East 
tify  Dock  Master  to  ascertain  who  controls  that  portion  of  the  pier. 

Laborer  Jacob  Kirchhoch — Tendering  his  resignation.      Resignated  accepted. 

Dock  Master  Abeel-  Reporting  damage  to  canal  boat    "John  C.  Orr"  while  berthed  at 
between  Piers,  new  37  and  38,  North  river.     Referred  to  the  Engineer-in-Chief. 

Dock  Master  Coye — Requesting  stove  with  all   necessary  fixtures  for  use  in  office  at  Pier, 
last  river.     Referred  to  the  Treasurer  with  power. 


,   requires   cleaniog.     Rcquesi  the  Deparl 


Flam  Dock  MuKr  Palm&iint;  : 

Iir.  Reponiag  Ihat  Piti,  d«w  6,    East    r 
Street  Cleaniiig  to  clan. 

2d.  Repotlbg  Ihni  conlpUints  have  been  made  ofinjuflicieDt  depth 
mo  i  13,  Eait  river.     Rcfcrrei!  to  the  Engioeer-in -Chief. 

From  J.  H,  &  J.  M.Comcll-Requeslins   pcrr 
Twenty-sixth  and  Twenly-scTenlh  streets,  North 

Whereupon,  llic  following  pteamble  and  resi 


la  erect  shed;  on  the  bulkhead 
accordance  with  plans  submitted. 
>ere  adopted  : 


Whereas,  J.  B.&  J.  M.Cumeil  have  madt  applicalion,  under  dale  of  Uciober  z,  1S90, 
miision  to  erect  and  miuntain  sheds  along  Ibe  Inilkhead  between  Piers,  new  56  and  J7,  Not 
in  accordance  with  the  plans  subniilted  to  thi>  Boatd.  as  Id  muI  appHcatioD  eipr«s«d,  t 
being  hereby  made  to  alt  the  papers  and  proceeding',  i:if  this  Department  cunnccted  with 
wharf  properly  ;  therefoie 

Resolved,  That  liy  virtue  ot  llic  jiowcr  vaXal  in  tbii>  B  ■Bid.  and  in  puisuancc  of  the  a 
such  cases  made  and  provided.  pI^^missioa  be  and  hereby  a  granted  to  the  said  J.  B.  &  J.  M 
to  erect  and  moinlaiD  sheds  on  Ibe  said  balkhead  in  accordance  with  the  plans  accoinpsB} 
sabmilted  with  said  application,  which  are  hereby  approved,  and  to  which  releience  is  beiel 
the  work  to  be  done  under  the  supervision  of  the  blnginecr-in -Chief  of  this  I->e|«rtinent,  q 
dilion,  however,  Ihal  llic  said  sheds  shall  respectively  revert  to  and  become  the  piopmy  of 
of  New  Vork  upon  the  expiratioti  or  soiiner  terminition  of  the  leatc  Of  leases  to  be  mode  ol 
wharf  property,  pursu.ini  to  the  said  iCiolutinnof  the  Board  of  Diiclis,  passed  on  the  fglhdaj 
1890  ;  and  further  provided,  that  the  said  J,  B.  &  J.M.Comell  shall,  within  ten  (10)  days  ^ 
service  of  a  copy  hereof,  serve  upon  this  Department  its  written  acceptance  of  the  for^ 
amble  and  resolution.  Permit  granted  to  place  two  derricks  on  said  bulkhead,  the  same  l< 
only  during  the  pleasure  of  the  Board. 

The  Treasurer,  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  wee) 
October  i,  1S90,  amounting  to  (2,874.46,  which  was  received,  *i>d  ocdeicd  to  beipm 
on  the  nunutes.  as  follows  : 


„.„ 

FaoH  Whom. 

Foa  What. 

A-ODXr. 

Tor-o. 

.B90- 

Wfciir&gt.DisiriciNo.  ,,  N.R.... 

4.      ■■     .... 

6.     ••    .... 

17}  <i 
3704! 

.. 

1 

1 

., 

G™«A  Wood, 

' 

JohnJ.Manto 

255 
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>ATz.  i                 Fkom  Whom. 

1 

t 

For  What. 

Amount. 

Total. 

Date 
Dspos- 

tTKD. 

Ct.       1 

Henry  A.  Palxnstme • . . 

Charles  S,  Cove ,  t  - , .  ^ .  -  - 

Whar&ge,  District  No.  i,  E.  R 

3.     ••    .... 

5.     ••    ... 

7.     "   .... 

9.    "   .... 
...     ••    .... 

X3.     "    .... 

Repairs  to  Pier,  new  60,  N.  R 

Test  of  Cement 

$a8o  83 

463  54 

'55  3» 

67  99 

"3  7« 

9  00 

41  50 

98  4« 

10  03 

300  00 

35000 

♦2,874  46 

1890. 

John  J.  Ryan 

B.  F.  Kenney 

Toeeoh  B.  Erwin 

James  W.  Carson 

James  F.  Meehan 

A-  T.  Decker  &  Co 

I  qrs.  rent  Pier  foot  of  Bethume  st. . 
••                     "        Jane  street.. 

•          - 

•« 

Oct    I 

$a,874  46 

t«.874  46 

Respectfully  submitted , 

•  JAMES  MATTHEWS,  Treasurer. 

From  the  Engineer-in-Chief : 

1st   Report  for  the  week  ending  September  27,  1890. 

i,     2d.   Reporting  several  dangerous  holes  on  the  bulkhead  between  Piers  28  and  29,  East  river  ; 
■bo  that  the  pavement  thereat  requires  considerable  repairs.     Notify  owners  to  repair. 

3d.  Reporting  that  the  pavement  on  bulkhead  between  Piers  27  and  28,  East  river,  requires 
l^iiriDg  and  cleaning.     Notify  owners  to  do  said  work. 

4th.  Requesting  an  order  to  place  the  piers  where  public  baths  have  l)een  located  during  the 
*8U&er,  in  proper  condition  when  the  same  are  removed.  The  action  of  Commissioners  Matthews 
■d  Cram  in  directing  the  Engrineer-in -Chief  to  do  said  work  approved. 

5th.  Reporting  that  he  had  directed  that  Laborer  Acting  Watchman,  William  Warren,  be  not 
P^  assigned  to  duty  as  Acting  Watchman  for  fifteen  days.     Action  approved. 

6th.   Requesting  instructions  as  to  a  name  for  the  proposed  new  Department  tug. 
On  motion,  name  of  said  tug,  when  built,  to  be  **  Pier.'' 

7.  Reporting  the  service  of  notice  upon  Charles  E.  Appleby,  to  fill-in  and  make  Fifty -seventh 
"'^^t,  from  high  water  mark  to  Twelfth  avenue. 

8th.  Report  on  Secretary's  Order  No.  10408,  as  to  the  condition  of  and  dredging  required  at  the 
^Vhead,  between  Seventy -eighth  and  Seventy-ninth  streets,  and  in  the  half-slip  adjoining  Pier,  foot 
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of  Serenty-Dinth  street.  North  riYer.    The  Engincer-in-Chief  diieGted  to  prepare  speciBcatioiit  im 
fonn  of  contract. 

9th.  Report  on  Secretary's  Order  No.  10413,  respecting  the  request  of  Simpion,  Sgeaot  i 
Young  for  repairs  to  Pier,  new  56,  North  river.  The  Engineer-in-Chief  directed  to  repair  in  accod 
ance  with  his  report. 

loth.  Report  on  Secretary's  Ordv.*r  No.  10434,  in  relation  to  tiie  dumping  complained  d  1 
East  One  Hundred  and  Fourth  street,  Harlem  river. 

I  ith.  Report  on  Secretary's  Orders  Nos.  10146,  10281  and  10345,  that  he  had  repaired  cm 
walks  and  pavement  at  Pier,  new  40,  North  river,  painted  Dock  Master's  office  near  Pier,  new  n 
North  river,  and  superintended  the  erection  of  wooden  uprights  for  canvas  covering  on  the  sori 
side  of  Pier,  new  32,  East  river. 

Commissioner  Cram  offered  and  moved  for  adoption  the  following  preambles  and  resolaiiaei: 

Whereas,  The  Board  is  desirous  of  acquiring  in  the  name  and  for  the  benefit  of  the  CorponUifl 
of  the  City  of  New  York,  in  fee  simple,  all  riparian  and  wharfage  rights  and  interests  in  or  aDoeu 
to,  or  appurtenant  to  the  following-described  premises  : 

Beginning  at  a  point  m  the  southerly  line  of  Thirty -fourth  street  at  its  intersection  with  th 
continuation  of  the  westerly  line  of  Twelfth  avenue  ;  thence  running  westeriy  along  the  soutbedl 
line  of  Thirty-fourth  street,  extended,  160  feet  7^  inches  to  the  easterly  line  of  Thirteenth  avenv,! 
the  same  was  established  by  Act  of  Legislature  of  1837  ;  thence  southeriy  along  the  easterly  lineo 
said  Thineenth  avenue  101  feet  4*2  inches  to  the  centre-line  of  the  block  between  Thiry -third  ui 
Thirty-fourth  streets  ;  thence  easterly  along  said  centre-line  137  feet  8  inches  to  the  continuatioo  il 
the  westerly  line  of  Twelfth  avenue  ;  thence  northerly  along  said  continuation  *»f  Twelfth  avceae 
98  feet  9  inches  to  the  point  or  place  of  l)eginning. 

Whereas,  It  apj^ars  that  Edmund  Coffin,  Jr.,  and  Relx!cca  S.  Mills  are  the  owners  in  fecampK 
with  all  its  hereditaments,  of  the  herein-described  premises,  including  the  riparian  and  wharfage  ri^t 

Kesolved,  That  this  Board  offers  to  purchase  the  said  riparian  and  wharfage  rights,  with  ill  il 
hereditaments,  and  pay  fur  a  good  and  sufficient  title  therefor,  free  from  all  incumbrances,  the  fli 
of  one  hundred  (100)  dollars  per  front  foot,  subject  to  the  approval  of  the  Commissioners  if  Al 
Sinking  Fund. 

Resolved,  That  a  copy  of  these  preambles  and  resolutions  be  served  upon  EdmunJ  Coffin.]^ 
and  Rebecca  S.  Mills,  and  they  be  and  hereby  are  requested,  within  ten  days  from  receipt  hemi 
to  notify  this  Board  in  writing  whether  they  will  sell  their  said  nparian  and  wharfage  rightsw 
mtere«.ts  as  aforesaid  to  the  Mayor,  Aldermen  and  Commonalty  of  the  City  of  New  York  for  41 
price  above  mentioned  ;  and  in  the  event  that  they  shall  fail  to  notify  this  Board  of  their  wil&f 
nefvs  to  so  convey  their  riparian  and  wharfage  rights  and  interests  as  aforesaid,  it  shall  be 
that  no  price  can  be  agreed  upon  for  the  said  wharfage  rights  and  interests  between  the  0^ 
thereof  and  this  Department. 

The  foregoing  preambles  and  resolutions  were  laid  on  the  table'by  the  following  vote: 

Affirmative — President  Post  and  Commissioner  Matthews. 

Negative — Commiisioner  Cram. 
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President  Post  giving  as  a  reason  for  his  vote  that,  in  view  of  the  financial  condition  of  the 
epartment,  he  did  not  think  it  advisable  for  the  Board  to  incur  further  indebtedness  for  the  pur- 
tase  of  property  until  an  additional  issue  of  I>ock  Bonds  have  been  authorized  by  the  Commis- 
xiers  of  the  Sinking  Fund. 

The  Auditing  Committee  submitted  an  audit  of  three  bills  or  claims,  amounting  to  $9,427.18 
bich  was  approved  and  audited,  and  ordered  to  bs  spread  in  full  on  the  minute&,  as  follows  : 

On  Construction  Account. 
D^itNo.  Name.  Amount. 

[382.  John  W.  Flaherty,  Estimate  No.  4.  Contract  327 ♦SiO??  ^4 

1383.  G.  H.  Scribner,  Jr.,  Estimate  No.  2,  Contract  No.  333 2,975  14 

$8,052  18 

On  General  Repairs  Account, 

1384.  John  W.  Flaherty,  Estimate  No.  2,  and  Final  contract  334 1,375  00 

$9*427  18 

RECAPITULATION. 

i  Bills  or  Claims  on  Construction  Account $8,052  18 

K  *'  General  Repairs  Account ^»375  00 

9  **  amounting  to $9«427  18 

Respectfully  submitted. 

JAMES  MATTHEWS,    )      Auditing 
J.  SERGEANT  CRAM,  (   Committee. 
New  York,  September  26,  1890. 

The  action  of  the  President  in  transmitting  the  same,  with  requisitions  for  the  amount,  to  the 
'Oance  Department  for  payment,  was  approved. 

The  Secretary  reported  that  the  pay-rolls  for  the  month  of  September,  1890,  amounting  to 
'01,914. 10,  and  the  pay-rolls  of  the  General  Repairs  and  Construction  force  for  the  week  ending 
l>tember  26,  1890,  amounting  to  $8,657.04  had  been  approved  and  audited,  and  transmitted  to  the 
inance  Department  for  payment. 

On  motion,  the  Counsel  to  the  Corporation  be  and  he  hereby  is  requested  to  take  the  necessary 
eps  to  have  Twelfth  avenue  opened,  from  the  southerly  line  of  West  Thirty-fourth  sireet  to  the 
^tre  line  of  the  block  between  West  Thirty-third  and  West  Thirty  fourth  streets,  in  accordance 
ith  the  provisions  of  the  water-grant  dated  December  16,  1852,  to  Henry  R.  Dunham  ;  and  the 
^iginecr-in-Chief  be  and  he  is  hereby  directed  to  prepare  a  map  and  survey  showing  the  said 
''Onuses  and  their  condition. 

On  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


tr  HM  IM«V.  M«  «MMVM9%  fa  Mil 

MA»HMlM*twr<MteC«tnctKa.]Si:  Hatkmbt* 

ftrf,-T-'"-r-^-"-'-"'  -•"-  -'°—  "  -• ■^-^-.— -1^  ■■--.  .^-^ 

'lilt  IhMI'l  IIWU  |l<'K'C4<''t  Wllh  iHr  Ki^Ul  UtrJci  of    tlBitnCB. 

I'lw  J-ill>fwili|!  Ciimiiiuiiluliniit  wen,  on  mouun,  tu^^  un  (he  lablc  : 


noi* 


I   IVim  K»ilr>»il  »4id  Sleaniship.CompanY— In   lie 
niMluiiiu  III  I'ur,  iiiii  If,  Nijilli  liver.  t'>|{<lhri  with  leaw  Ihereof. 

l-miii  Kipiiiliefn  rwllii  Cumpany  —  In  ihf  mflricr  of  ihc  ciieniion  of  Pier,  new  37,  N'onlii 
lOgallio  Willi  ItiK  rlieieol, 

I'liiiii   Miiir  liiiiiii  mill    I'lNiini'-i  l.iiic     l<i'|>iirlm^  utisale  cxnclilion  of  the  bulkhud  hcl*"* 
funkllo  >iiil  llai>i»in  -irr^u.  Ni.illi  il'rr 


111*  Mliiwlnit  k'liiiKii 
Ox  ilii.(l.>i>,  ui.leivil 

tlMlll    MllllMll    II.  I    4 

ivkl  lit  liMiiM  <il  r.iiiU  k  MkH'iii,  I'liinrr  'if  Svvcniy-'wvenlli  sd'cel  and  Twelfth  avenue. 
\Vh»»ii|H>ii  rmiii  k  Miilliiii  ii|<|>.-iiivil,  mill  niHHi  hi«  ("uilivrf  osmnnce  ihal  uid  house  «^^ 


iln.'c.l  on  file.  Vii.  : 

riiiriiry     IWtini;  ihe  llimrd  10  pistpone  pioceedingifali'* 


nnikiml  tiy  Novtiiiliei  1,  lS•^>, 

till  itHillun,  lUilhn  I'liiTciluii;!,  in  llic  mailer  « 
Hsuti  IVvk  Matter  !.'(>)'■— Kf|vtlm|;  hulc  at  ci 
t^i  nkt>ii>»^  ihe  EitiiiAMi-in-Chief  directed  in  f 


c  I'lilcreil  10  lie  deferred  until  ihil  iimf 
inoc  10  1-if  r  44.  Ewl  nrcr. 
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•n  motion,  the  permil  granted  John  A.  Bouker,  on  the  8th  of  May,  1890,  to  place  a  floating 
n'4-b3ard  for  cellar  dirt  at  the  end  of  the  Pier,  foot  of  Twenty-fifth  street,  East  river,  was 
^J,  to  lake  effect  Wednesday,  October  15,  1890. 

Hjuiry  having  l>ecn  made  by  Dock  Master  Brady,  as  to  the  question  of  siting  apart  a  location 
.'  storing  of  Christmas  lrce<,  from  November  25  to  Deccml)er  25,  1890. 

n  motion,  the  whole  matter  was  referred  to  President  Post,  with  power. 


he  following  were  appointed  : 


wen  I>ehen. 


elix  McCloskey. 
icholas  A.Curtam. 


Dock  Builders. 
Patrick  0»Brien. 

Laborers. 
William  Kelly. 


James  Murray, 


Louis  Rosenberg. 


n  motion,  the  Board  adjourned. 


AUGUSTUS  T.  IX3CHARTY,  Secretary. 
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A  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the  Board,  Pier 
•A,"  Battery  place,  Thursday,  October  9,  1890. 

Present— President  Post. 

'*         Commissioner  Matthews. 

Cram. 

The  minutes  of  the  meetings  held  the  2d  and  3d  instant  were  read  and  approved. 

Joseph  J.  O'Donohue,  President  of  the  Brooklyn  and  New  York  Ferry  Company,   appeared 
tpcfore  the  Board  and  made  application  for  increased   ferry  facilities  between   East  Twenty-second 
East  Twenty-third  streets,  which  was  laid  on  the  table  for  further  consideration. 


Joseph  E.  Newburger,  attorney,  appeared  before  the  Board  respecting  the  deficiency  in 
.  ^ftlivmes  of  granite,  under  Contract  No.  230,  made  with  Michael  Nolan  &  Son,  and  requested  that 
t  '^enbject  matter  be  referred  to  the  Comptroller  for  adjustment. 

I  On  motion,  request  granted. 

*         The  following  communications  were  received,  read,  and, 
I         Upon  motion,  tabled  : 


\ 


From  F.  P.  Thompson,  Surveyor — Requesting  an  increase  of  salary. 


i        From  John  F.Williams,  Rodman — Requesting  an  increase  of  salary. 

The  following  communications  were  received,  read,  and, 
On  motion,  ordered  to  be  placed  on  file,  viz. : 

From  the  Counsel  to  the  Corporation  : 

•  lit.  Stating  that  the  matter  of  acquiring  possession  of  the  seventy-five  feet  of   bulkhead   next 

'•otth  of  Harrison  street,  North  river,  known  as  the  *'  Welch  estate,"    will  receive  attention. 

2d.  Acknowledging  receipt  of  aY:opy  of  preambles  and  resolution  for  acquirin;»  possession  of 
^^Cmises  between  Twenty-thiid  and  Twenty-fourth  streets.  North  river,  owned  by  Clement  C.  and 
'^•^  R.  Moore  and  sister. 

3d'  Stating  that  the  matter  of  acquiring  possession  to  the  north  and  south  half  of  Piers,  old 
^  ^^  34i  North  river,  will  receive  attention. 


4th.  In  the  matter  of  dredging  the  half  slip  westerly  of  Pier  21,  East  river,  leased  to  C.  U. 
*^<*y  &  Company,  and  advising  the  Board  to  stand  upon  their  strict  legal  rights,  as  provided 
^  "*c  lease  without  regard  to  the  conditions  of  sale. 

5th.  Respecting  the  reinstatement  of  Dock  Builders  Christopher  Walsh  and  Peter  Nolan. 

^fom  the  Commissioner  of  Public  Works . 

'St.  Stating  that  an  order  for  the  removal  of  the  paving-blocks  stored  on  new  made  land  fool  of 
'**'^lin  street.  North  river,  has  been  issued. 
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Zd.  Rtlaining  with  his  ngtutiue,  three  grade  ranpi  of  the  exicnor  ilrcct  fram  Siilv-fi 
Id  Eigb(y-(int  itreet,  Eul  river. 

3d.  Requesting  assistance  in  the  removal  o(  the  Public  B»iha,  fool  ol  Market  street,  E««  i 
■ad  Horatio  and  West  Tweiny-nioih  sIresiB,  North  river.  The  aclioiv  of  the  Preadcnl  in  ditp 
Ihe  Dock  Muiers  10  provide  free  passage  for  the  t^lhs  from  (he  berlbi  in  question  appraved. 

From  the  Commissioner  of  Street  Cleaning — iieijueslrng  periniSMOQ  to  erect  a  dampioE-loi 
the  foot  of  East  Twenty. fifth  street,  b  place  of  Ihe  one  l'>b!aii'>Ush»d.  fool  of  Twenl)r-»eeomli( 
E«il  river. 

Wheieiipoa  the  following  rc*olntloiu  wne  adopted  : 

ReKilved,  That  pnniunt  to  the  pron^ioiis  of  section  718  of  chapter  410  of  ibe  Lawt  ol  1 
■ndtn  accordance  with  the  leqnest  of  the  Commissioner  of  Streit  Cleaning,  the  outer  end  0. 
pieratthelootof  EutTwentr-fitlhitreet,  East  river,  be  anJ  hereby  is  de>^Gfaaied  and  set  apu 
the  DM  of  the  Departmeat  of  Street  Cleaning  of  the  City  ul  New  Yurk. 

Rewlved,  That  penni»ion  be  and  hereby  h  Kninled  to  the  Department  of  Strwi  Cleinii 
erect  a  dnmpii^-boaTd  on  the  oncer  end  of  ihe  Pier  at  tlw  Toot  of  Edit  Twenty-fifth  ttreei,  tisir 
Ihe  uid  work  to  be  done  ander  the  diiectioa  and  supervision  of  the  Engineer- in-Chief  of  ills 
partment. 

From  the  Departmenl  of  Public  Charities  and  Correction — In  reference  to  repain  rrqiiit 
Dock  at  Hart's  Isbnd. 

From  Frank  C.  Meeban,  Treasurer  Standard  IceCompany— Requesting  permisMOB  to  ttn% 
the  waler-[Npe  on  Imlkhead  between  Piers,  new  54  and  5^,  North  river,  together  with  a  cooin 

cation  from  Pim,  Forwood  &  Co.,  slating  that  the  Standard  Ice  Company  desire  to  ch; 
the  direction  of  water  service-pipe  10  I'ier,  new  55,  North  river,  and  requesting  a  permit.  Pe 
[ranted  Standard  ice  Company,  the  work  to  lie  done  under  (he  direction  and  superviiioo  of 
Engineer-in-Chief. 

From  Nathaniel  Wise— Requesting  the  Buatil  to  cause  the  removal  of  Ihe  public  bath  lin 
between  Seventy -eighth  and  Seventy-ninth  slreeis.  Ea^t  river. 

From  Wheeler,  Cortis  &  Godkin,  atlomeys,  on  behalf  of  Clement  C.  Mooie— Wilbdnr 
oSer  of  April  29,  1S90,  for  ihe  sale  of  four  lols,  corner  of  Twenty-third  street  and  ThiiM 

From  Standard  Gas-lighl  Company — -Requeiling  permit  lo  sheathe  upright  portioB  of  c 
elevator,  on  north  half  of  bulkhead  bemeen  Une  Hundred  and  Fourteenth  and  One  Komiieil  i 
Fifteenth  streets,  Harlem  river.      Permit  granted. 

From  Simon  Stevens— Returning  agreement  prepared  in  quadraplicale,  extending  the  Iipk 
the  sale  of  wharf  properly,  ne«t  south  of  Barclay  street.  North  river,  to  November  I,  1890. 

\Vherfuj)on  the  following  resolutions  were  adopted  ; 

Resolvi^,  That  the  proper  officers  be  and  iliey  are  hereby  directed  lo  eKccule  on  ifiternni 
quadruplicate  for  the  purcbase  of  wharf  jiroperly  in  the  vicinity  of  Barclay  Street  Ferry  and  Ve 
street,  North  rivet,  as  approved  by  ilie  CouiibcI  to  Iht  Cotporation. 
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Resolved,  That  a  copy  of  said  agreement  be  transmitted  to  the  Commissioners  of  the  Sinking 
ad  for  their  approval,  as  provided  by  resolution  adopted  July  11,  1890.  President  Post  voting  in 
negative. 

From  Dock  Master  Palmstine  : 

1st.  Reporting  that  James  Cruikshank>is  the  agent  for  the  owners  of  the  westerly  half  of  Pier 
£ast  river.     Notify  said  agent  to  repair. 

2d.  Reporting  that  a  scow  belonging  to  the  Department  of  Street  Cleaning,  while  loaded, 
fsized  at  the  dump  at  Pier  12,  East  river.     Notify  the  Department  of  Street  Cleaning. 

From  Dock  Master  Coggeshall  : 

1st.  Requesting  repairs  and  supplies  for  his  office.     Referred  to  the  Treasurer  with  power. 

2d.  Reporting  that  the  planking  on  Pier  foot  of  Thirteenth  street,  and  the  approach  to  Piers 
►t  of  Bogart  and  Bloomficld  streets,  North  river,  require  repairs.  The  Engineer-in-Chief  directed 
repair. 

3d.  Reporting  the  damping  of  ashes  on  the  bulkhead  opposite  New  West  Washington  Market. 
>tify  Dock  Master  to  ascertain  and  report  the  names  of  the  parties. 

From  Dock  Master  Ryan-  Requesting  a  stove  with  necessary  fixtures  for  his  office.  Referred 
the  Treasurer  with  power. 

From  Dock  Master  Kenney — Reporting  that  the  backing-logs  at  Forty-second  street,  Ekist  river, 
iquire  fastening.     The  Engineer-in  Chief  directed  to  examine  and  repair. 


The  Treasurer,  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  week  ending 
teober  8,  1890,  amounting  to  $34,196.49,  which  was  received  and  ordered  to  be  spread  in  lull 
■  the  minutes,  as  follows  : 


ATE. 

From   Whom. 

For  Wh.at. 

A. MOUNT. 

Total. 

Date 
Deros- 

^        1 

» 

—    —       -     -  -                              - 

itkd. 

5»o.     ! 

i 

1890. 

^     1 

Hunt  &.  Donaldson 

X  mos.  rent    bkd.,  S.  of  Franklin   st., 
N.R 

1 

<t:o   00 

Saugerties  and  New  York  S. 
S.Co 

1 

"           inner  end  Pier,  old  35, N.R 

166  66 

Twenty-third  Street  R.  R.  Co. 

"           pfm,  N.  of  ferry  at  23d  St. 

100  00 

Tremoer  &  ^lorris 

N.  14  Pier,   old   34,  N.  R. 
l.u.  w.W.ofPier  3S,  E.  R. 

550   CO 

33  21 

Maine   S.  S.  Co 

3   1 

Long  Island  R.  R.  Co 

I  qrs.  rent  pfm.,  bet. Piers  328:  33,E.R. 

500  00 

1 

Oceanic  Steam  Navigation  Co. 

"         Pier=,  new  44   &  45,  N.  R. 

15,030  00 

3 

Tahez  A   Bostwick 

**         Pier,  new  \6.  El.  R 

3.750  00 
5,000  00 
6,250  00 
350  coo 

Sd^nderson  &  Son .*•• • 

"         Pier  now  ^x.  N.  R 

S  mosoD  &  Soence 

'*         Pier,  new  56,  N.  R 

"         bkd  at  53d  St.,  E.  R 

Ridgewood  Ice  Co 

r\f»     A 

, 

\                     \ 
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■  a  copy  of  same  certified  by  the  Board  of  the  Department  of  Docks  aod  ^y  the  Commissioner  of 
Jfc  Works,  has  been  filed  in  the  Department  of  Public  Works,  in  the  office  of  the  Secretary  of 
Pttnd  in  the  office  of  the  Register  of  the  City  and  County  of  New  York,  as  required  by  section  4 
'^iiid  act,  amended  as  aforesaid  ;  and  that  the  said  Board  of  Street  Opening  and  Improvement  of 
■City  of  New  York  be  and  hereby  is  requested  to  cause  the  necessary  proceedings  to  be  instituted 
•cqairc  title  for  the  City  of  New  York  of  all  the  property,  rights,  terms,  easements,  privileges 
xiterests  required  for  the  said  exterior  street  as  soon  as  possible,  in  order  that  the  work  of  im- 
^Dg  this  portion  of  the  water  front  may  be  proceeded  with  as  quickly  as  possible. 

5th.  Report  on  Secretary's  Order  No.  10446,  submitting  specifications  and  form  of  contract  for 
ging,  between  Seventy-eighth  and  Seventy-ninth  streets,  North  river. 

Dn  motion,   ordered  to  be  placed  on  file  and  the  following  resolution  adopted  : 

f^esolved.  That  the  specifications  and  form  of  contract  as  prepared  and  submitted  by  the 
accr-in -Chief  of  this  Department  for  dredging  at  the  bulkhead  foot  of  West  Sevenly-eighth 
,  the  bulkhead  between  West  Seventy-eighth  and  West  Seventy  ninth  street,  and  the  half  slips 
Cling  the  Pier  foot  of  West  Seventy -ninth  street,  North  rive,  be  and  they  hereby  are  approved, 
ct  to  the  approval  of  the  Counsel  to  the  Corporation  as  to  form,  and  the  Secretary  be  and  hereby 
ccted  to  have  a  sufficient  number  of  blank  forms  of  proposals  printed,  and  proper  advertisements 
sg  estimates  for  doing  said  dredging  inserted  in  the  various  newspapers  designated  by  law. 

5th.   Report  on  Secretary's  Order  No.  10306,  submitting  plans,  specifications  and  form  of  con- 
for  repairing  Pier,  new  46,  North  river,  and  the  shed  thereon,  and  also  for  extending  said  pier 
m  pier-head  line  of  1890. 

C3n  motion,  ordered  to  be  placed  on  file,  and  the  following  resolution  adopted  : 

Hcsolved ,  That  the  plans,  specifications  and  form  of  coniract  as  prepared  and  submitted  by  the 
r-in-Chief  of  this  Department  for  repairing  Pier,  new  46,  North  river,  and  the  slied  thereon, 
for  extending  said  pier  to  the  pier-head  line  of  1890,  be  and  tliey  hereby  are  approved,  sub- 
<o  the  approval  of  the  Counsel  tG  the  Corporation  as  to  form,  and  the  Secretary  be  and  hereby 
^Kected  to  have  a  sufficient  number  of  blank  forms  of  proposals  printed,  and  proper  advertise- 
iMm  inviting  estimates  for  doing  said  work  inserted  in  the  various  newspapers  desij^nated  by  law. 

Whcrcuj>on  President  Post  ofiered  and  moved   for  adoption    the  following  preamble  and  reso- 
iTvhich  were  adopted: 

Whereas,  Application  has  been  made  by  the  Citizens'  Steamboat  Company  of  Troy,  for  an  ex- 
of  Pier,  new  46,  North  river,  leased  to  ihem  ;  they  agreeing  to  pay  additional  rent  for  such 
;  be  it 

Resolved,  That  the  sai    pier  be  extended  to  the  new  pier-head  line,  and  that  the  additional 
rent  to  be  charged  ahall  be  twenty-five  cents  per  square  foot  for  land  under  water  covered  by 
k  extension,  together  './ith  eight  per  cent,  on  the  actual  cost  of  the  same,  said  rent  payable   quar- , 
z^r  in  advance,  provided  that  the  said  company  signify  their  acceptance  of  the  terms  of  this  resolu- 
la  within  ten  days  after  receipt  of  a  copy. 

7th.  Report  on  Secretary's  orders  Nos.  1009 1,    10292,    10358,    10399,    10429  and    10438,  that 
removed  office  and  telephone  sation  from  foot  of  West    Fifty-first  street  to  bulkhead  at  West 
ity-fifth  street,  in  reference  to  locating  a  fioai  at  the  Battery  boat  landing  \  that  he  had  su^et- 
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iotended  the  building  of  a  shed  on  bulkhead  between  One  Hundred  and  Thirty-third  and  One  Hk>> 
dred  and  Thirty-fourth  streets.  North  river  ;  that  he  had  removed  old  pier  at  Randall's  Island,  EtM 
river  ;  that  he  had  renewed  two  fender  piles  on  south  side  near  outer  end  of  Pier,  old  42,  North  liM 
and  in  reference  to  the  trimming  of  filling  deposited  by  the  Department  of  Sttftt  Cleaning. 

The  Secretary  reported  that  the  pay-rolls  for  the  General  Repairs  and  Construction  Force  Cor  I 
week  ending  October  3,  1890,  amounting  to  $8,452.  ii,  had  been  approved  and  audited,  and 
mitted  to  the  Finance  Department  for  payment. 

The  Secretary  also  reported  •  that  the  auction  sale  of  old  material,  by  Van  Tassell  & 
uey,  Wednesday,  October  8, 1890,  realized  the  sum  of  one  hundred  and  fifteen  dollars  and  ti 
cents  ($115.20). 


. -1 

nver. ; 


In  the  Matter  • 
of 
Building  and  extending  Pier,  old  56,  North  river. 

On  motion,  the  Engineer-in -Chief  was  directed  to  prepare  plans,  speciBcations  and  Ibnnofi 
tract  for  rebuilding  and  extending  said  Pier,  old  56,  North  river. 


Commissioner  Cram  moved  that  the  following  preambles  and  resolutions  submitted  October 
1890,  be  taken  from  the  table  for  adoption  : 

Whereas,  by  section  715  of  chapter  410  of  the  Laws  of  1882,  the  Board  of  the 
of  Docks  of  the  City  of  New  York  is  authorized  to  acquire  for  purchase  in  the  name  and  fiwl 
benefit  of  the  Corporation  of  the  City  of  New  Vork,  wharf  property  in  said  city,  and  all 
terms,  easements  and  privileges  pertaining  thereto,  subject  to  the  approval  of  the  Commissk 
the  Sinking  Fund,  and  agree  with  such  owners  upon  a  price  for  the  same,  and  in  case  of  fsdhael 
so  agree,  to  initiate  legal  proceedings  to  accjuire  the  same  for  the  improvement  of  the  water-fronll 
said  city  ; 

Whereas,  The  Board  is  desirous  of  acquiring  in  the  name  and  for  the  benefit  of  the 
tion  of  the  City  of  New  York,  in  fee  simple,  all  riparian  and  wharfage  rights  and  interesb 
annexed  to  or  appurtenant  to  the  following. described  premises  : 

Beginning  at  a  point  in  the  southerly  line  of  Thirty-fourth  street  at  its  intersection  of  the  i 
tinuaiion  of  the  westerly  line  of  Twelfth  avenue,  thence  running  westerly  along  the  southerly! 
of  Thirty. fourth  street,  extended    i6o  feet   7,'^   inches  to  the  easterly  line  of  Thirteenth  at 
the  same  was  established  by  Act  of  Legislature  of  1837,  thence  southerly  along  the  easterly  littj 
said  Thirteenth  avenue,  25  feet  4*.^  inches  ;  thence  easterly  and   parallel  with  Thirty-fourth 
154  feet  10^  inches  ;  thence  northerly  along  the  westerly  Ime  of  the  continuation  of  Twelfths^ 
24  feet  8j^  inches  to  the  point  or  place  of  Ixiginning  ;  also 

B-^ginning  at  a  point  in  a  line  parallel  with  Thirty-fourth  street  and  distant  forty -nine  feet 
and  one-half  inches  soutlierly  therefrom,  at  its  inierseciion  with  the  continuation  of  the  wcsterlyl 
of  Twelfth  avenue  ;  thence  running  westerly  along  said  line  one  hundred  and  forty-nine  fett 
and  three-quarter  inches  to  the  easterly  line  of  Thirteenth  avenue;  thence  southerly  aloi^i 
easterly  line  of  said  Thirteenth  avenue  twenty-five  feet  four  and  one-eighth  inches  ;  thence 
and  paraJJel  with  Thirty-fourth  street,  one  hundred  and  forty-three  feet  four  and  sex-en-eighth 
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-]y  line  of  the  continaation  of  Twelfth  avenue  ;  thence  northerly  along  said  westerly  line 
nation  of  Twelfth  avenue,  twenty-four  feet  eight  and  one-quarter  inches  to  the  point  or 
ginning. 

s,  it  appears  that  Edmund  CofHn,  Jr.,  is  the  owner  in  fee  simple  with  all  its  heredita- 
i  herein-described  premises,  including  the  riparian  and  wharfage  rights  ; 

d.  That  this  Board  offers  to  purchase  the  said  riparian  and  wharfage  rights,  with  all  its 
ts,  and  pay  for  a  good  and  sufficient  title  therefor,  free  from  all  incumbratices,  the  sum 
Ired  (100)   dollars  per  front   foot,  subject  to  the  approval  of  the  Commissioners  of  the 

id. 

d,  That  a  copy  of  these  preambles  and  resolutions  be  served  upon  Edmund  Cofhn,  Jr., 
id  hereby  is  requestcil,  within  ten  days  from  receipt  hereof,  to  notify  this  Board  in 
I  her  he  will  sell  his  said  riparian  and  wharfage  rights  and  interests  as  aforesaid  to  the 
!rmen  and  Commonalty  of  the  City  of  New  York  for  the  price  above  mentioned  ;  and 
that  he  shall  fail  to  notify  thb  Board  ot  his  willingness  to  so  convey  his  riparian  and 
^hts  and  interests  as  aforesaid,  it  shall  be  deemed  that  no  price  can  be  agreed  upon  for 
irfage  rights  and  interests  between  the  owner  thereof  and  this  Department. 

s.  The  Board  is  desirous  of  acquiring  in  the  name  and  for  the  benefit  of  the  Corporation 
)f  New  York,  in  fee  simple,  all  riparian  and  wharfage  rights  and  interests  in  or  annexed 
rnant  to  the  following -described  p  remises  : 

ng  at  a  point  in  a  line  running  parallel  with  Thirty-fourth  street  and  distant  24  feet  8^ 
?rly  therefrom,  at  its  intersection  with  the  continuation  of  the  westerly  line  of  Twelfth 
nee  running  westerly  along  said  line  154  feet  lof^  inches  to  the  easterly  line  of  Thir- 
e  aforesaid  ;  thence  southerly  along  the  easterly  line  of  Thirteenth  avenue  25  feet  4«/^ 
ice  easterly  and  parallel  with  Thirty-fourth  street  149  feet  i^  inches  to  the  continuation 
ly  line  of  Twelfth  avenue  ;  thence  northerly  along  same  24  feet  8*^  inches,  to  the 
e  of  beginning  ;  also, 

ig  at  a  point  in  a  line  parallel  with  Thirty -fourth  street  and  distant  seventy-four  feet 
•  inches  southerly  therefrom  at  its  intersection  with  the  continuation  of  the  westerly  line 
venue  ;  thence  running  westerly  along  said  line  one  hundred  and  forty-three  feet  four  and 
5  inches  to  the  easterly  hue  of  Thirteenth  avenue  aforesaid  ;  thence  southerly  along  said 
of  Thirteenth  avenue,  twenty-five  feet  four  and  one-eighth  inches  to  the  centre  line  of 
tween  Thirty-third  and  Thirty-fourth  streets  ;  thence  easterly  along  said  centre  line  one 
I  ihirty-seven  feet  eight  inches  to  the  continuation  of  the  westerly  line  of  Twelfth  avenue  ; 
lerly  along  said  continuation  of  the  westerly  line  of  Twelfth  avenue,  twenty-four  feet 
le-quarter  inches  to  the  point  or  place  of  l)eginning. 

.5,  It  appears  that  Rebecca  S.  Mills  is  the  owner  in  fee  simple  with  all  its  herediaments 
I -described  premises,  including  the  riparian  and  wharfage  rights  ; 

rd,  That  this  Board  offers  to  purchase  the  said  ripanan  and  wharfage  rights,  with  all  its 
its,  and  pay  lor  a  good  and  sufficient  title  therefor,  free  from  all  incumbrances,  the  sum 
Ired  (100)  dollars  per  front  foot,  subject  to  the  approval  of  the  Commissioners  of  the 
nd. 
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alTcd.  Thit  ■  copy  uf  these  preaoiblts  and  le^olntiani  be  setved  upon  ReLecu 
I  —  be  anJ  hereby  is  rcquesled,  within  len  d»yi  fiom  receipt  hereof,  lo  outify  Ihis  Bout 
uig  whelhei  she  will  sell  her  viid  ripunao  inil  whirf^e  iiglits  and  inteiviU  3s  afixeli 
Mayor,  AJiieimen  und  CoiBmoniiUy  of  Ih*  Ciiy  of  New  V'oilt  for  ibe  piite  above  mentiei 
in  the  eveni  ilini  she  ihall  fail  to  nuiify  [liis  Board  of  her  willingness  to  to  convey  het  ripi 
wbarlage  rights  anil  inrereiU  as  afoie^id,  it  shall  be  decm»j  tbit  na  price  can  be  agreed 
Ihe  »aid  wharfage  righiiand  inieresti  bclween  the  owner  thereof  ind  Ihis  DeparuneaL 
The  fl;r.:^;ol^l^;  |jrcimlile^  and  [tiolulions  wore  adopted  by  [he  following  vote  : 

Aifiimanve — Commimonen  huumwi  ud  Cibb. 
Negative— Preddent  Post. 

The  Preudeiit  voting  in  the  negilire  for  the  reuon  pven  October  %,  tigo,  when  the 
pruoiblci  and  roolaliocs  were  tabled. 

The  Auditing  Committee  submitted  u)  audit    of  iwentf-iwo  lulls  or  claim  am 
(7,834.33,  which  werr  approTcd  and  audited  and  ordered  to  be  qiread   in   fall   on  the  1 

ComlriKlitit  Aetcmnl. 

Audit  No.        Naoe. 

11385.  Allred  J.  Mnmy,  white-oak t537  60 

11386.  G.  L.Scliu]rler  &  Co.,  apmce 466  74 

1 1387.  Candcc  &  Smith,  bricks 

11388.  A.  F.  Swan,  roofing  malcri«l 

1 13IJ9.  Popham  &  Co.,  coal . .  .T 

11390.  Kenflel  &  EuerCo,,  paper,  alcohol,  etc 

tijgl.  W.Ames  &  Co.,  spikes ,    .. 

11391.  Eppinger  &  Ruuell,  creosoled  yellow  pine 

1139J.   Bell  Bros.,  spruce 

1 1394.  Joseph  \V.  Duryee,  spruce  and  while  pine 

1 1395.  K.  W.  Devoe  &  Co.,  chain,  paper,  etc 

1 1396.  John  A.  Bouker,  sand 

1 1397.  BrowD  Si.   FJeming,  sand 

1 1398.  John  Loyd,  pipinE,  etc. loj  00 

1 1399.  Alexander  Fullock,  augers,  canal  barrows,  etc 553  34 

11400.  H.  A.  Rogers,  iron,  wire,  rope,  etc IS'  S7 

11401.  Atlantic  Dredging  Co.,  dredginj; 3,793  t" 

Gtntral  R/fairs  AaautU. 
1 1401.  Clark  &  Wiikins,  pine  wood :T *»9  oo 

11403.  Andrew  McGialh,  yellow  pine  and  spruce. 93  Si 

11404.  The  N.  V.Coal  Tar  Chemical  Co.,  coal  lar 304  64 

1 140J.  Atlantic  Dredging  Co.,  diedging 3S9  60 

11406.  Atlantic  Dredging  Co.,  dredging 929  10 
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RECAPITULATION. 

3r  Claims  op  Construction  \ccounl $6, 108  98 

OT  Claims  on  General  Repairs  Account 1*725  25 

>r  Claims  amounting  to $7»834  23 

Respectfully  submitted, 

JAMES  MATTHEWS,      [     Auditing 
J.  SERGEANT  CRAM,    f    Committee. 
■  York,  September  29,  1890. 

actioi  of  the  President,  in  transmitting^  the  same  with  requisitions  for  the  amount  to  the 
Department  for  payment,  approved. 

following  estimates  were  received  for  dredging  for  a  new  pier  at  foot  of  East  Twenty-second 

the  East  nver,  advertised  to  be  opened  this  day  at  12  o'clock,  M.,  a  representative  of  the 

ler  being  present : 

Per  Cubic  Yard. 

he  Morris  &  Cummgs  Dredging  Company Security  deposit,  $25  00        20J  cents. 

Charles  Du  Bois    **  25  00        20    cents. 

notion,  the  Secretary  was  directed  to  transmit  totheComptrjller  the  security  deposits  made 
iJders  and  accompanying  their  estimates. 

reupon  the  following  preamble  and  resolution  were  adopted  : 

reas.  This  Board  deems  it  to  be  for  the  best  interests  of  the  city  to  reject  the  bids  opened 
for  dredging  for  new  pier  at  foot  of  East  Twenty-second  street,  on  the  East  river,  under 
No.  355  ;  therefore  be  it 

Ived,  That  the  bids  opened  this  day  under  Contract  No.  355  for  dredging  for  a  new  pier 
t  of  East  Twenty-second  street,  on  the  East  river,  h2  and  the  same  are  hereby  rejected. 

notion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 

Board  then  convened  in  executive  session. 

following  appointment  was  made  : 

James  M.  Strickland. 

lotion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


ijri  [October  i6,  1890. 


A  meeting  of  the  Board  of  Docks,  of  the  City  of  New  York,  held  at  the  office  of  the  Board, 
"A,"  Battery  place,  Thursday,  October  16,  1890. 

Present — President  Post. 

"         Commissioner  Matthews. 

Cram. 

The  minutes  of  the  meetings  held  the  9th  instant  were  read  and  approved. 

The  following  preamble  and  resolution  were  unanimously  adopted  : 

Whereas,  Joseph  J.  O'Donohue,  President  of  the  Brooklyn  and  New  York  Ferry  Company, 
iared  before  the  Board  and  requested  on  behalf  of  said  company  a  lease  of  land  under  water, 
'een  Twenty-second  and  Twenty-third  streets,  East  river,  for  the  use  of  their  ferry  and  for  the 
•ose  of  erecting  additional  ferry  structures  ;  now.  be  it 

Resolved,  That  the  Brooklyn  and  New  York  Ferry  Company  be  informed  that  this  Depart- 
'  will  graat  a  lease  to  them  for  a  term  of  three  years  and  six  months,  from  November  first, 
een  hundred  and  ninety,  of  land  under  water  belonging  to  the  Corporation  of  the  City  of  New 
,  for  the  use  of  their  fetrf  and  for  the  purpose  of  erecting  additional  ferry  structures  in  accord- 
with  their  iranchise,  described  as  follows  : 

Beginning  at  the  northeasterly  comer  of  the  southerly  pier  forming  the  existing  ferry  structures 
c  foot  of  Twenty-third  street.  East  river  ;  thence  running  easterly  about  27  feet :  ihence  southerly 
parallel  with  the  outer  end  of  aforesaid  pier  or  structure  about  no  feet  ;  thence  westerly  and 
y  parallel  with  the  southerly  side  of  aforesaid  pier  or  structure  alxjut  200  feet  ;  thence  north- 
ihd  parallel  with  the  inner  end  of  aforesaid  pier  or  ferry  structure  about  199  feet  to  the 
icrly  side  of  the  Pier  at  foot  of  East  Twenty-third  street  ;  thence  easterly  along  the  southerly 
>f  said  pier  about  46  feet  to  the  inner  end  of  the  pier  or  ferry  structure  hereinbefore  mentioned  ; 
:e  southerly  along  the  inner  end  of  said  pier  or  ferry  structure  about  89  feet  to  the  southerly 
3f  same  ;  thence  easterly  along  said  southerly  side  of  said  pier  cr  ferry  structure  about  194  feet 
e  outer  end  of  same  ;  thence  northerly  along  the  outer  end  of  said  pier  or  ferry  structure  about  • 
et  to  the  point  or  place  of  beginning,  containing  an  area  of  about  25,626  square  feet,  for  the 
or  rent  of  twenty-five  cents  per  square  foot  per  annum,  payable  quarterly  in  advance  to  the 
surer  of  this  Department. 

The  said  ferry  structures  tu  be  erected  under  the  direction  and  supervision  of  the  Engincer-in- 
f  of  this  Department  in  accordance  with  the  plans  submitted  and  which  are  hereby  approved. 
ided,  however,  that  if  this  Department  requires  said  premises  or  any  part  thereof  for  the  pur- 
of  improving  the  water-front  in  accordance  with  the  •'  new  plan,"  then  and  in  that  case,  at  the 
m  of  this  Department,  the  lease  shall  be  terminated  and  cancelled  on  written  notice  being 
A  to  said  Brooklyn  and  New  York  Ferry  Company  to  that  efilect ;  and  all  structures  shall  be 
jved  by  said  ferry  company  at  iheir  cost  and  expense  ;  and  further  provided,  that  the  said 
>klyn  and  New  York  Ferry  Company  shall,  within  ten  days  after  receipt  hereof,  signify  its 
ptmce  in  writing  of  the  terms  and  conditions  set  forth  in  the  above  reso\\x\\oii,  ^xi<^  ?i^c^^  Vc^ 
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execute  a  lease  contaiDing  the  usual  covenants  and  conditions  as  at  ]>resent  embodied  in  the  kiKflf 
wharf  property  now  used  by  this  Department,  a  copy  of  which  may  at  any  time  be  ezammedittk 
office  of  the  Secxetary. 

The  Engineer-in-Chief  was  directed  to  remore  forthwith  the  piles  and  remains  of  old  dinpf>, 
board,  foot  of  Twenty -second  street,  East  river. 

Johnson  Decker,  agent  of  the  Merchants'  and  Tanners'  Line,  appeared  before  the  Boat 
respecting  the  unsafe  condition  of  the  bulkhead  between  Franklin  and  Harrison  street!,  Nonk 
river. 

On  motion,  the  Engineer-in-Chief  was  directed  to  examime  and  report. 

Tim.  Shea  appeared  before  the  Board  on  behalf  of  Frank  Flandreau,  lessee  of  the 
northerly  of  the  approach  to  Pier,  new  47,  North  river,  and  served  upon  the  Commisaoneis  t 
of  an  order  issued  by  Hen.  Edward  Patterson,  Judge  of  the  Supreme  Court,  denying  the 
made  August  18,  1890,  to  continue  the  injunction  in  the  matter  of  Michael  V.  Stringham  and  ( 
against  Frank  Flandreau  and  the  Commissioners  of  this  Department,  defendants,  to  lestrain  thei 
defendants  from  enforcing  an  order  to  remove  the  oyster-boats  used  and  occupied  by  the 
Mr.  Shea  requested  the  Board  to  allow  Mr.  Flandreau  the  privilege  of  naming  the  oysler-hostil 
should  be  removed  firom  said  bulkhead  and  those  that  shoald  remain. 

On  motion,  his  request  was  unanimously  denied. 

Henry  R.  Beekman,  attorney,  appeared  before  the  Board  on  behalf  of  certain  oyster 
now  doing  business  at  the  bulkhead  northerly  of  approach  to  Pier,  new  47,  North  river,  and 
application  for  permission  to  u  e  temporarily  thac  portion  of  the  water-front  adjacent  to  and  io 
of  the  New  West  Washington  Market.     Mr.  Beekman  was  informed  that  the  Dock  Master  had 
directed  to  use  his  discretion  as  to  the  berthing  of  vessels  in  the  locality  in  question. 

George   Hilliard  appeared  before  the  Board,  and  desired  to  be  informed  whether  it  waslhci 
tention  of  the  Department  to  lease  Pier  60,  and  the  bulkhead  between  Piers  60  and  61,  East  tn 
Mr.  Hilliard  was  informed  that  the  Board  had  no  power  to  lease  the  premises  in  question,  exceptj 
public  auction. 

The  following  communications  were  received,  read,  and, 

Upon  motion,  tabled  : 

From  John  Peirce — Requesting  an  extension  of  time  un  il  December  I,  1890,  to  compkte. 
deliveries  of  granite  under  Contract  No.  338. 

From  The  Branford  Granite  Company — Requesting  that  the  time  to  complete  delirerics 
granite  under  Contract  No.  316,  be  extended  until  December  i,  1890,  and  inclosing  consent  of  < 
sureties  thereto. 

From  the  Enginecrin-Chief — Reporting  non-commencement  of  repairs  to  sundry  places  00 1 
North  and  East  rivers. 

From  Otto  H.  Klein,  Draughtsman— Kequestmg  an  increase  of  salary. 
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The  following  commtinicatioas  were  receiTed,  read,  aiui, 

On  motion,  ordered  to  be  placed  on  file,  viz. : 

From  the  Comptroller — Stating  that  the  Counsel  to  the  Corporation  has  advised  that  it  would  be 
er  for  this  Department  to  make  requisition  for  the  payment  of  the  bills  of  the  **  Evening  Post,*' 
'Sunday  Mercury  "  and  the  "Journal  of  Commerce,"  for  advertising.  The  Chief  Clerk 
ted  to  furnish  certified  vouchers,  and  requisitions  for  payment. 

*'rom  the  Department  of  Street  Cleaning— Reporting  that  the  subject-matter  respeccmg  ihe  sinx- 
'a  loaded  scow  at  Pier  12,  East  river,  has  been  referred  to  the  Superintendent. 

''rom   the  New   York   City  Civil  Service  Boards — Submitting  eligible   list  of  steam   engi- 
The  action  of  the  President  in  directing  the  Engineer-in-Chief  to  examine  and  report 
ved. 

*roA  J.  B.  &  J.  M.  Cornell  : 

St.  Accepting  the  terms  and  conditions  of  resolution  for  the  erection  of  sheds  on  the  bulkhead 
en  Piers,  new  56  and  57,  North  river. 

d.  Requesting  permission  to  place  portable  heating-box,  and  tracks  for  handling  material, 
te  bulkhead  between  Twenty-sixth  and  Twenty-seventh  streets.  North  river,  as  shown 
an  submitted.  Permit  gpranted,  the  same  to  be  and  remain  only  during  the  pleasure  of 
oard. 

*rom  Joseph  Cornell,  President  Citizens'  Steamboat  Company — Accepting  the  terms  and  con- 
s  of  resolution  adopted  October  9,  1890. 

*rom  Jason  Mills — Submitting  application  for  appointment  as  Foreman.     Application  denied. 

rom  Kencken  &  Co.  — Requesting  permission  to  erect  a  trestle  across  the  properly  of  the 
om  south  side  of  Pier  at  Ninety-fifth  street,  East  river,  lo  their  coal  yard  foot  of  East  Ninety- 
.  street  ;  also  requesting  either  a  lease  or  permit  for  the  use  of  the  southerly  side  of  Pier  foot  ot 
^-fifth  street.  East  river,  in  accordance  with  plans  submitted.     Referred  to  the  President  with 

•  • 

rom  T.  H.  Thorn  &  Co.  —Reporting  that  the  canal  boal  "  Klotz  "  loaded  with  coal  was  re- 
1  from  its  bzrih  at  Sixty-first  street,  East  nv?r,  by  a  "schooner  which  is  now  dischargmg  cargo 
.t.     The  action  of  the  Secretary  in  replying  thereto  approved. 

rom  A.  E.  Outcrbridge  &  Co.,  agents  Quebec  Steamship  Company — Accepting  the  terms  and 
ions  of  the  resolution  of  October  3,  1890,  with  the  understanding  that  their  company  shall  at 
>iration  obtain  a  renewal  of  said  lease  for  an  additional  term  of  ten  years.  Notify  said  agents 
s  their  communication  is  only  a  conditional  acceptance  of  the  resolution  the  Board  considers 
ime  unsi  lisfaclory. 

'rom  William  P.  Clyde  &  Co. — Advising  the  Board  that  Robert  M.  Ferris  is  agent  of  the 
rs  of  the  bulkhead  between  Piers  28  and  29,  East  river.     Notify  the  said  agent  to  repair. 

^Tjm  Captain  Wiltse,  U.  S.  Steamship  "  Minnesota  " — Informing  the  Board  that  the  berth  at 
th  street.  North  river,  will  not  be  required  until  January  I,  1891. 
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im  R.  O.  Packard — KequeslJDt;  use  til  liulkhuul  iKlwcen  Seventy -menlh  and  .Scrcaty-d 
■^  East  nvcr,  in  order  chat  he  ma;  proceed  with  the  wark  of  dredgiog  imdet  Conincc  No. 
lerred  ta  the  Engineer-in-Chief  la  examine  and  report. 
From  E.  M.  Vnn  Tauel— In  rcfcrem^c  to,  and  requcstiiig  the  Board  to  remit  the  fine  iDi|) 
jclobcr  2,  iSgo.     ApplicaliOD  denied. 

From  the  New  York,  New  Haven  and  Ilaitfoni  Railroad  Companj —Requesting  pum 
Itedf^e  under  the  pontoons  of  iheir  floal-bridgc  at  Harlem  river  station.  The  aciioo  of  Itie  i 
ent  io  isming  permit  approved. 

From  John  A.  McCarthy  : 

ls(.  Referriog  lo  his  appliEition  for  the  len^e  of  north  iide  of  Piet  6i  3nd  bulkhead  bell 
Piere  60  and  61,  Easl  river. 

3d.  Crolesling  ag&init  tensing  to  James  Sbewan  the  north   iid«  of  Fier  60,  Etit  riitr, 
miiihcid  ajdjoining.     Notify  said  applicant  that  the  Board  have  oo  power  to  lease  the  piembc 
ion,  except  al  public  mfe. 

From  Edmaad  L.  Baylies,  attorney  for  Nathalie  E.  Baylies  and  others,  owticn  of  «bui 
its  between  Twenty-eighth  and  Thirtieth  siiEets,  North  rivet— In  reference  to  filling  beinji 

...TBt. 

From  Deck  Master  Coyc— Reponing  that  arTangerocnts  have  been  made  for  the  reiaoti 
Pnblic  Bath  fool  of  Market  slieet.  East  nvcr. 

From  Dock  Master  Cotj^cthall— Kcporling  that  a  party  pa racd  "Fitigerald"  is  the  p 
who  haj  been  guilty  of  dumping  ashes  on  the  bulkhead  opposite  new  West  Wallongtco  Hu 
Notify  Captain  Copeland  of  the  Ninth  Precinct,  of  said  complaint. 

From  Dock  Master  Abeel : 

1st.  Reporting  repairs  nquiied  to  the  continuous  approach  to  Piers,  new  46  and  47,  North  t 
The  Engineer-in-Chief  directed  to  examine  and  repair  if  necessary. 

id.  Reporting  repairs  reijuired  to  the  approach  between  West  Tenth  street  and  Ker,  an 
North  rivet.    The  En gineet-in -Chief  directed  to  examine  and  report. 

From  Dock  Master  Martin — Respecting  complaint  of  T.  H.  Thorn  &  Co.,  in  lelili 
berth  at  Sixty-first  street,  East  river. 

From  Rapp  and  Johnson  Lumber  Company— Requeuing  permLqion  to  erectafenceb 
stable,  between  One  Hundred  and  Twcnly-filth  and  One  tlundred  and  Twenlj-9ith  si 
Harlem  rivet,  between  hiph  and  low  water  mark,  and  also  do  some  filling  thereat.  The  vti 
Commissiotwrs  Matthews  and  Cr;im  in  issuing  a  permit  approved,  the  said  fence  to  be  and  n 
only  during  the  pleasure  of  the  Board. 

The  Treasurer  Commissioner  Matthews  submiited  his  report  of  recetpti  (br  tfae  week  < 
October  15,  1890,  amounb'ng  to  $2,469.65,  which  was  received,  and  radered  to  be  qoeadi 
00  the  minntet,  as  follows  ; 
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Fkom  Whom. 


i  &  Kane 

N.H.  &Hd.  R.  R.  Co. 
aide  ft  Fort  Lee  Ferry 

Tassell  &  Kearney 

:k  J.  Brady 

rd  Abeel 

im  T.  Coggeahall 

es  Parks 

je  A.  Woods 

[.  Martin 

^A.  Palmstine 

es  S.  Coye 

J.  Ryan 

Kenney 

h  B.  Erwin 

I W.  Carson 

b  F.  Meehan 


For  What. 


I  qra.  rent,  1.  u-  w.  at  bhd.  xaad  &  z?3d 
%t%.,  H.  R 

••          Pfm.   bet.  Piers    49  &  50, 
E.  R 

'•  Bkd.  pfm.  W.  130th  street.. 

Sale  of  old  materials. 

Wharfage,  District  No.  3,  N.  R 

<<  ,      <* 

4»  

6.  ••  

8,  "  

10,  "  

la,  ••  

1  f      C«.    «v  ....  .  • 
«•  .  •« 

•  3»  

5»  

7»  

9.  ••      

*•  II      •' 

13,      "       


Amount. 


la;  35 

353  00 

6a  50 

lis  ^o 


140  81 

4  00 

98  14 

51  99 

300  8s 

144    13 
331    64 

57  «9 

184  45 

333  ao 

185  60 

351    31 

II  50 
30  00 


Total. 


I454.95 


Datk 
Dbfos- 

ITBD. 


189a 


Oct.  10 


3,014  70 


$2,469  65      $3,469  6s 


Oct.  Z4 


Respectfully  submitted, 

JAMES  MATTHEWS,  Treasurer. 

;  Eng^eer-in-Chief : 

irt  for  the  week  ending  October  11,  1890. 

)rting  non-commencement  of  repairs  to  bulkhead  l)etween  Piers  48  and  49,  East  river, 
-in -Chief  directed  to  place  a  fence  around  said  premises  at  tlie  exj^ense  of  the  owners. 
«rncrs  that  if  the  repairs  are  not  commenced  forthwith  the  work  will  be  done  by  this 
It  their  cost  and  expense. 

Driing  a  quantity  of  dirt  and  rubbish  on  bulkhead  foot  of  Seventy -sixth  street.  East 
»st  the  Department  of  Street  Cleaning  fo  clean. 

torling  that  repairs  have  be^n  male  to  ferry-rack  foot  of  Ninety-second  street,  East 
:  a  permit. 


inpUtlon  of  dredging  in  dip,  louth  of  Pier,  new  34.  Nonh  ri»ec.  node 
'  the  tessee*  ol  laid  pier  tbal  the  dredging  has  been  done  in  kUordiDC 

&i  !  to  rep3iis  ordered  to  Pier  Bl  Forly-fwitlh  sireec.   North  riret.    Not 

I  of  said  pier  llut  the  repairs  made  are  unsnl^ntctory,  sad   the  BddtlioDOl   repain  n 
<ll  be  made  la  recommEnded  bjr  the  Engineer -in -Chic  i. 
J        In  reference  lu  the  water  supply  lo  West  Fifty-seventh  Street  Vard,   and  rccontm 
pplication  be  made  Id  the  Depirtment  of  Public  Worlts  for  permission  to  la,y  a  lemporaj 
n  pipe.     RecommendatioQ  adopted. 
Sth.  Reporting  Ibal  he  had  directed  that   Laborers  Acting  Watchmen  J.  H.  Corrigan,  V 
IruTe  and  John  Mullm,  be  not  again  assigned  to  duty  as  Acting  Watchmen  for  ten  da; 
..icom  men  ding  that  his  action  be  approved.     Action  appnjved. 

9Ch.   Reporting  that  as  additional  Transitman  a  needed  for  tha  proper  prosecution  of  th< 
e  Department.      Request  the  Ciril  Service  Board  to  sabmil  a  list  of  persons  eligible  U 

loth.  Report  on  Secretary'i  Order  No.  10463.  in  n'feieaceto  the  eligible  list  of  Sleam  E:i] 
submitted  b;  the  Civil  Service  Boards. 

Whereupon  the  following  resoluunn  was  adq>ted  : 

Resolved,  That  John  Canavan  and  T.  W.  Gaynor  be  and  they  hereby  are  appomi 
Si  earn  Engineers,  on  probation, 

iith.ReportonSeeretary'sOtdersNos.ioo33,  10245,  '03SS.  lOSSg,  10384, 1038s,  K416. 
10436,  10440,  10453  '"<'  l<>457i  that  he  had  made  proper  and  convenient  approaches  for  (be  1 
public  baths,  superintended  repairing  Pier  north  of  Ninety-fiisl  street,  Elast  river,  and  the  bal 
and  bulkhead  platform  in  front  of  Desbrosses  Street  Ferry,  repaired  Pier,  old  42,  Nordi 
repaired  westerly  half  of  Pier  13,  Easl  river,  and  superintended  repairing  easterly  half ;  R 
Dock  Mailer's  office  on  Pier  48,  East  river  ;  superintended  repairing  sheathing  on  eattedy  1 
Pier  4,  East  river ;  that  he  had  placed  the  various  premises  when  the  public  baths  have  been  1 
daring  the  past  summer  in  proper  order  and  condition  ;  that  be  had  superintended  cutting  bi 
log  on  south  side  of  Pier  27,  East  river  ;  that  be  had  repaired  sheathing  at  entrance  to  Pier  41 
river  ;  and  that  he  had  luperinlended  repairing  sheathing  on  deck  of  the  west  side  of  Pier  4,  E*9 

In  the  Matter  1 

of 
Setting  apart  a  place  temporarily,  for  the  sale  of  i..hrisimas  trees.  I 

The  President  reports  that  he  has  directed  (he  Dock  Master  to  use  the  nnpaved  new  tn 
between  Franklin  and  North  Moore  streets,  and  the  site  of  old  West  Washington  Mukd  : 
purpose.     Tlie  rents  to  be  charged  (he  same  as  last  year. 

(Signed)        EDWIN  A.  POST,  PrcHde 

On  motion,  the  report  was  received  and  the  action  of  the  Preiident  approved. 


W  [OCTOBfiR  16,  1890. 

In  the  Matter 
of 
lie  Application  of  The  Baltimore  &  Ohio  Railroad  Company 
for  a  reduction  of  rent,  as  provided  in  their  lease  in  con- 
sequence of  the  taking  possession  of  Pier,  old  21,  North 
rirer,  by  this  Department,  for  **  improTing  the  water-front 
under  the  *  new  plan.'  " 

The  President,  to  whom  this  matter  was  referred,  reports  that,  in  his  opinion,  a  reduction  of 
■B  thousand  five  hundred  dollars  per  annum  should  be  made  in  the  rent,  beginning  on  the  day 
■hen  the  pier  is  surrendered  to  the  Department. 

(Signed)  EDWIN  A.  POST,  President. 

Whereupon  the  following  preambles  and  resolution  were  adopted  : 

Whereas,  It  has  become  necessary,  in  proceeding  with  the  improvement  of  the  water-front 

ter  the  "new  plan,"  for  this  Department  to  use  and  occupy  the  whole  of   Pier,  old  21,  North 
r,  and  of  the  shed  which  is  on  the  bulkhead  within  the  limits  of   the  lines  of   Pier,  old  21, 
iteoded  easterly  to  the  easterly  side  of  said  shed  on  said  bulkhead,  and 

Whereas,  By  the  terms  and  conditions  of  the  lease  to  said  company,  this  Board  is  authorized 
make  an  abatement  of  rent,  in  case  of  its  occupation  and  use  of  the  property  as  aforesaid  ;  be  it 

Resolved,  That  in  consideration  of  the  use  and  occupation  of  the  premises  al)ove  described,  an 
tement  of  rent,  to  the  amount  of  ten  thousand  five  hundred  dollars  per  annum  ($10,500)  be 
ide,  commencing  on  the  day  when  the  premises  in  question  are  surrendered  to  this  Department. 
^  Board  reserves  to  itself  the  right  to  at  any  time  change,  modify  or  remove  said  abatement  of 
tt,  and  nothing  herein  shall  be  so  construed  as  to  change,  modify  or  impair  any  of  the  terms,  con- 
and  obligations  cimtained  in  said  lease. 


The  Secretary  reported  that  the  pay-rolls  for  the  General  Repairs  and  Construction  Force  for  the 
k  ending  October  10,  1890,  amounting  to  $8,134.34,  had  been  approved  and  audited  and  trans, 
to  the  Finance  Department  for  payment. 


On  motion,  the  resolution  adopted  September  25,  1890,  approving  the  plans,  specifications  and 
*K|  of  contract,  for  building  a  new  wooden  pier  fout  of  Twenty-second  street,  East  nver,  and 
Acting  the  advertising  of  said  contract,  was  rescinded,  and  the  Engineer-in -Chief  was  directed  to 
'liare  plans,  specifications  and  form  of  contract  for  the  building  of  a  new  pier  foot  of  Twentieth 
^t.  East  river. 

Commissioner  Cram  moved  that  the  said  pier  be  built  by  the  force  of  this  Department  by  day's 
President  Post  objecting  thereto,  the  motion  was  withdrawn. 


The  Treasurer  Commissioner  Matthews  reported  that  he   had   received  the  following  estimates 
finishing  this  Department  with  cement,  paints,   oils,   gunny   bags,   rubber  boots,   divers'  hose 
^pling  and  white  oak  : 


Cdhht 

r^r"?;„»,:;s- 

LA>n>  CUDI 

'  55        "                       •  H        ■■ 

t>  ,7  per  bu 

•  Si      ■■ 

IMckiiuB    BrMftK- 

HhI>W&Co 

^^^  ^^1 

>  TO 

«      ■■ 

B»ti«ft  Me,™™ „ 

■    JO 

AJextadet  Pollock,  incgular. 
H.A.Rocen,<6;|4. 


"-K,.""" 

--K.°"" 

% 

[nfaraiil 

genu  nth. 

«>»i«d 

- 

* 

From. 

96  Pacts  Ru»n  Boms 

iIoFBiTprm^H 

H  AR 

|js8p*rp«r. 
.6j        " 

(4>oo 

Goodyar  Rubbtr  Compa 
Hodgmnii  Rubber  Comp 

Tlie  action  of  Commissioner  Matthews  in  awarding  the  oidera  ta  JuMt  Brand  uid  Bulj 
Meyerslein  lor  cement ;  H,  A.  Rogers  foi  paint,  oils,  rubber  booti  uid  divers'  ipparatiis, 
Kurti  Bag  Company  for  gunny  bag«  ;  approved- 


Commissioner  Mallhews,  lo  whom  was  tekmd  ihe  application  of  Junes  Sheirui  for  leu 
the  north  half  of  I'ier  60  and  ilie  bulkhead  between  Picis6o  and  61,  Eait  river,  repoled  tbeieoo 
recommended  that  said  application  be  denied. 

Oa  motioii,  (he  repoit  was  received  and  recommendation  adopted. 
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The  President  reported  that  he  had  received  for  the  Treasurer  the  following  estimates  for 
nnislung  this  Department  with  coal,  white  oak  and  manila  rope  : 


Fkom 


Ward  St.  Olyphant.... 

Iccker&Co 

fiDiftxn  Hooe  &C^.. 
i.  L.  Herbert  ft  Co. 
Dirid  Duncan  &  Son. 
flBpham  &  Co 


About  125  Gross  Tons 
Egg  Coal. 

About 
Nut,  Stove 

25  Tons 
OR  Egg  Coal. 

i  3  75  P«  ton 

l5  00 

per  ton. 

3  95 

4  49 

448 

4  75 

4  95 

4  95 

4  CO 

4  95 

4  to 

4  75 

A6oui  14,370  Fett  B.  M.   White  Oak. 
J.  Moiray $65  per  M.  feet. 

F.  Walsh,  Jr ^)^  cents  per  foot. 


II   Coiis  Manila   Rope.  * 

S.  Barron  &  Co ^ZfSis  cents  per  pound. 

A.  Rogers 14  »oV 

ider  Pollock i^% 

The  action  of  the  Pres'dent  in  awarding  the  orders  to  Ward  &  Olyphant,  for  coal  ;  Alfred  J. 
if,  for  white  oak  and  James  S.  Barron  &  Co.,  for  manila  rope  ;  approved. 


(( 


«t 


The  Auditing  Committee  submitted  an  audit  of  two  bills  or  claims,  amounting  to  $9,483.07, 
kl  one  bill  or  claim  amounting  to  $2,507.72,  which  was  approved  and  audited  and  ordered  to  be 
p^ad  in  full  on  the  minutes,  sis  follows  : 

Construction  Account. 
*ilat  No.         Name.  Amount 

^08.  William  P.  Kelly,  Estimate  No.  i,  Contract  No.  349 $6,062  94 

.  William  P.  Kelly,  Estimate  No,  i,  Contract  No.  348 3i42o  13 


Recapitulation. 
'o  bills  or  claims  on  Construction  Account 

Respectfully  submitted, 


$9,483  07 


$9,483  07 


EDWIN  A.  POST,  President,    |     Auditing 
J.  SERGEANT  CRAM,  \  Committee. 


New  York,  October  10,  1890. 


Cunslruction  AieovMl. 
Ha.         Nunc 
J,  William  W.  Hegeman,  Esiimate  No.  a,  Contncl  No.  339 Si 

Reipeclfully  submiiied,  ~~~' 

EDWIN  A.  POST,  President.   )    Audiiin. 
J.  SERGEANT  CRAM.  (  Cornnutlt 

Mnv  Voax,  Oetebu  ii,  1S9& 

Tba  ictiMiof  dwPinideDt,  in  tnuMonitttng  the  Mme  with  nqaniiwni  for  AemannB 


The  iEiUowliig  icquUtiinu  mce  pimcA  1 
■■ginar  Ho.  tat  V^hu. 

\t^  i5«m]anr  diadea 

;S5.  Serricei  of  diedge,  etc,  it  Thitttelh  ttieet,  Eut  rirar 

u{3*.  Senket  of  dredge,  etc.,  foot  of  Focty-cccood  itrcct,  fiMriTs. . 

qr.  t  keg  qitkoi  and  I  let  diTer*!  belt  weighti 

ojiS,  3  tons  IbiEe  cokl . 

8539.  3  tMU  foT^  coil 

8530.  t0tcxx>  feet  4-itiefa  ipnicc 

Scii,  Repain  to  floUing  propetty 

;  Haidwaie 

0533.  Uud-oil,  paint,  etc 

8534.  UaniUiape,  etc 

8535.  as  tpnice  pike  poles 

S536.  Window  glass  and  Navy  oakum 

8537.  6,000  pound*  wroaght  spikes 

8538.  TesU  of  iron 

8539.  ibaneUof  deadoil 

S540.  Oak  ti'ee-naiU  and  wedges 

8541.  About  10,000  hard  bumed  brick  (pet  M.) 

8541.  Can»as  duck,  etc 

8543.  zio  pieces  spnice  plank 

8544.  About  10.000  feet  spruce  plank 

8545.  New  centres  for  Transit  No.  713 

8546.  10,000  barrels  quick-setting  Porllaad  cement. 

8547.  900  Bunnr  t-^s  

8548.  Wrought  spikes . 

8549.  Material  lo  place  water-closet  on  Pier  '■  A  " 

8550.  Eleven  coils  of  roanila  rope 

8551.  10,000  feel  three-inch  spruce 

8ssa.  One  lot  of  white  oak 

8553.  One  lot  of  spruce  plank 

8s54-  500  battel*  of  qaick-setting  Portland  cement 
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For  What. 

Irs  to  floating  property. Estimated  cost,  $52  00 

er  boots **  38100 

jet  yellow  pine  flooring **  45  00 

inized  tank  for  tug  «•  Manhattan  " .". .  "  62  87 

ware •*  22500 

:  and  material  for  covering  with  galvanized  sheet  iron, 

ihree  record  cases "  74  00 

irs  to  roof  West  Fifty -seventh  Street  Yard «*  700  00 

and  fittings '•  225  00 

bing,  foot  West  Fifty-eighth  street ••  100  00 

^htsnien's  supplies **  76  52 

:e "  2,438  00 

lo. 

ove  with  fittings.,  Dock  Master's  office,  Pier,  new  29,  East  river. 

ipies  proposals  and  specifications  for  new  Pier  at  Twenty-second  street.  East  river. 

>pies  proposals  and  specifications  for  granite  paving  blocks. 

>pies  proposals  and  specifications  for  dredging  from  Seventy-eighth  to  Seventy-ninth 

street,  North  river. 

)pies  proposals  and  specifications  for  repairing  and  extending  Pier,  new  46,  North  river. 

as  stove. 

tion,  the  Board  adjourned. 

AUGUSTUS  r.  DOCHARTY,  Secretary. 

)ard  then  convened  in  executive  session. 

[lowing  persons  were  appointed  : 

Ship  Carpenter. 
Abram  Van  Blare om. 

Dock  Builder, 
George  McGuinness. 

Laborer. 
Thomas  Byrnes. 

tion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


October  23,  1890.] 


A  nieetiDg  of  the  Bo«rd  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  Ae  fl 
It  "A,"  Battery  place,  Thurxla;,  Octobet  23,   1890, 

PiucDl— President  Pott. 

"         Commiisioner  Matthews. 

The  minulesof  the  iQcelings  held  ihc  itHh  insleni  were  cckd  and  approved. 

Fnim  Edmund  Coflin,  Jr.  -Rc^j^ctin;;  the  resolulioii  adopted  October  9,  iS^'l,  for  the  purdiU 

j   of  whari  property   between  Thirty-third   and    Thirty-loiulh    streels.   North   nvci.     Mr.   Co&l 

appeared  before  the  Board  and  stated  that  the  oHer  made  ivas  unsatisfncloty. 

On  lootiOD,  the  further  consideration  of  this  subject  was  adjourned  for  oue  week. 

I  Tim  Shea  appeared  before  the  Baaid  and  presented  a  communication  from  Frank  Fin 

protesting  against  the  eitension  of  Piers,  old  57  and  58,  North  river,  and  pennitling  the  balkhM 
between  those  pieis  and  Piers,  old  58  nnd  59.  10  be  used  by  the  wholesale  oyster  buMncE,  01 
ground  Ihni  he  has  a  lease  from  the  city  of  the  bulkhead  nonhcrlT  of  Ihc  approach  to  Pier,  nei 
North  rivet,  for  the  term  of  two  years  ftom  May  1,  l!i90,  which  leawd  piemises  have  been  ^ 
priaied  Tor  and  are  now  used  by  the  wholesale  oyster  business. 

The  following  communications  were  received,  read,  and, 

Upon  motion,  tabled  : 

From  the  New  York,  New  Haven  and  Hatlfonl  Railroad  Company : 

1st.  Requesting  permission  to  extend  the  bulkhead-line  between  their  tranifer-bridgK  audi 
ihedi  at  WiDu  avenue,  Harlem  river,  in  accordance  with  plan  tubmitted. 

ad.  ReToeating  permisBon  to  erect  a  covered  plalfami  twelve  feel  sride  on  the  northedyal 
of  freigkt-shed  at  Pier  ^o.  East  river,  near  the  intersectiou  of  South  and  Montgomery  stitets. 

The  following  communications  were  received,  read  and. 

On  motion,  ordered  lo  he  jiloced  on  file,  vii.  : 

From  the  Counsel  to  the  Corporation  : 

■St.  Enclosmg  copy  of  opinion  transmitted  10  the  CompiroUet  Sepiember  25,  1S90,  on  itn 
jecl  of  the  bills  of  the  Union  Dredging  Company. 

id.  Transmit  ling  for  execution  lease  to  the  International  Nangalioa  Company  of  Pier,  vtw^ 
NcMlh  river,  with  his  approval  as  to  form  indorsed  thereon,  whereupon  the  Ibllowiiig  t«solutiaa  *■ 

I        Resolved,  That  the  proper  officers  be  and  they  hereby  ore  directed  lo  enecule  said  lease  iad 
(bim  a»  a^^rored  by  the  Counsel  to  the  Cvipontion. 
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From  the  Department  of  Public  Works— Granting  permit  to  lay  a  temporary  four-inch  water- 
to  supply  the  Department  Yard  at  West  Fiity-seventh  street.    The  Engineer-in-Chief  directed 
o  lay  said  pipe. 

From  the  Department  of  Public  Parks— Respecting  the  construction  of  a  proposed  bridge 
moss  Harlem  river  at  Seyenth  avenue  and  enclosing  copy  of  opinion  of  the  Counsel  to  the  Cor- 
feontion  in  relation  thereto.     The  Engineer-in-Chief  directed  to  do  the  work  requested. 

From  the  New  York  City  Civil  Service  Boards — Submitting  eligible  list  of  Transitmen,  where- 
%MMi  the  following  resolution  was  adopted  : 

Resolved,  That  John  T.  Hilton  who  has  been  certified  to  by  the  Civil  Service  Board  as  eligible 
pnch  position,  be  and  hereby  is  appointed  on  probation  as  a  Transitman,  in  the  service  of  this 
Rpartment,  with  compensation  at  the  rate  of  one  hundred  and  twenty-five  dollars  per  month,  to 
■floe  eilect  when  he  reports  for  duty. 

From  the  Department  of  Street  Cleaning.  —Stating  that  orders  have  been  issued  to  clean  the 
foot  of  Seventy-sixth  street,  East  river. 

From  Brown  Bros.,  lessees — Requesting  permission  to  drive  seven  bearing  and  seven  spring 
at  Pier  foot  of  Twenty-first  street.  East  river.    Permit  granted. 

-*  From  Patrick  McManus — Appljring  for  reinstatement  as  Dock  Builder.     Notify  said  applicant 
before  Commissioner  Matthews,  Saturday,  November  I,  1890,  at  eleven  o^clock  A.  M. 

,       From  James  Shewan — Requesting  the  Board  to  dredge  slip  at  the  northerly  side  of  Pier  61, 
^•t  river. 

Commissioner  Matthews,  to  whom  was  referred  the  report  of  the  Engineer-in-Chief  on  Secretary's 
'^'liier  No.  10363,  moved  that  the  recommendation  contained  in  said  report  be  adopted,  which  was 
^^Hiiiiiiii  ilji  earned,  and  the  Engineer-in-Chief  directed  to  make  requisition  for  dredging  the  half 
||^  adjoining  the  northerly  side  of  said  Pier  61,  and  in  front  of  the  bulkhead,  to  a  depth  of  fifteen 
^  at  mean  low  water,  and  said  applicant  directed  to  dredge  at  a  similar  depth  the  half  slip  adjoin- 
the  southerly  side  of  Pier  62,  East  river  ;  and  he  be  also  directed  to  move,  at  his  own  cost  and 
the  Dry -dock  located  thereat. 

From  James  McClenahan,  lessee — Requestmg  the  Department  to  place,  at  his  expense,  two 
piles  on  the  south  side  of  Pier,  new  60,  North  river,  and  repair  the  armature  plates  at  the 
comers  of  the  pier.     The  Eagineer4n-Chief  directed  to  do  said   work  and  report  the  cost 
for  collection  from  the  lessee. 


From  George  Burt  and  Joseph  De  Temple.  Jr.,  Dock  Builders— Tendering  their  resignations. 
.tions  accepted. 

From  The  Pacific  Mail  Steamship  Company— Thanking  the  Department  for  their  promptness 
ing  slip  on  south  side  of  Pier,  new  34,  North  river. 

From  A.  E.  Outerbridge  &  Co.,  agents  Quebec  Steamship  Company— Accepting  the  terms  and 
^^ditions  of  the  resolutions  adopted  October  2,   1890,  for  the  leasing  and  extending  of  Pier,  new 
lod  the  bulkhead  between  Piers,  new  46  and  47,  North  river  ;  whereupon  Commissioner  Cram 
ltd  for  adoption  the  following  resolution  : 


October  13,  1890.J 
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Resolvn),  Tlut  ibe  EDgioeer-in-Cbief  be  and  hereby  is  directed  to  pnxced  with  ihc  «i 
of  Pier,  new  47,  'North  river,  \o  ihe  picrhenJ-liiK  of  1890 :  anJ  Ihat  all  the  woik  herebj 
be  performed  olheririie  than  by  contract,  u  ptcvided  hy  scclion  714  of  (he  New  Yc 
Coiuolidatiini  Act  of  tSSl.'and  that  it  be  done  by  Ihe  fofce  of  thi-  De]iaTl<i:enI  bj  day'i^  nink 
to  much  of  the  labor  and  material  as  is  now  or  may  hen'allpr  be  iranlraclcd  for,  and  that 
iiiatenal>>,  looh,  and  dredging  necessity  iherefur,  and  not  heiero£ucc  c^nliacted  tat,  or  «h 
not  hereafter  be  conir«cled  for,  be  purchasml  by  ihi;  Ttcasutet  otherwise  than  hy  conincl. 

On  matioDt  the  aforesajd  resolution  wni  tabled . 

From  J.  B.  &  J.  M.  ComcU  —  Acknowlmlglng  reeipt  of  permil  loc  placing  a  \ 
heating-box  tad  tracks  on  the  bulkhead,  beiweea  Twenty-sixth  and  Twencjr-sevcnlh  Mmti, 


From  JoKph  y.  O'Donohne,  President  of  the  Brooklyn  and  New  Vork  Ferry  G»n 
Accepting  the  terms  ond  conditions  of  nsolution  adopted  Cklober  16,  1S90. 

From  The  New  York  Central  and  tEadMin  River  Railroad  Comi>any — Requesltn:  p< 
dredge  from  Ihc  north  aide  of  Siity-fourth  to  the  south  side  of  Seventy-second  itrtrt,  Nort 
The  action  of  the  President  iti  issuing  permit  approved. 

From  the  Providence  and  Stoniitgton  Steamship  Company — RcqneSinK  permit  to  drin 
the  end  of  Pier,  old  iq.  North  nvcr.    The  action  of  the  Prdident  In  ixsning  permit  approvei: 

From  Dock  MasM  Brady— Reporting  that  the  paiement  a(  entrance  to  Pier,  old  3J 
river,  requires  repairing.     Tlie  Engineer-in -Chief  directed  to  examine  and  repair,  if  neccaar 

From  Dock  Master  Kenncy— Recommending  that  the  buUhelul  fioin  Seventy-fifth  to  S 
ninth  itieet.  North  river,  be  paved  or  planked. 


The  Treasurer,  Commissioner  Matthews,  submitted  hit  report  of  receipts  for  the  week 
October  2Z,  1890,  amounting  to  $1,640.37,  which  was  received,  and  ordered  to  be  tpitai 
on  the  minutes,  as  follows: 


.Via  TatKi 

PuridtJ.  Brulr 

ird  Abeel 

WitliuD  T.  CdgEdhall. 

ChaiietPark. 

G«rB,A.Wood* 

B.F.Kenn^ 

HiditA.  [>ilii<niae.... 
Cliaflei  S.Cey«- 


Penalty  for 

Wbufrngc,  ■ 


2Ss 


[October  ij»  1^9^. 


Urm. 

Fkom  Whom. 

For  What. 

Amount. 

Total. 

Datk 
Dbtos- 

ITBD. 

iSoa 

ICL  si 
*    ax 

'John  J. Ryan 

Whartage.  District  No.  5.  E.  R 

••                     -      «i 

7,          .... 

••                     _     «« 

9,         .... 

•«                   --      «• 

lit          .... 

13,             .... 

i«53  30 
69  00 

4»  56 
x6  69 
67  50 

$1,640  37 

189a 

•  21 

•  21 

^'   21 

John  J.  Martin 

James  W.  Carson , 

loseDh  F.  Meghan 

b 

Oct*  9X 

ix.640  37 

$1,640  37 

Respectfully  submitted, 

JAMES  MATTHEWS    Treasurer. 
From  the  Engineer-in-Chief : 

1st.   Report  for  the  week  ending  October  18,  1890. 

2d.  Reporting  the  completion  of  a  new  pier,  foot  of  Twenty-eighth  street,  East  river,  under 
Unct  No.  312.     Notify  the  Dock  Master  to  collect  wharfage. 

3d.  Reportmg  that  repairs  and  alterations  are  being  made  at  Wall  and  Fulton  Streets  Ferries, 
bout  a  permit.  Notify  the  Union  Ferry  Company  that  unless  a  permit  be  obtained  the  work  will 
topped. 

4th.  In  reference  to  the  increase  of  salary  given  Frederick  Lan{;;e,  and  recommending  that  the 
designation  of  his  position  be  changed  to  that  suggested  by  the  Civil  Service  Boards. 

On  motion,  recommendation  adopted,  his  position  to  be  hereafter  known  as  *'  Stationery  Cus- 
and  Messenger." 

5th.  Report  on  Secretary's  Order  No.  10361,  in  relation  to  the  Asylum  Pier  at  Hart's  Island, 
ik  rirer.     The  Engineer-in-Chief  directed  to  repair  as  recommended  in  his  report. 

^h.  Report  on  Secretary's  Order  No.  10448,  respecting  the  application  of  the  Department  of 
bBc  Charities  and  Correction  for  repairs  to  old  Pier  in  front  of  Nurses'  Home,  Blackwell's  Island, 
■k  river.     The  Engineer-in-Chief  directed  to  repair  when  necessary. 

7th.  Report  on  Secretary's  Order  No.  10454,  in  reference  to  the  application  of  the  Mutual 
fe^t  Ice  Company  for  permission  to  set  scale  and  erect  weigh  office  on  bulkhead  at  Pier  61,  East 
Kv.     Application  denied. 

8th.  Report  on  Secretary's  Order  No.  10670,  as  to  the  condition  of  and  repairs  required  to 
■i«oach  from  West  Tenth  street  to  Pier,  new  45,  North  river.  The  Engineer-in-Chief  directed  to 
^mit  as  recommended. 

9th.  Report  on  Secretary's  Order  No.  10472,  as  to  the  condition  of,  and  repairs  required  to  the 
^h(  nl  between  Franklin  and  Harrison  streets,  North  river.  The  Engineer-in-Chief  directed  to 
limk  at  a  cost  not  to  exceed  one  hundred  dollars. 


]  1S6 

tMh.  Repori  on  Secretary's  Order  No.  100S3,  that  he  bati  directed  ind  soperiniendoi  e 
td  plaiform  north  o(  Sixty-second  sLieel,  E.iit  river,  making  an  citension  of  461  iq 
)r  wliich  the  Farmer;'  Feed  Company  are  to  pay  iwenty-fivc  cents  per  square  loot  (m 
lotiry  the  Dock  Master  to  collect  sud  amount. 

tith.  Report  on  Secretary's  Orders  Nos.  9447,  loaiS,  1(3404,  10406,  10407,  10415  in 
that  he  had  superintended  closing  the  openine  in  sewcr-boi  under  Pier,  old  I,  Nanh  tim 
inlendcd  repairing  Pieis  $1%  and  51,  East  river  ;  repaired  coal  I^r  al  Rindall's  blind 
icqnisilion  for  dredging  fool  of  Thirtieth  and  Forty-second  stieels.  East  river  ;  that  he  had 
■Wttiing  on  deck  of  Pier  43,  Eati  rirer  ;  and  superinlende'l  dredging  the  half  >Iip  adjoou 
dde  of  Pier  IJ,  East  river. 

The  report  of  the  Engineer- in -Chief  in  relation  to  the  communication  from  G.  H.Shifli 
respecting  the  paring  of  bolkhead  between  Perry  and  West  Eleventh  streets.  North  rirci. 

l)n  motion,  taken  from  ihc  table,  ordered  to  be  placed  on  file  and  the  action  of  the 
■□d  Comminioncr  Matthews  in  issuing  a  pennit  lo  the  said  G.  K.  Shafler  &  Co.  to  pave  1 
head  in  queslian,  approved. 

The  Secretaty  reported  that  th«  pay-rolb  br  the  General  Repaira  and  Consiniccion  I 
(he  week  ending  October  17,  1890,  amounting  to  {9,050.34.  had  been  approved  and  lai 
traDBiniltcd  to  the  Fioance  Department  for  payment. 

The  Secretary  also  repotted  that  he  had  transmitted  In  his  Honor  the  Mayoi  the  repo 
Depaitaienl  for  Ac  quarter  ending  July  31,  1S90. 

On  motion,  the  Secretary  was  directed  to  notify  Amelia  Slayvesant  to  repair  foitiiwith 
head  between  Piert  4S  and  49,  East  river,  or  the  work  will  be  done  by  this  Department  at 
and  expense. 

In  the  Matter 
of 
The  application  of  Hencken  &  Co.   to  erect  a  trestle   on 
East  river. 

President  Post,  to  whom  wis  referred  the  above  matter,  oficred  the  following  pceai 
reiolution  for  the  consideration  of  the  Board  : 

Whereas,  The  granting  of  the  application  of  Mestrs.  Hencken  &  Company  lo  cnct 
from  Hinety.fonrth  lo  Nineiy-fiftb  street,  on  the  East  river,  and  upon  ibe  new  Pier  at  Ni 
ttreei,  will  enable  this  Department  to  continue  the  building  of  the  bolkbead-wall  on  t 
plan  "  between  Ninety-fourth  and  Ninety-fifth  streets ;  be  it 

Resolved,  That  Hencken  &  Company  be  and  are  hereby  graoted  a  pemJl  to  erect 
thirteen  feet  wide,  between  Ninety  fourth  and  Ninety. fifth  streets,  on  the  East  river,  and 
lODtherly  side  of  the  new  pier  nearly  completed  at  the  foot  of  East  Ninety-fifth  street,  in  i< 
with  the  plan  submitted  by  said  Hencken  &  Company  with  their  appbcation  ol  Oct 
and  that  tbey  he  allowed  lo  use  the  southeily  side  of  the  new  pier  ai  tbe  foot  of  Ni 
KlCtl  far  the  tmliMdiiig  of  coal  and  athei  merchandise,  on  the  payment  of  three  dollars  p( 
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he  fmd  weekly  to  ihe  Dock  Master  of  the  district ;  provided  that  as  soon  as  the  said  trestle  is  con- 
MitteJ  and  ready  for  use,  the  said  Hencken  &  Company  shall  remove  the  platform  or  any  other 
ilractares,  except  solid  cnbwork,  between  the  southerly  side  of  East  Ninety -fourth  street  and  the 
Middle  of  the  block  between  Ninety-fourth  and  Ninety-fifth  streets  to  a  distance  of  about  eighty- 
ive  feet  westerly  from  and  parallel  to  the  established  bulkhead- line  at  said  premises.  And  pro- 
ffided,  farther,  that  said  trestle  shall  remain  only  during  the  pleasure  of  the  Board,  and  that  the 
pid  Hencken  &  Company  shall,  within  ten  days  from  the  date  hereof,  accept  in  writing  all  the 
jpOBt  and  conditions  of  the  permit  granted  by  this  resolution.  All  the  work  to  be  done  under  the 
pperrision  of  the  Engineer-in-Chief  of  this  Department. 

On  motkm,  the  foregoing  preamble  and  resolution  were  adopted. 

The  President  reported  that  on  the  20th  of  October,  1890,  he  was  served  with  a  copy  of  a  per- 
■^ptory  mandamus  in  the  matter  of  Frank  Flandreau  vs.  the  Commissioners  of  Docks,  respecting 
|t  lemoval  «f  floating  structures  from  the  bulkhead  northerly  of  the  approach  to  Pier,  new  47, 
jjhrth  river. 

On  modon,  action  thereon  was  deferred  for  one  week. 

The  application  of  the  wholesale  oyster  dealers,  p)etitioning  the  Board  to  extend  Piers,  old  57 
Id  58^  and  permit  the  bulkhead  between  Piers,  old  57  and  59,  North  river,  to  be  used  by  them  for 
le  tnnsaction  of  their  business  was 

On  motion,  taken  from  the  table,  and  the  Engineer-in-Chief  directed  to  prepare  plans,  specifi- 
and  form  of  contract  for  extending  said  piers  as  requested.  The  remainder  of  said  petition  was. 

On  motion,  again  tabled  for  farther  consideration. 

Action  on  report  from  the  Eogineer-in-Chief,  respecting  non-commencement  of  repairs  to  sundry 
along  the  North  and  East  rivers,  was. 

On  motion,  postponed  imtil  October  30,  1890. 

Commissioner  Cram  ofifered  for  adoption  the  following  resolution  : 

Resolved,  That  the  Engineer-in-Chief  be  and  he  is  hereby  directed  to  authorize  such  of  the 
of  this  Department  as  may  be  engaged  or  employed  on  Election  Day,  Tuesday,  November  4, 
l^)D^  to  absent  themselves  from  such  employment  for  a  period  of  two  hours  at  such  time  as  may  be 
by  their  immediate  superiors  for  the  purpose  of  voting.     Such  pnvilege  to  be  granted 
it  deduction  from  their  usual  salary  or  wages,  as  provided  by  section  36,  chapter  262  of  the 
of  1890. 

Tlie  fortgoing  resolution  was  unanimously  adopted. 

1^  The  application  of  C.  P.  Huntington  for  an  extension  of  Pier,  new  37,  North  river,  together 
dUia  Itase  thereof,  was, 

L.     On  motion,  taken  from  the  taUe,  ordered  to  be  placed  on  file,  and  the  following  preamble  and 
SOBS  adopted  : 

Whereas,  Application  has  been  made  by  C.  P.  Huntington  for  an  extension  of  Pier,  new  37, 
fiter,  belt 


»ol»cd.  il  an  addtdOD  be  boiJt  at  the  cosl  and  aptnte  of  Ihis  Dcpartmonl,  10  Pi 
Ih  river,  eitending  the  same  lu  the  new  pierhead  line  as  appruvin!  \iy  iLe  Commissi< 
king  Fund,  on  the  34th  day  of  Julj,  1S90  ;  he  it  funhcr 
Resolved,  Thit  by  virtu?  of  ihc  power  and  nuthonly  T«led  in  thh  Board  and  iapimu 
It  statutes  in  «ucb  ca^cs  m:ide  and  provided,  Ihis  Do:ird  hereby  agrees  lo  leaac.  gtant  and  a 
ifae  said  lessee  of  said  Pier,  new  37,  all  and  singulai  the  *liar&gc  Tor  the  u«e  and  occnpaliai 
manner  and  at  the  rates  pre^ciibed  by  law  of  said  addition  or  extension  wheo  completed, 
consideration  of  the  annual  rent  of  lwent;f-iiTe  (25)  cenis  pei  square  foot  (or  land  tindi 
red  by  raid  addition  or  eitension,  together  with  an  additional  annual  leot  of  eight  per  c 
-ne  actual  cost  of  the  con.fi ruction,  to  be  paid  by  Mid  letxe  quarterly  in  advance  lo  ihe  Ti 
ofthis  Department,  boid  lease  to  be  for  a  period  co-lerminous  with  the  existing  lease  oF  sa 
new  37,  that  is  10  say,  to  the  Grsl  day  of  May,  1893  ;  and  further,  if  the  said  le^ee  arail  bin 
the  option  of  renewal  contained  in  bis  present  lease  of  Pier,  new  37.  (hen  and  in  thai  case  I 
be  entitled  to  a  renewal  of  the  lease  herein  proposed  to  be  granted  for  the  same  period  of  I 
ms  insaidleawof  Pier,  new  37,  on  (he  payment  of  an  additional  rent  of  live  per  ccnL  oa 
addition  to  Ibe  rent  to  be  paid  during  the  lir^t  lemi.  Tbe  lease  propowd  to  be  grvenby  1 
tlui  resolution  shall  contain  all  the  covenaat-s,  term^  and  conditions  embodied  in  the  eiii&i 
of  Pier,  new  37  ;  the  said  lessee  shall  have  the  privilege  of  shedding  the  said  addition  or  ei 
>t  his  own  cast  ajid  expense,  said  shed  to  revert  tn  and  become  the  property  of  the  Mayor, 
men  and  Commonatcy  of  the  City  of  New  York,  free  of  all  daims,  charges  and  incuni 
whatsoever  in  good  condition  and  repair  upon  the  expiration  ui  sooner  termination  of  lb 
Provided,  however,  thai  this  resolution  bhall  not  be  brndioR  or  of  any  fone  or  cfFrcl  unless  ' 
knee  shall,  within  ten  dayt,  accept  in  writing  the  term*  and  conditioiis  cootained  herein. 

The  applicaUon  of  (he  Morgan's  Louisiana  and  Texas  Railroad  and  Steamship  Compart' 
extension  of  Her,  new  15,  North  nver,  (ogelber  with  a  lease  Ihereofi  was. 

On  motion,  lakeo  from  the  table,  ordered  to  be  placed  on  ile,  and  the  fallowing  pieam 
resolutions  adopted : 

Whereas,  Application  has  been  made  by  (he  Morgan's  Louisiana  and  Teiai  Riiln 
Steamship  Company  for  an  extension  of  Fier,  new  25,  North  river,  be  it 

Resolved,  That  an  addition  be  built  at  the  cost  and  <Ttp«nse  of  this  Department  to  Pier, 
North  river,  eilcndmg  the  same  to  the  new  pier -head  line  as  approved  by  the  CommisaMie 
Sinking  Fund  on  the  24111  day  of  July,  1S90.     Be  it  further 

Resolved,  That  by  virtue  of  the  power  and  aothorily  vested  in  this  Board,  and  in  pmsi 
Ibe  statues  in  such  cases  made  and  provilcd,  this  Board  hereby  agrees  to  lease,  grant  and  a 
(he  said  lessees  of  s^d  Pier,  new  25,  all  and  singular  the  wharfage  for  the  use  and  occupatio 
manner  and  at  the  tates  prescribed  by  law  of  said  odtlition  or  extension  when  completed, 
consideration  of  the  annual  rent  of  twenly-five  (25)  cents  pec  square  foot  for  land  undi 
covered  by  said  addition  or  exlen»on,  together  with  an  additional  annual  rent  of  eight  peri 
the  actual  cosl  of  the  construction,  10  be  paid  by  said  !es!«e^  quartctly  in  advance  10  the  Tt 
of  tbii  Department ;  said  lease  tc  be  for  a  period  co-icrniinous  with  the  existing  tease  of  jai 
oevsj;  that  is  to  say,  to  tbe  first  day  of  February,   iSgg.     And  fiirther,   if  the  soidlesso 
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mselves  of  the  option  of  renewal  contained  in  their  present  lease  of  Pier,  new  25,  then  and  in  that 
e  they  shall  be  entitled  to  a  renewal  of  the  lease  herein  proposed  to  be  granted  for  the  same 
iod  of  renewal  as  in  said  lease  of  Pier,  new  25,  on  the  payment  of  an  additional  rent  of  two  per 
t.,  on  and  in  addition  to  the  rent  to  be  paid  during  the  Brst  term.  The  lease  proposed  to  be 
en  by  virtue  of  this  resolution  shall  contain  all  the  covenants,  terms  and  conditions  embodied  in 
existing  lease,  of  Pier,  new  25  ;  the  said  lessees  shall  have  the  privilege  of  shedding  the  said 
lition  or  extension  at  their  own  cost  and  expense,  said  shed  to  revert  to  and  become  the  propei  ty 
:lie  Mayor,  Aldermen  and  Commonalty  of  the  City  of  New  York,  free  of  all  claims,  charges  and 
ombrances  whatsoever  in  good  condition  and  repair  upon  the  expiration  or  sooner  termination 
tlie  lease.  Provided,  however,  that  this  resolution  shall  not  be  binding  or  of  any  force  or 
set  unless  the  said  lessees  shall,  within  ten  days,  accept  in  writing  the  terms  and  conditions 
itained  herein. 

The  Treasurer  Commissioner  Matthews— Reported  that  he  had  received  the  following  estimates 
*  fiimishing  this  Department  with  sand,  spruce,  and  also  for  repairing  roofs  of  buildings  at  West 
^-seventh  Street  Yard : 

About  700  Cubic  Yards  Sand. 
own  &  Fleming 95  cents  per  cubic  yard 

hn  A.  Bouker $1  per  cubic  yrda. 

One  Lot  of  Spruce    Timber  and  Plank. 

■eph  W.  Duryee $22  and  $18.50  per  1,000  feet, 

^ll  Bros Informal. 

For  Repairing  Roofs  of  Buildings  at  IVcst  Fifty-seventh  Street  Yard. 

H.  McArdle $497  «) 

icholson  &  GoUoway 713  24 


The  action  ol  Commissioner  Matthews  in  awarding  the  orders  to  Brown  &  Fleming  for  sand, 
■ceph  W.  Duryee  for  spruce  timber  and  plank,  and  to  P.  H.  McArdle  for  repairing  roofs  of 
ttldings  at  West  Fifty-seventh  Street  Yard,  approved. 

The  Auditing  Committee  submitted  an  audit  of  one  bill  or  claim,  amounting  to  $5,492.83  ; 
Heen  bills  or  claims,  amounting  to  $11,304.83  ;  and  four  bills  or  claims,  amounting  to  $151539.53, 
luch  were  approved  and  audited  and  ordered  to  be  spread  in  full  on  the  minutes,  as  follows  : 

On  Construction  Account. 
SBdit  No.  Name.  Amount. 

K411.  Barth  S.  Cronin,  Estimate  No.  6,  Contract  312 $5»492  83 

Respectfully  submitted, 

JA:^IES  MATTHEWS,     )    Auditing 
J.  SERGEANT  CRAM,  \  Committee. 
-     New  York,  October  13,  1890. 


»idr                   111,  while   pint  and  Bpnice #157  73 

J.          aiDder  roiiock,  diveis'  itirpunips,  elc 434  OJ 

^.  Bacijer  &  Mcymtein,  ceioeat ^33°  f" 

John  A.  Booker,  rip.rap  and  cohble*    '.3S6  80 

.  James  Brand,  cement ...  1,24806 

..,17.  Brown  4  FlcmminE,  sand '9'  95 

.18.  Michael  Mi>ran,  lowing.., 237  08 

I.  H.  A.  Rogen,  shoveU,  boot*.  He 266  M 

'430.  JoKph  W.  Duryee,  oak. . .       . . ._ tg6  00 

pi.  Jimes  S.  Buion  A  Co.,  rope 55^84 

1432.  Baeljer  &  Mcyetitein,  cement 'iHS  39 

11423.  TheE-R.  Mil!  &  Lumber  Co.,  ipnlM JS4  ag 

11424.  John  F.Wilsh,  Jr.,  pike  poles ,  39  50 

Oh  Generai  Xefairi  Attnml. 

1 1425.  M.  Murray,  horse  and  c»rl  hire, a8  fx> 

11416.  £.VV.McCl«ve&  Co.,  spruce .  62992 


tn,3 
KECAPrrouTiOH. 

13  Bills  or  Clums  on  Constructioa  AccoanI fies6 

2  "  Geneial  Repairs 6 

i;  Bills  amounting;  to (lt>3 

Respectfully  submiiied, 

New  YoftK,  October  17,  1890. 

Oh  CoHSlrurtion  Accaunl, 

Audi!  No.                  Nunc.  Atnoont. 

11,417.  Diniel  E.  Donovan,  broken  stone »>S79  ao 

11,4*8.  Andrew  A.  Boulter,  Estimate  No.  2,  Contract  345 6,104  46 

11429.  Barth  S.  Cronin,  Estimate  No.  2,  Contract  340 StOT^  47 

On  General  Repairs  AaoiaU. 
11,430,  The  Atlantic  Dredging  Co.,  Estimate  No.  1  and  final  CoDlract  351 
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Recapitulatioii. 

KUs  or  Claims  on  ConstrucdoD  Account • $12,762  13 

"  General  Repairs  Account.. ; 2,77740 

Ills  amounting  to |i5>539  53 

Respectfully  submitted, 

JAMES  MATTHEWS.    {  Auditing 
J.  SERGEANT  CRAM,  j  Committee. 
New  York,  October  20,  1890. 

The  action  of  the  President  in  transmitting  the  same  with  requisitions  for  the  amounts  to  the 
ance  Department  for  payment  approved. 

The  following  requisitions  were  passed  : 

tater  No.  For  what. 

6.  10,000  feet  3-mch  spruce Estimated  cost,  $220  00 

f.  One  lot  of  spruce "  3i7i7  79 

8.  Coal "  700  00 

^  Steam  pressure  gauge,  etc "  85  00 

D.Coal "  15000 

I.  Service  of  dredge,  etc.,  foot  Fifty-sixth  street.  North  river "  2,000  00 

I.  Repairs  floating  property **  100  00 

3.  About  1,000  barrels  Portland  cement *^  2,500  00 

^  Iron  chain,  etc **  12500 

5.  One  barrel  kerosene  oil "  7  50 

ft.  Hose  and  couplings **  43  5* 

7.  Yellow  pine  plank "  160  00 

S.  12  barrels  Portland  cement ''  24  00 

[■litiuu  No. 
;.  Office  supplies, 
a.  Stationery,  etc. 
"*  One  cord  wood. 

On  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


James  Foley. 


291 
!«s^on,  ibe  following  appoimmeali  were  midc ; 
Labvrtrs. 

J  unci  Mulquccn. 
Thomu  I«iliey. 


Louii  Roacnbeig,  Laborer. 

On  motion,  tbe  Boaid  adjourned. 


AUGUSTUS  T.  DOCHARTY,  Secretur- 
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A  special  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the 
id.  Pier  ••A,"  Battery  place,  Wednesday,  October  29,  1890. 

Pi esent —Commissioner  Matthews. 

Cram. 
Absent — President  Post. 


In  the  absence  of  the  President,  Commissioner  Cram  acted  as  President  pro  tem. 

The  Board  met  to  receive  estimates  for  furnishing  granite  stones,  for  bulkhead  or  river  wall,  and 
tnite  paving-blocks  for  repairs  to  pavement,  advertised  to  be  opened  this  day  at  12  o'clock  if., 
cpresentative  of  the  Comptroller  being  present. 

Four  estimates  were  received,  as  follows  : 


: 

From 

1 
1 

Class  x. 

Class  a. 

Class  3. 

I 
1 

For  AU 

Header  and 

Stretcher 

Stones. 

Per 

Cubic  Foot. 

Coping 

Stones. 

Per 

Cubic  Foot. 

Paving 

Blocks. 

Per 

M.  Blocks. 

Total. 

t 
1 

• 

William  I    Clark,  with  securitv  deoosit.  A^oo 

*o95 

107 

I  as 

00 

i«  13 

«  37 
I  65 

t    ao 

ijo  00 
80  00 
85  00 
85  00 

$33,071  ao 
36,998  00 

3«.937  50 
a3.4«3  ao 

Fohn  Pierce.                 **                     **           i400 

lohn  Donaldson           **                      *'           i^oo 

Francis  H  Smith.        **                       '*            4400 

90     .             -     - 

1 

')  n  motion,  the  Secretary  was  directed  to  transmit  to  the  Comptroller  the  security  deposits 
de  by  said  bidders  and  accompanying  their  estimates,  whereupon  the  followmg  resolution  was 
5>ted  : 

Resolved,  That  the  contract  opened  this  day  for  furnishing  granite  stones  for  bulkhead  or 
•  wall  and  granite  paving-blocks  for  pavement  be  and  hereby  is  awarded  to  William  J.  Clark, 
^in^  the  lowest  bidder,  upon  the  approval  of  the  sureties  by  the  Comptroller. 

On  motion,  the  Board  adjourned. 


AUGUSTUS  T.  DOCHARTY,  SecreUry. 


OCTwuwr  JO,  r<9&) 


A  MBtkift  a(  iW  Bawd  of  t>>dM  of  Ac  Otr  of  New  Tdik.  beid  s  dn  lAe  i^  ±e  i 
tlw  ■  A,"  IhWty  placa.  Ttand^,  October  ^  1I9D- 


la  Iha  ahMiK*  of  ihc  Pioldart.  Cooi 

Th«  MJnvM  af  lh>  nwtiing  beM  AttyUm 

Edannd  C«lfii»,  Jr.,  •fpcMcd  btforc  the  B 
1$fO,  toi  11m  parcliHc  of  wturf  firopcrtf  tMweai  nittr-AMil  amri  Tbieiy-fi 
■Inr,  Mvl  M^eM>J  mi  wljovrnincnt  anlil  Tbandtif ,  Nnvcaibcr  <^  ifgi^  i>  <■ 

ibnll  ■  ManUT  prrifDxitlkin. 

On  mritkiti,  nffii**!  |[rjnifl. 

Mowt.  Knapp  anil  Drighi,  mi  behilf  of  The  M«trepc^>ua  Fen;  C 
Bmiil  Aoi  raiiiwiimt  Ibul  the  liKitloo  of  Itw  propated  new  pwr  be  ^ 

to  lb*  tiiil  tit  riiltljr-tlilli  «««,  KaM  riier. 

On  oMii/n,  the  'iidvr  ilirn'llDg  Ihc  Kntcineer -in -Chief  to  pi 
•f  canuKt,  tor  Ibc  )nildin|[  of  >  new  pier  tool  of  Tbirtr  fifUt  lUcei.  EaM  incr.  a 
tlM  EnKlnwT  In-Clikf  dlMctcd  (^  prcpaic  pUiM,  (pccificatimi  ud  fara  of  csaton 
teg  of  a  M«  pi(i  f  I"!  of  Th>ny-*iilh  airicl,  I'Utt  river. 

The  fuliowliiE  tornniirnlcailonii  were  received,  read  and,  opoa  faotuo,  btUed : 

Piom  William  W,  liegeman  — Requeilinu  thai  [he  lime  (arcxopletiasaf  the 
pi«r  and  diimplnK'l>'»ird.  [not  of  One  llunilrcd  and  Tenth  stteri,  [larion  river,  BBdc(< 
JJ9,  be  ealended  Itir  a  perlwl  of  iixly  liaya. 

Pium  lh(  Allanllc  I'rcilKins  Company  -RcqueiUng  >hat  tbf  lime  for  the 
WMk  otdttdKlng  at  Ttilily-Ihltd  ami  Fony-lifth  itiwls,  North  river,  under  Contrwt  No, 
(or  a  period  iJ  tiity  ilnyi. 

From  Charle>  II.  I'weed,  altum«y  "Agreewe  to  have  leaw  oF  Pier,  dcw  2;,  North  tiwil 
Culail  by  the  Morgana'  Umiiiana  aiul  I'ciu  Railroad  and  Steamshi 

the  Nrw  Viirk  Crnliul  ami  Hudaoii  Kiver  Railroad  Company— Renewing  a^iUcatiNl 
pcrmlMlon  to  erect  a  (relKliI  irannfrr  hrid((e  on  the  north  side  at  Pier,  nvw  63.  North 

Tlie  following  commLlnkatloni  were  received,  read,  and, 

On  motion,  ordered  to  1>e  plucrd  on  file,  viz. : 

From  the  Finance  Departnient — Rcquoiliig  additional  informatioa  rfspccting  the  adjnsUH 
of  Granite  Contract  No.  J30.     Rererrril  to  the  Engincer-in-Chief.  " 

From  llie  Counsel  to  the  C  ■ipfitaiion— Approving  specifications  and  form  of  cc 
•nd  paving  blocks  under  Cootracl  No.  357, 
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r^rom  ibe  Neu-  York  City  Civil  Strvke  Boards— Advising  that  William  W.  Maclay  passed  the  pre- 
Bbed  ciaminatioD  and  is  therefore  eligible  for  prcnnolion  to  iheptsiiionof  Kim  Aisisuni  Engineer. 

Fioni  Ihe  D^anmenl  o(  Public  Works— Reque-sling  a  permjl  to  pierce  the  bulkheul  at  Thiity- 
■i(>  slrec,  Norlh  river.     The  action  of  Commissioner  Matthews  in  [Eisuing  apermll  approved. 

l-'roin  the  Hudson  River  Yacbl  Club— Requesting  permit  to  drive  piles  iuoun<1  boat  house  foot 
Nu.etv-seccaid  street,  North  liver.  Pecinit  gtanled,  stid  piles  lo  be  and  remain  only  during  tbe 
rasure  of  Ihe  Board. 

From  Hcncken  &  Co— Accepting  (he terms  and  condilions  of  resolution  adopted  October  23, 
30,   or  erecting  a  trestle,  ind  use  of  south  ade  of  Pier,  foot  of  Ninely-fifth  street,  East  river. 

F»in  the  Diiltimoie  and  Ohio  Poilroad  Com[>iiny — Accepting  itnd  consenling  to  Bn  abatement 
[ten  Ibousaiid  Gve  bundled  dollars  on  Ibe  rent  of  Pier,  old  ^I,  North  liver. 

Froni  (he  Pcesbyleri.-m  Hospital — Requesting  permission  lo  <^lore  during  the  ensuing  winter  a 

■11  ■teain-launcli  and  utl-boat,  on  north  side  at  ihe  Pier,  foot  of  One  llundri^d  and  Fifiy-eighl 

■•t.  North  river.     Application  denied. 

.  Ftoir  O.  V.  N.  Baldwin,  attorney  for  Amelia  Sliiyvesant,  owner   of   Ihe  bulkhead   between 

S4S  and  49,  Eisl  rivei— Desiring  ihe  Board  lo  temporarily  postpone  nction  in  the  matter  of 

0  said  bulkhead.     Application  denied. 

01  E.  S.  Higgins  &  Co  —Requesting  Ihe  leoioval  of  a  raft  located  at  the  bulkhead  between 
gl-lbird  and  Forty-fourth  streets.  North  river.     Referred  to  the  Dock  Master. 

F   Fmin  J.  F.  Dofle,  agent— Requesting  permit  to  drive  lender  piles  on  tbe  outer  westerly  corner 

15,  EjsI  liver.     The  action  of  Cominiasioner  Cmm  m  issuing  a  permit,  approved. 
-From  Ihc  New  York  Steam  Company— Requesting  permit  to  conslruct  an   outlet   for  the  pri. 


'cr.  Permit  granted,  subject  to  the 
place  oak  piles  at  Pier  9,  North 


1.  foot  of  One  Hundred  and  Siatecnlb  street,  Harlem  ri 
nl  of  Ihe  Comniisnoner  of  Public  Works, 
rom  Meirs  Coryell,  SuperinlenilenI — Requesting  permit  It 
[  Tbe  action  of  the  President  in  issuing  a  permil  approved. 
Iram  the  Union  Feny  Company  : 

L  Requesting  permil  lo  make  additional  exits  from  ierry  premises  fool  ol  Fulton  street,  and 
e  ferry-house  fool  of  Wall  street,  East  tiver. 

.  Requesling  ■  permit  (a  make  general  repairs  to  their  various  ferry  premlsci  for  the  ensuittg 
nonths.     The  action  of  tbe  Preiident  in  issuing  permits  approved, 

n  tbe  Life  Saving  ilenevolent  Association  of  Neiv  York— Slating  that  Willi:im  -McDermoll, 

hployce  of  this  Department,  has  been  awarded  a  medal  for  rescuing  a  child  from  drowning  at 

d  between  Fifly-Bflh  and  Fifly-siitb  sireets.  North  rivet.     Acknowledge  receipt. 

I   Michael  H.Cardozo,  attorney  foi   Patrick   Mallon — Requesting   ihat  the   time   for  the 

kl  ol  his  client's  house,  corner  of  ^venty .seventh  street  and  Twelfth  avenue,  be  extended 

rember  10,  1890. 

n  time  extended  as  requested. 


October  30.  1890.] 

Frinn  Juhn  A.  Bouker,  leun'  Complainmg  (hat  Scvenly-ihiid  iXnet  fion  Aft 
Eut  river,  is  in  lucli  a  deplorable  condiliun ,  (hul  access  (o  the  dttmping-bcwrd  located  at  the  ti 
nid  street  IS  lendeitd  aliiiiKi  Impossiblr.  Request  Mr.  Boukcr  lo  appear  before  tbeBfurdU 
day,  November  6,  1S90,  at  eleven  o'clock,  a.  u. 

From  Simon  Sleveiu — Transmitting  i^teement  eiteadiog  the  time  for  ~3!e  of  wbail  pnij 
neat  aonlh  of  Barclay  street,  Noith  riter,  lo  December  I,  1S90, 

Whereupon  the  followinii  resolutions  weie  adopted : 

Resolved,  That  the  proper  officers  be  and  they  are  hereby  directed  to  cwcute  an  igteein 
duplicate  extending  the  time  (or  iht  purchase  of  wharf  property  in  the  vicinity  of  Bmlay  ! 
Kerry  and  Vesey  sireei.  North  river,  lo  December  I,  1890,  as  provided  by  resolution  dated  Oi 

=.1890. 

Resolved,  That  ■  copy  ofsakl  agreement  Ik  transmuted  to  Ihe  Comroisioners  of  Ibe  Si 
Fund. 

From  The  Xavier  Boat  Club— RequcsLiog  thai  the  iocotion  of  their  boal-house  be  chani 
the  northerly  end  of  One  Hundred  and  Fifly-ihird  stieei,  Hailem  river.     Permit  gianted. 

From  Joseph  De  Teniple,  Jr.-  Withdrawing  his  lesignaliini  as  a  DiKk  Builder,  and  ttqll 
a  reappointment.     Noilly  him  that  his  te^gnntioii  was  accepted  Oclobct  2J,  1S90. 

From  The  International  Navigation  Company  : 

1st.  kequesling  a  copy  ot  the  lease  of  Pier,  new  43,  North  nver,  for  eictmiou.  The  ad 
the  Secretary,  in  complying  with  their  request,  npprovcil. 

2d.  Requesting  permit  to  dredge  slip  at  Pier,  new  4j,  North  river.  The  action  of  Ca 
sioner  Cram,  in  isjulng  a  pcriiiit,  appioveil. 

From  The  Meliojiohlan  Telephone  anr)  Telegraph  Company— Requesting  permissioii  Wd 
dangerous  poles  on  West  siieet,  between  West  Tenth  and  Desbrosses  streets.  Permit  granH 
work  to  be  done  under  the  supervision  of  the  En ginrer-in -Chief  of  this  tJeparlment,  atid  (te 
ment  lo  be  replaced  under  bis  direction. 

From  G.  H.  Scribner,  Jr. — Requesting  an  extension  of  fifteen  days  lo  complete  Ibe* 
building  Pier  at  Ninely-fifth  alieet,  East  river,  under  Contract  No.  333.  Time  extended  «s  leqi 
provided  the  written  consent  of  the  sureties  is  filed  in  this  Department.  Advise  said  applies! 
if  any  Turlher  eileniion  of  time  is  desired,  he  must  appear  before  the  Board. 


From  Peiligrewand  Nelson— Requesting  permit  u 
north  side  of  PIct  r«l  of  Twenty -eighth  street,  East  rive 
in  iMuitig  a  permit,  approved. 


The 


temporary  mast  derrick  ( 
lion  of  CommissioDn  Hut 


From  Dock  Mailt 
ofbulkhead,  fool  of  N 


Meehan  — Reportlns  the  sinking  of  the  canal  boat   ' 
nety-sixlh  street,  Niirlh  river.     Notify  owneis  to  lemoi 


From  Dock  Master  CoKgesbsll  : 

1st.  Reporting  lepaiis required  to  backing-U 


I  bnlkhead,  fool  of  Thirtecnlh  sljtel.  .11 
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i.  Reporting  repairs  required  to  the  approach  and  to  the  piers  foot  of  Bloomfield  and  Bogart 
,  North  river.     The  Engineer-in-Chief  directed  to  repair  if  necessary. 

rom  Dock  Master  Brady  : 

it.   Reporting  holes  m  Pier,  old  23,  North  river.     The  Engineer-in-Chief  directed  to  repair. 

I.   Reporting  a  hole  in  the  pavement  in  front  of  Pier,  old  34,  and  south  of  Pier,  old  35,  North 
The  Engineer-in-Chief  directed  to  repair. 

I.  Reporting  that  a  scow  owned  by  Brown  &  Fleming  broke  a  fender  pile  on  the  south  side  of 
Id  42,  North  river.  The  Engineer-in-Chief  directed  to  repair  and  report  the  cost  for  collec- 
>m  Brown  &  Fleming. 

om  Dock  Master  Coye — Reporting  repairs  required  to  the  deck  of  Pier,  new  29,  East  river, 
ngineer- in -Chief  directed  to  examine  and  repair  if  necessary. 

•om  Dock  Master  Ryan  : 

t.    Reporting  that  the  bulkhead  between  Piers  47  and  48,  East  nver,  is  in  a  dangerous  con- 
The  Engineer-in-Chief  directed  to  examine  and  report. 

.  Rc|>oriing  that  a  fender  is  missing  from  the  north  side  of  Pier  60,  and  south  side  of  Pier  61, 
ver.     The  Engineer-in-Chief  directed  to  repair  if  necessary. 

.  Reporting  holes  in  Pier  62,  East  river.  The  Engineer-in-Chief  directed  to  fence  oft  said 
)m  public  use. 

om  Dock  Master  Parks- -Requesting  a  desk  and  chair  for  his  office.  The  Treasurer 
ized  to  procure  the  same. 

rom  Dock  Master  Palmstine — Denying  the  alleged  sweeping  of  dirt  and  rubbish  into  J  he  slip 
*ier  14,  East  river. 


he  Treasurer,  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  week  endmg 
sr  29,  1890,  amounting  to  $1,787.03,  which  was  received,  and  ordered  to  be  spread  in  full  on 
nutes,  as  follows  : 


From   Whom. 


For   What. 


Amount. 


8  Patrick  J.  Brady ;  Wharfage,  District  No.  a,  N.  R . . . 

S  Edward  A  bed ••  4.  "    .... 

I  Wm.  T.  Coggeshall "  6.  "    .... 

J  Charles  Parks j  "  8.  "    .... 

I  Geo.  A.  Woods *•  10.  "    .... 

I  B.  F.  Kenncy "  12,  "    .... 

J  I  Henry  A.  Palmstine i  "  i,  E.   R.... 

1  I 


*7a  43  I 
166  61 

28  65 

X42  a4 

199  93  I 
13»  00 
X33  ao 


Total. 


Date 
Dspoft- 

ITED. 


1890. 


39«                                                                                  ' 

ynouWmm. 

FtH  What. 

.^. 

,„.|g 

■1 

Chu-S-CoxB 

Whari^i.  Di.rrici  So.  3,     N.  R.... 

..,*, 

1 

^ 

On 

^ 

. 

|1.t8j  "^ 

»I.T»>  -TS 

w«-, 

JAMES  MATTHEWS,  Trei 


Fiom  Ibe  Engineer-in-Cliief : 

■St.  Report  for  (he  week  ernJii^  October  35,  1890. 

2d.  Reporting  the  thTovring  of  chaff  and  dirt  from  floating  clevatot  into  the  rirer  from 
east  side  of  the  approach  to  Piers,  new  46  and  47,  North  river.  Notify  the  owner  c( 
elevator  to  appear  before  the  Board  Thursday.  November  6,  1S90,  and  show  cause  iri 
penalty  shooli  not  be  imposed  for  violaliim  rule  number  Iwelie  of  the  rules  and  regolatki 
this  Department. 

3d.  Reporting  non^:ommencemenl  of  repairs  to  Pier  33,  Kasl  river.  Notify  B.  F.  Clyde  dt 
the  repairs  called  for  are  not  made  within  ten  days  the  work  wilt  be  done  by  this  Deparlmeiil  u 


4ih.  In  reference  10  the  erection  of  a  platform  by  the  Knickerbocker  Ice  Company  oat  &<m 
bulkhead  south  of  Rivinglon  street,  East  river.     Referred  to  the  Treasurer  with  power. 

Slh,  Report  on  Secretary's  Onier  No.  10467  ihai  he  had  fencsd  off  from  public  use  the  bulk 
between  Piers  4S  and  49,  Elast  river,  at  a  cost  of  $90.08.  The  Treasurer  authoriied  to  collect 
amount  from  the  owner. 

6lh.  Report  on  Secretary's  Orders  Nos.  10144,  !04",  ■°449.  '0465  and  1047J,  that  be 
superintended  piercing  bulkhead  at  Pier,  new  29,  East  river,  the  repairing  of  sheathing  on  dec 
Pier,  new  6:^,  Korth  rirer,  the  driving  of  spring  piles  on  the  southwest  corner  of  Rer.  new  1,  N 
river,  the  erection  of  a  fence  between  One  Hundred  and  Tweoty.fiflh  and  One  Hundred 
Twenty-siilh  slieel'i,  Harlem  river,  and  had  removed  the  piles  and  remains  of  Ibe  dumpinsJ" 
at  Twenty-second  street,  East  river. 
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!  peremptory  mandamus  served   upon  President  Post,  October  20,  1890,  respecting   the 
of  floating  structures  from  the  bulkhead  northerly  of  the  approach  to  Pier,  new  47,  North 

as, 

>n  motion,  ordered  to  be  placed  on  file  and  the  following  resolution  adopted  and  directed 
msmitted  to  the  occupants  and  owners  of  the  structures  referred  to : 

olved.  That,  in  accordance  with  a  mandamus  issued  by  Hon.  Richard  0*Gorman,  Judge 
iperior  Court,  you  are  hereby  directed  to  remove,  within  five  days  after  receipt  hereof,  from 
head,  about  three  hundred  and  eight  feet  northerly  of  the  approach  to  Pier,  new  47,  North 
ch  and  every  certain  floating  structure  of  which  you  are  either  the  occupant  or  owner,  and 
I  the  business  of  packing,  selling  or  shipping  oysters  is  carried  on,  together  with  all  bridges 
iments  thereto. 

motion,  the  Secretary  was  directed  to  transmit  to  the  Counsel  to  the  Corporation  an  altema. 
:  served  upon  this  Department  in  the  matter  of  the  reinstatement  of  Michael  Magee,  a 
mployee,  for  such  action  as  may  be  deemed  proper  in  the  premises. 

:  apphcation  of  the  Branford  Granite  Company,  requesting  that  the  time  to  complete  all 
;s  ot  granite  under  Contract  No.  316  be  extended  until  December  I,  1890,  and  inclosing 
of  sureties  thereto,  was, 

:>n  motion,  taken  from  the  table,  ordered  to  be  placed  on  file  and  time  extended  as 
k1. 

e  communication  from  the  Engineer-in-Chief,  reporting  non -commencement  of  repairs  to 
premises  on  the  North  and  East  rivers,  together  with  his  report  on  Secretary*s  Order  No. 
is  to  the  condition  of  and  dredging  required  at  and  between  bulkhead,  foot  of  Seventeenth 
hleenih  streets,  East  river,  was  referred  to  President  Post  to  examine  and  report  to  the 
vhat  action  in  his  opinion  should  be  taken. 

mmissioner  Matthews  reported  that  he  had  received  the  following  estimates  for  furnishing  the 
r.ent  with  about  one  thousand  barrels  of  quick  setting  Portland  cement  : 

Brand $2  55  per  barrel. 

«n  Bros.  &  King 2  55 

&  Meyerstein 2  55 

I  &  Co 3  00 

ir  &  Co 2  75 

r  &  Babson 2  56 

he  action  of  Conmiissioner  Matthews  m  awarding  the  order  to  James  Brand  approved. 


tk 


i« 


(t 


«i 


«( 


30O 

^™ 

lira                     m  reporied  Ibal  be  had  received  for  the  Treasu.et 

Ihe  foUowina  olin 

ing  the  IX-partmenl  wilh  cual  and  ipnjcc  plank  : 

Amut  IIS  Cboss  Tom  Ecc 

COAI. 

About  30  Tc«sSn« 
o»  EccCau. 

idDuD     as™ 

tinpotoo. 

(S  MPS  ML 

|4  upper  wo. 

., 

,. 

■■ 

=  «.        - 

.. 

^r»r^  Timber  and  Flaui. 

I.  KmontoD  &  Son |2t  and  tiS  per  U. 

V.  McCUye  ft'Co . .     U 

j!.  Dodge  &  Co 23  " 

The  Mlkni  or  ComniHiaoer  Cimm  in  Kwuding  the  order  for  coal  to  David  Dnncu  ft  Set 
'  ipnice  timber  and  plank  to  T.  H.  SimuuMn  ft  Son,  approved. 

The  Secrelujr  repoiled  that  the  pay-rolls  for  Ihe  General  Repairs  and  ConstmctMa  For 
«  week  ending  October  24,  iSgo,  amomilioK  lo  $8,079.88,  had  been  approved  and  anditd 
transmitted  to  the  Finance  Department  for  payment. 

The  Auditing  Committee  submitted  \n  audit  of  three  bills  or  claims  amounting  to  tsf 
and  one  bill  or  claim  amouDling  to  $9,512.43,  which  were  approved  and  audited,  and  ordered! 
spread  in  full  on  the  minutes,  as  follows  : 

Conslrutliim  Aiceunl. 


s  Matthews,  Treasurer,  c 


11432. 
11433- 


REC  AFITinjlTION . 

3,  Bills  or  claims  on  Constivction  Account 

Respectfully  submitted, 


New  York,  October  i 


30I  [October  30, 1890. 

Oh  ConsintctUn  Accotmt, 
Namt.  Amoant. 

th.  S.  Cnmiziy  Estimate  No.  7,  and  final.  Contract  No.  312 ^f5i2  43 

Respectfully  submitted, 

TAMES  MATTHEWS,   )     Auditing 
J.  SERGEANT  CRAM,  f  Committee, 
''ork,  October  23,  1890. 

;tion  of  the  President  in  transmitting  the  same  with  requisitions  for  the  amounts  to  the 
apartment  for  payment,  approved. 

Uowing  requisitions  were  passed  : 

For  what. 

&-cut  saws,  etc Estimated  cost,  $162  00 

hoes,  shoYcls,  etc "  2i  I  45 

ging  at  Pier  61,  East  river "  800  00 

thousand  feet  of  spruce "  210  00 

pails,  etc '*  51  00 

ware •*  19  00 

o. 

ind  chair,  Dock  Master's  office.  District  No.  i,  East  river. 

w  shades,  etc. 

ipe,  etc..  Deck  Master's  office,  District  No.  5,  East  river. 

ion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 

ard  then  convened  in  executive  session. 

ssioner  Cram  offered  the  following  resolutions,  which  were  adopted  : 

:d.  That  the  salary  of  David  F.  McCarthy,  Superintendent  of  Repairs,  be  tmd  hereby  is 
rate  of  three  thousand  dollars  per  annum  to  take  effect  November  i,  1890,  sulject  to 
t  rules. 

»d.  That  the  salary  of  Andrew  McC.  Parker,  Assistant  Engineer,  be  and  hereby  is  fixed 
if  three  thousand  dollars  per  annum,  to  take  effect  November  i,  1890,  subject  to  Civil 
s. 

id.  That  the  salary  of  Winfield  S.  Lasher,  Assistant  Engineer,  be  and  hereby  is  fixed  at 
:wenty-seven  hundred  dollars  per  annum,  to  take  effect  November  i,  1890,  sub|ect  to 
e  rules. 

ed  that  the  salary  of  John  A.  Bensel,  Assistant  Engineer,  be  and  is  hereby  fixed  at  the 
hundred  and  fifty  dollars  per  month,  to  take  effect  November  1,  1890,  subject  to  Civil 
s. 


( 


Rctolved,  Thai  ihc  aluy  at  Frederick  P.  Thampion,  Survej^r,  b«  Mill  baclqr  b  fiiH  « 
rate  of  three  ihuiuand  dollnra  per  uiiiixn.  lo  take  cfliect  November  l,  1S90.  nibject  to  CiiQ  Sa 

Retolved,  That  tliesaUry  ofC.W.Siiniforc),  AiiEUiUnI  Sutve^or,  be  (iid  hereby  isfixcda 
rate  of  ode  hundred  and  sevcniy-five  dollan  pet  month,  to  take  clfect  November  1,  tSgo,  mtge 
Ciril  Service  rules. 

Resolved,  Thai  the  lulaiy  of  Otto  II.  Klein,  DraughUman,  be  and  hereby  is  fixed  ai  ihr 
of  one  hundred  and  twenif'Sve  dollanpcr  tnonlh.  to  lake  cilecl  Novcubcr  i,  1S90,  salqeciiuC 

Resolved,  That  Ihc  salary  of  Francis  E.  Moon,  Chief  Clerk,  be  and  hereby  is  Gx«d  at  the  ol 
Iweiity-seven  hundred  dollars  per  aonani,  10  lake  effect  November  i,  1690,  nbjecl  to  Civil  Scr 


Resolved,  That  the  salary  of  Jan 
lale  of  twenty -four  hundreil  dollars  ] 


s  Weir,  Apporlkmmenl  Clerk,  be  and  here!>y  is  fixed  il 

tanoum.  10  take  effect  November  1.  lSi|0,  subjecl  id  Civil! 


Resolved,  That  the  salary  of  Icuis  S.  KelLpyg,  Clerk,  lie  and  hereby  is  fixed  at  ihe  rile  of  I 
thooSBiKl  dollars  per  annum,  lo  lake  eflecl  Nuiembcr  I,  iSqo,  subject  to  Civil  Service  rulc^ 

Resolved,  That  the  salary  of  John  F.  Williams,  Kodmaii,  be  and  heicby  is  fixed  at  the  tsV 
eighteen  dollars  per  week,  lo  take  effect  -Noveinher  1,  1S90,  subject  lo  Civil  Service  rules. 

Resolved,  That  the  saUry  of  Henry  R.  McCready.  Laborer,  be  and  hereby  is  fixed  at  dwi 
of  iifieen  dollars  per  vteek,  to  lake  effect  November  t,  1890,  subjecl  to  Civil  Service  roles. 


Thomas  Sullivan. 
Edward  Realty. 
Patrick  Madden, 
lames  Kenedy. 


The  follsv 


ng  per 


re  appointed  : 

Laiareri. 

Richard  Kane. 

Patrick  Smith. 

Daniel  SiiUivan. 

James  Kane- 
re  discharged  : 


Pa  I  rick  Mulligan. 
Patrick  H.  Murray,  Dock  Builder,  i 
to  take  effect  November  I,  1890. 

On  motion,  the  Board  adjourned. 


Edward  Tuohey. 
James  Loughlin. 
X  Saunders. 


William  Murray. 
I  to  the  position  of  Foieaian  of  Dock  SmU^ 


AUGUSTUS  T.  IXX:HARTY,  Seereurr-  I 


3P3  [November  6, 189a 


meeting  of  the  Boerd  of  Docks  of  the  Cit  j  of  New  York,  called  to  meet  at  the  office  of  the 
'ier  '<  A,"  Battery  place,  Thursday,  NoTember  6,  1890,  at  11  o'clock,  A.  M.,  was  adjourned 
'clock,  p.  If.,  there  being  no  quoram  present. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


eeting  of  the  Board  of  Docks  of  the  City  of  New  York,  heki  at  the  office  of  the  Board, 
."  Battery  place.  Thursday,  November  6,  1890,  at  2  o'clock,  p.m. 

ent — Commissioner  Matthews. 

Cram. 
:nt — President  Post. 

te  absence  of  the  President,  Commissioner  Cram  acted  as  president  pro  tern. 

minutes  of  the  meetings  held  October  29  and  30,  1890,  were  read  and  approved. 

:st  Maclay,  President  of  the  Knickerbocker  Ice  Company,  appeared  before  the  Board,  re- 
the  compensation  to  be  paid  £sr  the  use  of  land  under  water  to  be  covered  by  the  pro- 
Iform  between  Rivingtou  and  Delancey  streets.  East  river ;  whereupon  the  following  resolu- 
adopted  : 

>lved,  That  permission  be  and  the  same  is  hereby  granted  the  Knickerbocker  Ice  Com- 
ise  and  occupy  the  aforesaid  land  under  water  for  the  period  from  November  i,  1890,  to 
891,  provided  they  agree  to  pay  for  the  use  thereof  the  sum  of  twenty-five  dollars,  the  said 

0  be  made  payable  to  the  Dock  Master  of  the  district,  at  the  expiration  of  said  term. 

following  communications  were  received,  read,  and, 

in  motion,  tabled  : 

m  C.  P.  Huntington,  lessee— Accepting  the  terms  and  conditions  of  resolution  adopted 
23,  1890,  for  the  extension  of  Pier,  new  37,  North  river. 

II  Morgans  Ix>uisiana  and  Texas  Railroad  and  Steamship  Company,  lessees — ^Accepting 
s  and  conditions  of  resolution  adopted  October  23,  1890,  for  the  extension  of  Pier,  new  25, 
ver. 

>m  Patrick  Donnelljrjr Watchman  and  Messenger— Requesting  an  increase  of  salary. 

t  following  communications  were  received,  read,  and, 

1  motion,  ordered  to  be  placed  on  file,  viz.: 

om  the  Department  of  Public  Charities  and  Correction — Desiring  to  be  informed  whether 
aon  has  been  granted  to  parties  independent  of  their  authority  to  unload  coal,  etc.,  at  pier 
Twenty-sixth  street,  East  hver.    Referred  to  the  Treasurer. 


November  6,  1890.]  304 

From  the  Finance  Department — Transmitting  the  proposal  of  William  J.  Chuk«  for 
granite  and  paving-blocks  under  Contract  No.  357,  with  approTsl  of  the  adeqnmcy  and  mffideBC 
nireties  thereto. 

From  the  Counsel  t«  the  Corporation — Approving  specifications  and  form  of  contract  for  dn 
ing  between  Seventy-eighth  and  Seventy-ninth  streets.  North  river. 

From  John  A.  Baines — Requesting  that  the  permit  issued  to  him  June  18,  1890,  to  moor  a  b 
house  at  One  Hundred  and  Thirty-second  street  and  Lexington  avenue,  Harlem  river,  be  tnmsfe 
to  the  •♦  Prvni  Cesky  Veslarsky  Klub.*'     Granted. 

From  the  Southern  PaciBc  Company — Requesting  permit  to  repair  Pier,  new  37,  North  n 
Granted. 

From  Pirn  Forwood  &  Co.,  lessees  Pier,  new  55,  North  river ~ Requesting  permit  to  dredji 
each  side  of  said  pier.     The  action  of  Commissioner  Matthews  in  issuin|;  a  permit  approved. 

From  B.  F.  Clyde — Advising  that  repairs  will  be  made  to  Pier  33,  East  river. 

From  Frank  Flaudrcau,  lessee — Paying,  under  protest,  rent  for  bulkhead  northerly  of 
approach  to  Pier,  new  47,  North  river. 

From  the  New  England  Terminal  Company— Complaining  that  the  overcrowding  ofoi 
boats  at  Pier  44  interferes  with  the  use  of  the  slip  between  Piers  44  and  45  East  river.  The  Dl 
Master  directed  to  call  upon  the  Commissioners. 

From  Dock  Master  Meehan— Reporting  that  the  canal  boat  *< Leviathan,"  reported  aak' 
the  foot  of  Nineiy-sixth  street,  North  river,  has  been  removed. 

From  Dock  Master  Woods — Recommending  that  the  raft  between  Forty-third  and  Fort74M 
streets,  North  river,  be  removed  to  the  timber  basin.     Referred  to  the  Eng^eer-in-Chief. 

From  the  Cuiiard  Steamship  Company,  Limited,  lessees,  Pier,  new  40,  North  river— Deflii 
to  be  infortucd  upon  what  terms  permission  would  be  granted  to  lengthen  said  pier.  The  Seoell 
directed  to  furnish  the  information. 

From  Edmund  Coftin,  Jr. — Requesting  an  adjournment  for  one  week  of  the  subject  aii 
respecting  the  extension  of  bulkhead  at  Thirty -fourth  street,  North  river.     Request  granted. 

From  Terence  O'Brien  -  Noiice  of  hen  amounting  to  one  hundred  and  ninety-two  doUtiil 
twenty  cenl^  ($192.20)  against  the  copartnership  of  Fogg  &  Scribner,  alleged  contractois  iiv  ( 
construction  of  a  new  i)ier  foot  of  Ninety-fifth  street.  East  river.  The  Secretary  directed  to  fiki 
lien  WJth  the  contract. 

The  Treasuror,  Commissi«^ner  Matthews,  submitted  his  report  of  receipts  for  the  weekeoA 
November  5,  i^(/),  ainountiug  to  $83,146.70,  which  was  received,  and  ordered  to  be  spread in| 
on  the  minutf  s,  ns  follows  : 


J 
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Fbom  Wkom. 


CiinanlS.&Co 

Harvey  P.  FsmogUn 

Tweniy-third  Street   Railway 
Co 

Bridgeport  Steambi  at  Co 

Hont  ft  DoaakiaoD 

Hooier  Ramsdell 

<« 

Cafkfll  and  NcwYork  S.B  Co. 

Delaware,    Lackawanna   and 
Weiteru  R.  R.  Co ......... 

Western  Slock  Yard  and  Mar- 
ket Co 

James  GtUiesft  Son 

Sauccrtiea  and  New  York  S. 
B.Co 

PcnnsylYania  Railroad  Co. . . . 


Fo«  What. 


•t 


New  Jersey  R.  R.and  Tran»-< 
portatioo  Co 


AsKxiates  of  the  Jersey  Co.. . 
Central  Railroad  Co.  of  N.  J 


Frands  M.  Latbrop. 


M.Goodwin 

Peter  Charles 

Pirn.  Forwood  &  Co.. . 
A.M.UnderhiU&Co. 
Metn^Mlitan  S.  S.  Co. 
Quebec  o.  o.  \^o% . .  •  ■  •  • 

Roberts.  Briggs 

Frank  Flandreau 


X  <|rs.  rent  Pier,  new  40.  N.  R 

Pier,  old  40.  N.  R 

z  mos.  rent  pfm.S.  of  ferry,33d  St.,  N.R. 

I  qrs.  rent  wharf  structure.  Pier  35, 
E.R 

X  mos.  rent  bkd.,  S.  of  Franklin  s(., 
N.R 

z  qrs.  rent  Pier,  new  24,  N.  R 

••         Pier,  xa9th  St.,  N.  R  

"         S.  yi  Pier,  old  33,  etc  ,  N.R. 

**        pfin.,  bet.Piers  18&  19,  N.R. 

"        Pier  at  West  58th  st,  N.  R. 

'*        N.  half  bkd  ,   bet.   49th  & 
50th  sts.,  N.  R. 

X  moa.  rent  inner  end  Pier,  old  35,  N.R. 

z  qrs.  rent  reclaimed   land  S.  of  Pier, 

old  Z,  pi •  K. ............ 

**        extension  to  bkd.,  bet.  Piers 
3and6,N.  R 

pfiD.,S  ofPicri6,etc,,N.R. 

••         Piers,  new  37  and  a8,  N.  R. 

"         Pier  at  W.  35th  $t.,  N.R... 

*•        pfin.  N.  Desbrosses  St., N.R. 

S.M  Pier  39  and  bkd.,  N.  R. 

"        pfm.,  S.  of  PierS,  N.  R.... 

••        pfm,  bet  Piers  i»&  14,  N.R. 

"        N.  M  Pier  za&bkd.,N.R. 

S.    %      Pier    Z4.     &    bkd. 
N.  R 

"         Bkd.  at  E.  49th  St.,  E.  R. . . 

"         Pfm.  bet.  Piers  38  &  39,E.R. 

"        Pier,  new  55,  N.  R 

38,     ••    

"        Phn.  N.  of  Pierio,  N.  R.. 

"        Pier,  new  47  &  bkd.,  N.  R. 

••        Pier  at  W.  17th  St.,  N.  R. 

••        Bkd.   N.  of  Pier,  new  47, 
N.  R 


Amount. 

I7.6a5 

00 

5,000 

00 

100 

00 

375 

00 

150 

00 

6.671 

as 

350 

00 

2,500 

00 

375  00 
z,75o  00 

87  50 
z66  66 

350   03 

4.500  00 

350   00 

13.750   CO 

i.zas  00 

350  cx> 
2,000  00 

375  00 

400  00 

6,000  00 

1,750  00 

4.3"  50 
150  00 

100  00 
5,oco  00 
7,875  00 

187  50 
4,250  00 

750  00 

9,56a  50 


Total. 


\ 


Date 
Defos- 
rrsD. 


X890. 


\ 


i4\»E^l  ^\ 


\ 


^QH.   -^ 


NOVSHBBR  6.  189%] 
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Datb. 

From  Whom. 

Fo*  What. 

Total. 

D 

11 

1890U 
Nov.  3 

M            . 
M            . 
••           ^ 

••           . 
"          9 

••          . 
**          « 

••       3 

PMrick  J.  Brady 

Whar&ge,  Dtfttrict  Ncs,  N.R 

4.  "     

6.  ••     ...... 

8.  "     

in.     "     

".    ••       

1,  E.R 

3.    "     

5.  "     

7.  "     

9.  ••     

IS9                      •     • • •  • 

«3.     ••     

87s    Kt 

ii 

Edward  Abed 

1 

C4    C8     r 

William  T.Coggethall 

Cbaries  Puks  ••• 

7»  ro 

M7  89 

f  0  6s 

$7  00 
61  7X 

179  OJ 

6|  40 

«37  43 
106  74 

3s  00 

61  04 

8>.«S8  19 

B.F.  Kenncf 

Henry  A.  PauBsnoe. ...     .... 

Charles  S.  Cove. 

John  1.  Rvan 

Jowpli  B.  Erwin 

John  J.  Martin 

lames  W.  Canon 

Tosenh  F. If eehan 

■ 

11 

8*3.«4*  JO 

fS3.H6jQ 

Respectfully  submitted, 

JAMES  MATTHEWS,  Tietsaitr. 

From  the  Enginecr-in-Chief : 

1st.  Report  for  the  week  ending  November  i,  1890. 

2d.  Reporting  that  he  had  directed  that  Laborers,  Acting  Watchmen,  William  Cot! 
August  Schweigert  be  not  again  assigned  to  duty  as  Acting  Watchmen,  and  recommeodiof 
his  action  be  approved. 

On  motion,  reports  disapproved,  and  the  Engineer-in-Chief  directed  to  forthwith  re-tsip 
parties  to  duty  as  Acting  Watchmen. 

3d.  Recommending  that  proposals  be  again  invited,  by  public  advertisement,  for  tbebdl 
of  a  new  crib  bulkhead  at  Charity  Hospital,  Biackwell's  Island,  East  river. 

On  motion,  the  Secretary  was  directed  to  re-advertise  in  the  CiTY  Record,  and  other  ■ 
papi-rs  designated  by  law,  inviling  estimates  for  doing  said  work. 

4th.  Reportmp^  that  Pier  43,  Elast  river,  should  be  removed  and  a  new  pier  built 

On  motion,  the  En^incer-in-Chicf  was  directed  to  prepare  plans,  specifications  and  fiM 
contract  for  building  a  new  pier  thereat.  ^ 

5th.  Reporting  the  service  of  notices  to  remove  certain  floating  structures  northerly* 
tippronch  f  Pier,  new  47.  Noith  rWer. 
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6tfa.  Ueceiiiiiiendmg  that  tlie  filling  at  East  Niaety-fonrth  Street  Section  be  stopped  until  the 
.  at  said  lection  is  completed.    Recommendatian  adopted. 

7th.  Partial  report  on  Secretury's  Order  No.  1005 1  that  he  had  superintended  buildinf  bulk- 
I  north  of  Ninety-seventh  street,  North  river. 

8th.  Report  ^n  Secretary's  Order  No.  10499.  in  relation  to  the  information  requested  by  the 
iptroller  respecting  Granite  Contract  No.  230.  The  action  of  Comniissioners  Matthews  and 
n  in  transmitting  to  the  Comptroller  a  copy  of  said  report  approved. 

9th .  Report  on  Secretary 's  Order  No.  103 1 7,  submitting  plans,  specifications  and  form  of  contrac  t 
bmflding  Pier,  new  14,  North  river. 

On  mot  ion,  ordered  to  be  placed  on  file  smd  the  following  resolution  adopted  : 

Resolved,  That  the  plans,  specifications  and  form  of  contract,  as  prepared  and  submitted  by 
Engimeer-in-Chief  of  this  Department  for  building  Pier,  new  14,  North  River,  be  and  they  hereby 
fcppioted,  subject  to  the  approval  of  the  Counsel  to  the  Corporation  as  to  form,  and  the  Secre- 
be  and  hereby  is  directed  to  have  a  sufficient  number  of  blank  forms  of  proposals  printed  and 
ler  advertisements  inviting  estimates  for  doing  said  work  inserted  in  the  various  newspapers 
^nated  by  law. 

loth.  Report  on  Secretary's  Orders  Nos.  9205,  10150,  10395  and  10464,  that  he  had  superin- 
led  the  erection  af  a  dumping-board  on  the  crib-bulkhead  foot  of  Lincoln  avenue,  Harlem 
r,  extending  wharf  at  Spuyten  Duyvil,  cleaned  bulkhead  platform  between  Sixty-first  and 
y^-oecond  stieets.  East  river,  and  supervised  the  work  of  dredging  in  the  slips,  and  under  pon- 
■  of  the  float  Ixidges  at  the  foot  of  Lincoln  avenue,  Harlem  river. 

iith.  Report  on  Secretary's  Order  No.  10444  as  to  the  condition  of,  and  dredging  required  in, 

dips  adjoining  Piers  10,  1 1,  12  and  13,  East  nver.    The  Engineer-m-Chief  directed  to  prepare 

aScAtions  and  form  of  contract  for  dredging  to  a  depth  of  twenty-five  feet  at  mean  low  water,  at 

City's  portion  of  said  premises.    The  owners  directed  to  dredge  forthwith  to  a  depth  of  twenty- 

at   mean   low  water,  and  notify  said  parties  that  in  the  event   of  failure  on  their  part  to  do 

dsedging,  the  work  will  be  done  by  this  Department  at  their  cost  and  expense. 

On  motion,  the  Engineer-in-Chief  was  directed  to  prepare  plans,  specifications  and  form  of  con- 
t  for  the  boiidfng  of  Pier,  new  15,  near  the  foot  of  Barclay  street.  North  river. 

Od  motion,  the  Engineer-in-Chief  was  directed  to  examine  and  make  the  necessary  arrange- 
■ts  for  filling  at  East  One  Hundred  and  Tenth  Street  Section,  Harlem  river. 

Ob  motion,  the  Secretary  was  directed  to  readvertise  in  the  City  Record  and  other  newspapers 
by  law,  mviting  estimates  for  dredging  at  East  One  Hundred  and  Second  Street  Section, 
nver. 


Da  motion,  the  subject-matter  of  the  removal  of  certain  floating  structures  northerly  of  the 
to  Pier,  new  47,  North  river,  was  referred  to  Commissioner  Cram,  with  power. 


^  ^%  Secretary  reported  that  the  pay-rolls  for  the  month  of  October,  1890,  amounting  to 
y09f^9^f  <uid  the  pay-rolU  for  the  General  Repairs  and  Construction  Force  (ox  \Yi«  ^ex^  cxAm^ 


:>er  31,  1S90,  tmounling  lo  t^.ooi.gt.  h*4  been  approTCd  and  auiliicil,  and 

ince  Department  for  payment. 

On  motion,  the  Treasurer  was  icqueated  10  eiamine  and  report  what  unciani  of  filling 
uired  U  West  Fifty. leventli  itrMI,  North  river. 

CommUUoner  Cram  offered  Ibe  following  resolalion,  which  waa  adopted  : 
Rriolved,  That  pcrmisHon  be  and  hereby  »  p*"'"^  '"  ^^  Brooklyn  &  New  York  Fen 
>y  to  ax  and  occupy,  during  the  will  and  pleasure  of  this  Board,  the  bulkhead  at  the 
;nty -second  slrccl,  East  river,  provided  they  agree  in  »ritio£.  within  ten  days  after  rcerip 
pay  at  compensation  therefor  at  the  rate  of  ten  dollars  ($10)  per  menlh,  to  be  payable  at 
ach  month  la  the  Dock  Mailer  of  Ibe  District. 

The  luhject  matter  reapecting  complaint  of  John  A.  Honker  aa  to  the  ccoidition  of  Sent 
M  from  Avenoe  A  lo  the  East  livcr  wa*  laid  "»er  until  otherwise  ordered. 

Od  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secreii 

Tbe-Boud  then  amweaei  in  execalive  ttmoa. 

Tb0  qtpBnikin  ot  Nlchotai  J.  Vaodn-Weydc,  DraiglMBn,  fat  iBCKue  oT  mlnj 

Oft  mc#oa,  •rdeied  to  be  placed  on  6lc. 

Tbe  i^plkationa  of  Alien  N.  SpooMT  and  Godfrey  F;Fai)er,  AwltiME^iMcn,  far 

On  motion,  ordered  to  be  placed  on  file,  and  the  following  retolutlont  adc^ned : 
Resolved,  That  the  salary  of  Allen  N.  Spooner,  AssiitanI  Engineer,  be  aad  hereby  b 

the  rate  of  one  hundred  and  fifty  dollais  per  month,  to  take  eftct  Norenbci  i,  189CS  n 

Civil  Service  rules. 

Resolved,  Thai  the  salary  of  Godfrey  P.  Farley,  AssiHant  Engineer,  be  and  becehy  ii 

the  rate  of  one  hundred  and  fifty  dollais  per  month,  to  take  eSect  Novemhei  i,  iSgo,  n 

Civil  Service  rule*. 

The  following  penons  were  appointed  : 

Laitrrri. 
Patrick  McCann.  Thomas  Fitzgerald.  Patrick  Smith. 

John  Holmes. 

Frederick  H.  Quern,  Laborer. 
Oit  motion,  the  B«aid  adjourned.  ,  | 

AUGUSTUS  T.  D0CHAR1Y,  S<o 


ml 
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A  special  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the 
Koard,  Pier  •*  A,"  Battery  place,  Wednesday,  November  12,  1890. 

Pi cscnt— President  Post. 

'*  Commissioner  Matthews. 

''  Cram. 

The  Board  met  to  receive  estimates  for  dredging  the  bulkhead  at  West  Seventy -eighth  street  ; 
le  bulkhead  between  West  Seventy-eighth  and  West  Seventy-ninth  streets,  and  the  half  slips 
Ifoining  West  Seventy-ninth  Street  Pier,  North  river,  advertised  to  be  opened  this  day  at  12  o'clock 
m     A  representative  of  the  Comptroller  being  present. 

One  estimate  was  received,  as  follows : 

From  the  Morris  &  Cumings  Dredging  Co.,  with  security  deposit,  $25,  20  cents  per  cubic  yard. 

On  motion,  the  Secretary  was  directed  to  transmit  to  the  Comptroller  the  security  deposit  made 
f  maid  bidder,  whereupon  the  following  resolution  was  adopte<i : 

Resolyed,  That  the  contract  opened  this  day  for  dredging  the  bulkhead  at  West  Seventy-eighth 
■toet.  North  river,  the  bulkhead  between  West  Seventy-eighth  and  West  Seventy-ninth  streets, 
j^vUi  rirer,  and  the  half  slips  adjoining  West  Seventy -ninth  Street  Pier,  North  river,  be  and 
(■diy  is  awarded  to  the  Morris  &  Cumings  Dredging  Co. ,  upon  the  approval  of  the  sureties  by 
hto  ComptroUer. 

On  motion,  the  Board  adjourned.  . 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


A  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the  Board, 
••  A,'*  Battery  place,  Thursday,  November  13,  1890. 

Present — President  Post. 
ir  "         Commissioner  Matthews. 

r_  "  "  Cram. 

;      The  minutes  of  the  meetings  held  the  6th  instant,  were  read  and  approved. 

.    The  President  not  voting,  for  the  reason  that  he  was  not  present  at  the  tine  said  meetings  were 


¥ 


^  Stephen  P.  Nash,  attorney  on  behalf  of  S.Charles  Welsh,  executor,  appeared  before  the  Board 
fl^iCitenUed  the  ofifier  made  by  his  client,  December  17,  1886,  to  sell  to  the  Mayor,  Aldermen  and 
Vpbkoiudty  of  the  City  of  New  York  the  seventy-five  feet  of  bulkhead  nexl  wo\\\v  ol  W'a.wSsxikTv 
PW,  North  liyer,     Wbkb  offer  wms  refused,  and  the  matter  being  iunhet  dvscu^sfc^  «:sv^  coxv- 


lered,  Ihe  following  nsolutioni  were   unnniinausl;  adopted  b^  'lu^  affirmative  votes  of  Pies 
»t  and  CommusioDCis  Matllien's  and  Ciatn. 

Resolved,  Th»L  Ihe  unammons  resolution  of  Ihe  Boaid,  adi>pl«cl  on  ilie  6th  of  Oclobct, 
telaCive  to  the  Fnuiklin  Street  Scclian,  be  and  liereby  is  (mended  to  read  as  fcillows : 

Rcwilvwi,  That  the  Engineer-in -Chief  be  a.nd  hereby  is  ditecled  lo  proceed  wilh  Ihe  emu 
tion  uf  sufiicieut  conciete  base-blocks  Un  tlie  bulkhead  or  river  wall  beLvi  een  the  south  rod  o 
North  Moore  Street  Section,  which  is  at  a  point  about  equalljr  distant  between  Franklin  Mai  ! 
Moore  streets  and  a  poiiil  about  25  feel  souther];  of  Harrison  slreel ;  alto  that  he  be  and  lien 
"liiecled  to  proceed  with  [be  coiutruclion  of  ainul  220  feel  additional  of  the  said  balkheid  « 
■^tl,  upon  the  same  geneial  plan  as  that  for  the  Beach  Slieel  Section,  and  of  a  pier  to  be  h 
s  Pier,  new  z*.  North  river ;  and  that  all  the  work  herel^  oniered  be  petformed  othewae 
by  ciintrftCI,  as  provided  by  seclion  714  of  Ihe  New  York  City  Conioiidalion  Act,  and  that  il  bt 
Ity  Uie  force  of  the  Department  by  day's  work,  except  so  much  of  Ihe  labor  a&  is  now  ormij' 
'-»  he  rantracted  for  :  and  thai  all  the  material  and  dredging  necessary  for  the  alove-mrall 
rk  of  the  wall  not  heretofore  contracted  for,  or  which  tony  not  hereafter  be  contracted  fc 
[lurchaaed  by  Ihe  Treasurer  olheiwise  than  by  coiilnict. 

On  motion,  the  following  resolution  was  adopted  : 

Resolved,  That  the  permit  issued  April  30.  18S7,  authorising  Ilunl  &  Donaldson  to  oa 
OCGapy  one  hundred  feet  of  the  bulkhead  southerly  tram  Franklin  street.  North  rivei,  tif 
with  the  petiuit  issued  Match  l,  l88g,  to  the  Smgerties  and  New  York  Slcombiiat  CompMj  I 
•nd  occupy  Ihe  inner  end  iil  Pier,  old  35,  North  river,  be  and  Ihc  same  are  hereby  caualtt 
revoked,  and  the  Secretary  be  and  he  is  hereby  directed  to  notify  the  said  pailies  to  remafe 
and  vacate  the  aforesaid  premises  within  ten  days  alter  receipt  of  notice. 

The  following  communications  were  received,  read,  and, 

On  motion,  ordered  to  be  placed  on  tile,  viz. : 

From  the  Fire  Department  -Requesiitig  dredging  on  the  north  side  of  dock  at  Castle  Ga 
the  berth  designated  for  the  fire-tioat  ■' The  NeW  Yorker."  The  Engineer-in -Chief  da 
to  make  requi^iliim  for  dredging  lo  a  depth  of  twelve  feet  at  mean  low  water. 

From  the  Department  of  Street  Cleaning — Informing  the  Board  that  >>rders  have  been  issi 
slop  the  llllini;  between  Ninety-fourth  and  Ninety. 6tth  streets,  East  River. 

From  the  Counsel  to  the  Corporation  -Approving  specifications  and  form  of  cimtract  la-li 
in)!  """'  esltnding  Pier,  new  46,  North  river,  for  repairing  and  painting  ihe  shed  tbeteta 
dredging  thurcat,  under  Conlr.ict  No.  359. 

From  the  Finance  l>epnnment — Reluming  tt'e  proposal  of  the  Morris  and  Cummgi  Drrf 
Cimipaiiy  f.ir  ilredjjiny  l*twceii  Seveiilv  eighth  and  Seventy -ninth  streets.  North  rrter,  s 
Contract  No.  358,  with  the  appmval  of  Ihe  adequacy  and  sulEciency  of  the  sureties  tbertlo. 

From  Edmund  Coffin.  Jr. — Advising  the  Board  upon  what  terms  be  is  willing  locoBTtjW 
citf  two  nin't  of  land  U.  lool  ol  TfetilY  ■(outlli  iVtetl,  North  river,  J 
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From  the  Knickerbocker  Ice  Company  -  Accepting  the  terms  and  conditions  of  the  resohition 
>ted  November  6,  1890. 

From  the  Gas  Engine  and  Power  Company—Requesting  permission  to  shed  platform  at  Morris 
k.  Permit  granted,  the  work  to  be  performed  under  the  direction  and  supervision  of  the  En- 
cr-in-Chief,  and  to  remain  only  dunng  the  pleasure  of  the  Board. 

From  Canda  and  Kane — Complaining  that  the  crib-bulkhead  erected  by  the  Knickerbocker  Ice 
ipany,  interferes  with  the  use  of  the  premises  leased  to  them  at  the  foot  of  West  Ninety-seventh 
K,  and  requesting  a  rebate  of  rent.     Referred  to  the  Treasurer  with  power. 

From  Simpson,  Spence  and  Young  -Reporting  that  several  piles  under  Pier,  new  56,  North 
r,  require  rcfastening.  The  Engineer-in-Chief  directed  to  repair,  provided  the  same  is  required 
he  terms  of  their  lease. 

From  John  A.  Davis  —Requesting  permission  to  erect  a  tool -house  and  office  on  the  Pier,  foot 
rhirty-ninih  street,  North  river.  Granted,  provided  the  written  consent  of  the  lessees  be  filed  in 
i  Department. 

From  Thomas  J.  Macdonald — Tendering  his  resignation  as  Blacksmith.     Resignation  accepted. 

From  the  National  Transit  Company — Requesting  permit  to  place  a  small  amount  of  rip-rap 

Ih  of  West  Ninety-eighth  street,  and  within  the  established  lines  of  Twelfth  avenue.     Granted, 

work  to  be  done  under  the  control  and  jurisdiction  of  the  Engineer-in-Chief  of  this  Department, 

From  John  Peirce — Requesting  that  the  time  for  the  delivery  of  granite,  under  Contract  No. 
1^  be  extended  until  January  I,  1891.  Granted,  provided  the  written  consent  of  the  sureties  be 
id  in  this  Department. 

From  the  Brooklyn  and  New  York  Ferry  Company — Accepting  the  terms  of  the  resolution 
:^ted  November  6,  1S90,  for  the  use  of  bulkhead  foot  of  Twenty-second  street,  E^t  river. 

From  the  Central  Railroad  Company  of  New  Jersey — Requesting  permit  to  repair  the  end  of 
a  8,  North  river.     The  action  of  the  President  in  issuing  a  permit  approved. 

From  The  Hoboken  Ferry  Company — Requesting  permission  to  repair  the  south  ferry-rack 
It  of  Christopher  street,  and  also  replace  piles  on  the  end  of  Pier,  new  44,  North  river.  The  action 
the  President  in  issuing  a  permit  approved. 

From  The  Harlem  and  Morrisania  Transportation  Line — Requesting  permit  to  erect  an  open 
fd  on  pier  foot  of  One  Hundred  and  Thirtieth  street,  Harlem  river,  in  accordance  with  plans 
admitted.     Granted,  the  same  to  be  and  remain  only  during  the  pleasure  of  the  Board. 

From  The  Lone  Star  Boat  Club— Transmitting  a  letter  from  W.  P.  Knapp,  attorney,  respecting 
■  light  to  locate  their  boat-house  foot  of  One  Hundred  and  Fifty-third  street,  Harlem  river. 

From  Robert  M.  Ferris  : 

1st.  Requesting  permit  to  repair  Pier  28  and  the  bulkhead  between  Piers  2S  and  29,  Cast 
''*'.     Granted. 

^d.  Requesting  permit  to  replace  two  oak  fender-piles  on  outer  end  of  Vvtt  ic^,  Easltwtx. 
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th.  Reporting  that  he  had  suspended  Laborer  Acting-Watchman  Thomas  T.  Dempsey,  and 
mending  that  he  be  discharged.     Referred  to  executive  session. 

th.  Submitting  specifications  and  form  of  contract  for  dredging  on  site  of  new  pier,  foot  of 
tieth  street.  East  river. 

>n  motion,  ordered  to  be  placed  on  file,  and  the  following  resolution  adopted  : 

Resolved,  That  the  specifications  and  form  of  contract,  as  prepared  and  submitted  by  the 
[)eer-in-Chief  of  this  Department  for  dredging  on  the  site  of  the  new  Pier  at  the  foot  of 
itieih  street.  East  river,  and  the  approach  thereto,  be  and  they  hereby  are  approved,  subject  to 
pproval  of  the  Counsel  to  the  Corporation  as  to  form,  and  the  Secretary  be  and  hereby  is 
ted  to  have  a  sufhcient  number  of  blank  forms  of  proposals  printed  and  proper  advertisements 
ing  estimates  for  doing  said  dredging  inserted  in  the  various  newspapers  designated  by  law. 

8th.  Reporting  that  earth-filling  was  received  at  East  Ninety-fourth  Street  Section  during  the 
k  ending  Saturday,  November  8,  1890,  for  which  no  tickets  were  collected.  The  Treasurer 
K>rized  to  collect  amount  due  and  to  have  printed  forty  books  containing  twenty-five  hundred 
lets  each. 

9th.  Recommending  that  the  time  for  the  completion  of  the  work  of  dredging  at  West  Thirty- 
rd  street,  and  for  Pier  at  West  Forty-fifth  street,  North  river,  under  contract  No.  328,  be  ex. 
ided  to  December  i,  1890.  Recommendation  adopted,  provided  the  written  consent  of  the  sureties 
Qed  m  this  Department. 

loth.  Reporting  repairs  requu'ed  to  Pier,  new  60,  North  river.     Notify  lessee  to  repair. 

nth.  In  reference  to  filling  behind  the   new  crib-bulkhead,   from  One   Hundred  and  Thirty- 
lUi  to  One  Hundred  and  Fortieth  street,  Harlem  river.     Referred  to  Commissioner  Cram. 

1 2th.  Submitting  specifications  and  form  of  contract  for  dredging  for  proposed  Pier,  new  14, 
-h  river. 

On  motion,  ordered  to  be  placed  on  file  and  the  following  resolution  adopted  : 

Kesolved,  That  the  specifications  and  form  of  contract  as  prepared  and  submitted  by  the  £n- 
sr-in-Chief  of  this  Department  for  dredging  for  proposed  Pier,  new  14,  North  river,  and  a 
on  •(  the  half  slip  adjoining  the  south  side  of  same,  be  and  they  hereby  are  approved,  subject  to 
pproval  of  the  Counsel  to  the  Corporation  as  to  form,  and  the  Secretary  be  and  hereby  is 
ted  t«  have  a  sufficient  number  of  blank  forms  of  proposals  printed  and  proper  advertisements 
ng  estimates  for  doing  said  dredging  inserted  in  the  various  newspapers  designated  by  law. 

13th.  Report  on  Secretary's  Order  No.  10520  as  to  the  filling  at  East  One  Hundred  and  Tenth 
t,  Harlem  river. 

On  motion,  permission  was  granted  George  W.  Plunkitt,  until  May  i;  1891,  to  fill  in  for  a 
JKe  of  fifty  feet  along  the  wall  from  East  One  Hundred  and  Seventh  to  East  One  Hundred  and 
th  street,  Harlem  river.  The  work  to  be  done  under  the  supervision  of  the  Engineer-in-Chief 
us  Department,  provided  the  sum  of  fifty  dollars  be  paid  for  said  privilege. 

14th.  Reporting  the  completion  of  the  work  of  building  a  new   pier,  foot  of  Fifly-sixth  street, 
Ih  river,  together  with  a  temporary  platform  approach  thereat.    The  DocV.  'Nla&Vtx  ^w^cVt^  V^ 
tct  virbarfage. 


i.  Report  on  Secretmry's  Orders   Nos.   9583,   10060,    loaoS,   10367.  10370.  10377, 

^0405,  10411,  10424.  10456,  10477.  10479,  KMiii.  10493.  10494,  10497,  ""^  )o5>l;  I 

dredging  ordered  at  Thirty-ninlh  slreel,  North  river  ;  soperinlended  repairing  sewer : 

.9Dt  of  Nluely-siKlh  tireet,   North  river;  the  eiei^tion  of  11  &lied  on  plat  rorni  on  the  i 

jf  Pier  38,  Eisl  ri»er  ;  renewed    mooring-poais   at    northeast   comer  of  upper  Pier  at 

.  street.  East  river  ;   ihe  running  of  h  six-inch  iron  pipe  under  Piet  loot  of  Fortieth 

rivet ;   as  lo  the  locating  of  boat-house  at  One  Hundred  and  Fifly-foarth  stieel, 

:r ;   cleaned  bulkhend -platform   between   Seventy -eighth  and  Seventy.ninth  streets,  an< 

■d    lower  Piers   at   Eighty -sixth    stteet,   IjsI    nver ;   repaired    coal    piei  otl  east    side  of 

ind,  Harlem  river  ;  placed  Watchmen  al-bulkhead  on  southerly  side  of  Elcrenlh  sdec^ 

:r,  and  on  the  nppmach  to  Piers,  new  46  and  47  ;  repaired  sheathing  on  deck  of  Pie 

irty-fourth  street.   North  rivet  ;  soperinlended  sheathing  of  uptight  portion  of  coal  ekt. 

lil  of  bulkhead  belween  One  Hundted  and  Foutteenlb  and  One  Hundred  and  Fifleenih 

li*ei  ;  driving  piles  at  outer  end  of  Pier  old  19,    North  rivet;  Ttpaired  bulkhead  h 

and  Hairiion  stiecis ;  luperinieaded  the  making  of  two  entrances  oi  eiits  from  feir; 

.'utton  street,  and  painting  ferry -house  foot  of  Wall  street,  East  ifver  ;  driving  piles  al 

h  river,  and  Pier  15,  E:ist  river ;  and  the  removal  of  canal   boat  >■  LeTJathan,"  sunk 

ly-«i»th  slreel,  Norlh  iiver. 

The  following  tEsoIution,  oflered  by  Commissioner  Cram,  October  13,  1890,  was. 
Upon  motion,  taken  from  the  table  and  uonoimously  adopted  by  the  aflirmative  votes  ol 
dent  PcBl  and  Commissioners  Matthews  and  Cram  ; 

Resolved,  that  the  Engineer-in -Chief  be  and  hereby  is  directed  lo  proceed  vrilh  the  cxta 
Pier,  new  47,  North  river,  to  Ihe  piethead-line  of  1890 ;  and  that  all  Ihe  work  hereby  ode 
performed  otherwise  than  by  contract,  as  ptovided  by  section  714  of  the  New  York  City 
solidation  Act  of  i8Sz,  and  that  it  be  done  by  Ibe  force  oi  the  Department  by  day's  ircrt,< 
so  much  of  the  labor  and  material  as  is  now  or  may  hereafter  be  contracted  for,  tod  tkit  > 
materials,  tools,  and  dredging  necessary  therefor,  and  not  heretofore  contracted  for,  otwhid 
not  hereafter  be  contracted  fur,  be  purchased  by  the  Treasurer  othetwise  than  by  coolract. 

The  following  preambles  and  resolutions  were  adopted  : 

Whereas,  Application  has  lieen  made  by  the  New  York  Central  and  KudsMi  Rim  id 
Company  10  change  ihe  dimensions  of  Pier,  new  63,  North  riTet,  from  the  bulkhead  on  tk  ■ 
erly  ade  by  adding  a  bridge  01  float  thetcto  ;  and 

Wh-reas.  Ihe  Commissioners  of  the  Sinking  Fund,  at  a  meeting  held  on  (be  14!^  A 
February,  1890,  approved  and  consented  to  the  change  in  the  dimenaoni  of  said  pier;  be  it 

Resolved,  That  a  permit  be  and  hereby  is  granted  lo  the  New  York  Central  and  Hnbnj 
Railroad  Company  to  construct  a  bridge  or  float  on  the  northerly  side  of  and  adjoiiung 
63,  North  river,  fifty-6ve  feet  wide  and  extending  outward  from  (he  bulkhead  one  hnnw 
(ourteeD  feet ;  ttki  '■"""rucUonlaberaidei  i.\ie  si^Tiisiiin  of  the  Engineer-in-Chiefof  ttoD<| 
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.esolved.  That  this  Board  hereby  ag;rees  to  lease  to  the  said  railroad  company  fiity-five  feet  of 
^ad,  commencing  at  and  running  northerly  from  said  pier,  together  with  the  land  under  water, 
re  by  one  hundred  and  fourteen  feet,  in  front  of  said  bulkhead,  upon  which  the  abovt-men- 

bridge  or  float  is  to  bs  constructed  ;  the  said  premises  to  be  included  in  the  lease  of  Piers, 
>ly  62  and  63,  North  river,  and  the  bulkheads  between  the  northerly  side  of  West  Thirtieth 
and  the  northerly  side  of  West  Thirty-third  street  to  the  said  railroad  company,  for  the  con- 
tion  of  the  annual  rent  of  $1,200  to  be  paid  by  the  lessees  quarterly,  in  advance,  to  the  Treasurer 
s  Department  ;  and  in  case  of  renewal  the  sum  of  $1,300  per  annum.  Provided,  however, 
bese  resolutions  shall  not  be  binding  or  of  any  force  or  effect  unless  the  said  lessee  shall,  with- 

days,  accept  in  writing  the  terms  and  conditions  contained  herein. 

lesolved.  That  fifty-6ve  feet  of  the  bulkhead,  commencing  at  and  ruaning  northerly  from  Pier, 
»3,  North  river,  be  and  is  hereby  set  aside  for  the  sole  use  of  the  special  kind  of  commerce  and 
ise  of  railroad  ^ight  business  and  connections  therewith  by  water. 

rbe  communication  from  Morgan's  Louisiana  and  Texas  Railroad  and  Steamship  Com- 
,  lessee  of  Pier,  new  25,  North  river,  together  with  that  received  from  C.  P.  Huntington,  lessee 
er,  new  37,  North  river,  accepting  the  terms  and  conditions  of  resolution  adopted  October  23, 
,  (or  the  extension  of  said  piers,  were. 

Upon  motion  taken  from  the  table,  ordered  to  be  placed  u{>on  file,  and  the  following  resolution 
ited: 

Resolved,  That  the  Engmeer-in-Chiefbe  and  he  is  hereby  directed  to  prepare  plans,  specifica- 
land  form  of  contract  for  the  extending  of  Piers,  new  25  and  37,  North  river,  out  to  the  pier- 
lime  of  1890. 

The  action  taken  by  Commissioners  Matthews  and  Cram,  in  directing  the  Dock  Master  to 
It  the  oyster  dealers  occupying  berths  at  the  piers  and  bulkhead,  at  new  West  Washington 
et,  wharfage  at  the  rate  of  fifty  cents  per  day,  for  each  and  every  berth,  was  approved. 

Commissioner  Cram  moved  that  the  application  of  the  Pennsylvania  Railroad  Company  for  a 
of  Piers  at  the  foot  of  Thirty-seventh  and  Thirty -eighth  streets.  North  river,  for  a  term  of  ten 
with  privilege  of  renewal  for  three  additional  terms  of  ten  years  each,  be  taken  from  the 
and  a  lease  granted  said  company  for  a  term  of  ten  years,  at  an  annual  rental  of  ten 
Hid  dollars,  with  privilege  of  renewal  for  an  additio.ial  term  of  ten  years,  at  an  advance  of 
er  cent.  The  said  lease  to  commence  when  the  aforesaid  company  are  placed  in  actual 
ssion  of  said  piers. 

Dn  motion,  action  thereon  was  postponed. 

Jn  motion,  permission  was  granted  George  W.  Plunkitt  to  fill  in  north  of  West  Thirty-third  street, 
a  river,  upon  payment  of  the  sum  of  one  hundred  and  fifty  dollars,  the  work  to  be  done  under 
irection  and  supervision  of  the  £ngineer-in-Chief  of  this  Department. 

Dn  motion.  Dock  Masters  Palmstioeand  Coyc  were  dh^cted  to  fac\V\late  at  m^cVi  ^s\>c«s^<t 
work  of  the  Dspttrtment  of  Street  Cleaniag  at  Old  Slip  and  Rulgeis  fttreel,  ^a&I  m« , 


^VEMBER  13,  likfO.] 


318 


The  applicilion  of  the  New  Voik,  Neir  Haven  and  Hutfbrd  Railroad  CompaDj  ( 
OQ  to  erect  a  platform  and  hood  on  the  north  tide  of  Ereigbt  died  on  platlorm  in  front  of 
itb  of  Piec  50,  EaM  river,  and  extend  bulkhead-line  Betvrecn  (tw  tiansbr  bridges  and 
Willk  avennef  Hailem  river,  weie. 

Upon  motion,  taken  from  the  table,  ordered  to  be  placed  on  61e  and  penmts  grani 
ntnaid  woric  to  be  done  under  ihedireclion  and  nipervuion  of  the  Engineer-in -Chief, 
1  remain  only  dnring  the  pleasnie  of  the  Bokrd. 


The  Treamter,  Commissioner  Matthews,  reported  that  he  had  received  the  followini 
r  liimishing  Ibe  Department  with  piles ; 


Fuw. 

to  TO  6s  FBrr 
Lose. 

niPlus. 

LOHO. 

ta'r 

<l  ft  Khntr'TTii 

IS  »  each. 

4K      " 

««Io«ch. 

*r 

u__ 

"T-  T 

' 

The  action  of  the  Tieasuiet  in  awardinf  the  order 
Hniraj,  Ihey  being  the  lowest  bidders,  approved. 


9  Beard  ft  Kimplaod   and  . 


Tb«  Secretary  reported  ihat  Ihe  pay-rolls  for  the  General  Repairs  and  Construclion  I 
the  week  ending  November  7,  1S90,  amounting  to  17,653.39.  hid  been  approved  and  aui 
transmitled  lo  the  Finance  Deparlment  lor  payment. 

The  Sccrclary  also  reported  thai  he  bad  transiniiled  to  the  Hon.  Richard  O'Gorm; 
of  Ihc  Superior  Court,  and  to  the  Counsel  lo  the  Corpor.ilion,  ihe  reium  made  by  ihc  Ik 
to  the  mandamus  issued  in  Ihc  matter  of  the  People  of  the  Stale  of  .New  York,  on  the  n 
Frank  Klanclreau,  against  Ihe  Commissioners  of  Docks,  for  llie  removal  ol  cenain  tloali 
tures  fioin  the  bulkhead  northerly  of  the  approach  to  Pier,  new  47,  North  River. 


The  Auditing  Committee  submilled  an  audit  of  twenty-four  Inlls  or  claims  an 
$ia,<)07.40,anil  four  hills  or  claims  aiiiounliiig  to  (37.386.55,  which  iveie  approved  and  1 
ordered  lolic  sprcaii  in  full  on  Ihe  minules,  as  follows  ; 

Oh  Cpnslruc/ien  Airoun/. 

11435.  I'ophani*  t-'u.,  coal .S1500 

tl43<i.  llrown  &  Huminj;,  cabbie*  and  rip. rap '.934  04 

11437.  Kuril  Bag  Cnnipany,  Imgs K7  00 

i;4j8.  B.ieljcr  &  Meyerstein,  cetoeot 1,1500a 

tij                         Co,,  casiingt,  etc Vwo'ai 


3'9  [November  13,  1890. 

Name.  Amount. 

VV.  McClave  &  Co.,  yellow  pine $288  41 

les  Brand,  cement 1 ,246  56 

;ker  &  Co.,  coal 213  25 

[fph  \V.  l>uryee,  yellow  pine  and  spruce 360  71 

xander  Pollock,  diving-dresses,  etc 291  24 

A.  Roger*,  fitting  in  boilers,  etc 452  84 

e  K.  R.  Mill  and  Lumber  Company,  spruce 91  00 

nda  &  Kane,  cement 9  40 

e  J.  L?  Molt  Iron  Works,  stove,  etc u  64 

-rry  &  Popham  Coal  Company,  coal 250  00 

antic  Dredging  Company,  dredging 3*467  70 

lies  Brown,  building  sewer 477  38 

11.  B.  Ferguson  &  Son,  trenails  and  wedges 26  80 

m  Exchange  Bag  Company,  bagging  sheets 275  00 

ckpole  &  Brother,  new  centre  to  transit 45  00 

row's  Towing  Line,  towing 320  00 


$12,112  97 


Oh  Cental  Repairs  Account. 

M  H.  Murray,  coke $14  00 

xnndcr  Pollock,  armature  plates,  etc 1 18  48 

■  E.  R.  Mill  &  Lumber  Co.,  spruce 661  95 


794  43 


$12,907  40 


RECAPITULATION. 

claims  on  Construction  Account $12, 1 12  97 

General  Repairs  Account 794  43 


c 


claims  amounting  to $12,907  40 

Respectfully  submitted, 


JAMES  MATTHEWS,     )    Auditing 
J.  SERGEANT  CRAM,  f  Committee. 


ork,  October  30,  1890. 
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On  CoHstmtU'im  Aetetml. 

ISg.  William  P.  Kdly,  Estimale  No.  2,  Conlntcl  349 S1.881   80 

.460.  William  P.  Kelly,  EsUmale  No.  z,  Contracl  348 9.343  QO 

11461.  Fogg  &  Scribnec,  Estimate  No.  S,  Cootracl  31S 13,051  55 

Oh  Gtturai  Repairs   Attsmii. 
^z.  B*rth.S.CrMiin,  Etdnuie  No.  I,  Coninkct  No.  341 


Bills  IS  claimi  on  CKutmctioii  Account f . 

"  General  Repair)  Accaunt 

illi  01  elaimB  unountii^  to ( 

Rctpeclfiilly  nibmitted,  '"^ 

JAMES  MATTHEWS,    I      Audi 
J.  SERGEANT  CRAM,  (  Coram 
New  YeA,  November  7,  1190. 

The  action  of  the  President  in  transmitting  Che  tame,  wtlh  reqai^tioos  for  tbe  amoun 
•'loance  Department  for  payment,  approved. 

The  following  requisitions  were  passed  ; 
fiegiiwr  No.  Fo>  what. 

8585.  One  hundred  piles Eijtimated  cost, 

8586.  Services  of  (ug,  per  hour 

8587.  Wrought  spikes 

8588.  White  lead,  kerosene  oil,  etc 

8589.  Thirteen  hundred  piles 

8590.  Repairs  10  floating  property 

8591.  One  lot  of  lumber " 

8592.  Slove-pipe,  clc . . 

8593.  Five  hundred  barrels  quick  selling  Portland  cement 

8594.  Five  hundred  cubic  yards  broken  stone 

8595.  Five  hundred  cubic  yards  broken  stone " 

8596.  Rubber  liools 

8597.  I'aint,  glass,  etc " 

RC'luihiciMI  Nn. 

511.  One  gisjitovc  for  Ilock  Master's  Office,  District  No.  6,  North  river. 
511.  Desk  ami  chair  for  Dock  Master's  Office,  District  No.  8,  North  river. 

On  motknit  the  Board  adv»inAi. 
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Tbe  Board  then  convened  in  executive  session. 

The  applications  of  Charles  Miller,  Jr.,  Recording  Clerk;  Edwin  A.  Gregory,  Jr.,  Clerk,  and 
ames  W.  Dykeraan,  Jr.,  Chainman,  for  increase  of  salary  were. 

Upon  motion,  tabled. 

On  motion  ihe  compensation  of  Theodore  Ailing,  Blacksmith,  was  fixed  at  forty  cents  per  hour, 
i  take  effect  November  15,  1890. 

The  following  persons  were  appointed  : 

Laborer, 
Thomas  Lest  range. 

Dock  Builder. 
Patrick  King. 

On  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHAKTY,  Secretary. 


3^3 


[November  19,  1890. 


A  special  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  oftice  of  the 
mid.  Pier  **  A,"  Battery  Place,  Wednesday,  N^vetnb.T  19,  1890. 

Present— President  Post. 

Commissioner  Matthews. 
Cram. 


(4 


The  Board  met  to  receive  estimates  f  ^r  repairing  and  extending  Pier,  new  46,  near  the  foot  of 
it  Tenth  street,  North  river,  for  repairing  and  painting  ihe  shed  thereon,  and  for  dredging  thcre- 
tdvertised  to  be  opened   this  day  at  12  o'clock  M.,  a  representative  of  the  Cjmp'.roller  being 


ent. 


Four  estimates  were  received  as  follows  : 


From 


— 

- 

^  - 

1 

--- 

-• 

Class  i. 

Class 

2 

Class  3 

Class  4. 

1 

1 

Dredging . 
1        Per 
Cu:>ic  Yd. 

R«  pairs 
Pier. 

to 
oo 

Extension  to 
Pi  :r. 

$2(2.478  00 

1 

Kepuiring 

ami 
Painting 
Shed  on 
Pier. 

Total. 

^cc 

$9,925  00 

$46,685 

00 

503 

15,860 

00 

16,900  00 

15,500  00 

49,260 

00 

40J 

17,0.0 

00 

i8,co)  00 

5,000  00 

40,800 

00 

40c 

» 4.4  50 

oc 

15.000  00 

11.740  OO 

41.990 

00 

John  Gillies,  with  s:curity  dcpo.it,  $510 
J.  H.  Siaats.         "  ••         $5:0. 

Joseph  Walsh.     "  *•         S510. 

Barth.  S.  Cronin  "  "         $510. 


On  motion.  The  .Secretary  was  directed  to  transmit  to  the  Comptroller  the  security  deposits 
|i  by  said  bidders,  and  accompanying  their  es  imates,  whereupon  the  followmg  resolution  was 
i^d: 

Resolved,  That  the  contract  opened  this  day  for  repairing  and  extending  Pier,  new  46,  near  the 
W»f  West  Tenth  street.  North  river,  for  repairing  and  p.iinting  the  shed  thereon  an'i  for  dredging 
lltt,  be  and  hereby  is  awarded  to  Joseph  Walsh,  he    being  the  lowest  bidder,  up  jn  the  approval 
W sureties  by  the  Comptroller. 

On  motion.  The  Board  adjourned. 


AUGUSTUS  T.  DOCMARTY,  Secretary. 


A  meecing  uf  ihe  Boaid  <it  DmIcs  of  the  City  of  Nfw  ^'ork,  beld  m  ihc  oflke  ol  the  Boat 

'  A,"'  Bwicry  place,  TliuiaUy,  November  20,  rSgo. 

Piewiii— Picsiileiit  P^i. 

"  Commitsioner  Macihews. 

Tbe  winutei  of  tbc  roeetiags  held  tbe  t2(h  knd  13th  initml  wei«  reftd  and  approved. 

Lewii  C.  Poplum,  on  behalf  of  the  1es!>ee»  of  tbe  bulkhead  at  Ihe  fboc  of  Thirty-axth 
£aM  liver,  appeared  before  the  Board,  and  staled  thai  ihe  ereclion  of  the  proposed  new  Pier, 
foot  of  Thirty-sixth  street,  East  river,  would  interfere  with  and  embaims  the  busniess  at 
earned  on  at  the  foot  of  said  ctteet. 

£.  Ellery  Anderson,  attorney  for  the  owners  of  the  adjacent  bnlkhead,  also  opposed  tb 
tion  of  the  Mud  pier,  and  suggested  the  selection  of  Thuty-filth  street  instead  of  Thirtjr-^xth  1 

On  motion,  the  whole  matter  was  referred  to  the  Engineei-in -Chief,  to  examine  and  rcj 
to  the  objections  raised  by  the  representatives  of  the  Metropolitan  Ferry  Company,  October  30 
•gainst  Ihe  ereclion  of  Ihe  pier  at  Thirty-fifth  street.  East  rivei. 

JoMph  Koch,  attorney,  appeared,  and  sulmiitted  an  application  on  behalf  of  the  Com 
G<n<rale  Tr«nsalUntique,  respecting  the  proposed  rental  10  be  charged  (ot  a  renewal  of  tb 
of  Pier,  new  4>,  "orth  river. 

On  motion,  the  time  to  accept  or  reject  the  termi  and  conditions  of  the  resolution  lulofi 
the  Board  August  7,  1S90,  was  extended  until  Januaiy  I,  1S91. 

The  reports  of  the  Engineer- in -Chief  on  Sicrelary's  Onlers  Nos.  95  Jo  an.l  9561,  in  rt1»li 
the  dredging  ordered  at  Third  Avenue  Bridge,  I  latlem  tivet.  were, 
Un  iii.>(ion,  tabled. 

The  following  communications  were  received,  read,  and. 

On  molion  ordered  to  be  placed  on  file,  viz.  : 

From  the  Connsel  to  the  Corporation— Transmitting  for  veriiicalion  the  itlurn  Lo  Ibc  wi 
mandamus  itsued  by  Hon.  Kichard  O'Gormaii,  Judge  of  the  Superior  Court,  respecting  thena 
•f  certain  floating  '.Iruclures  northerly  of  the  approach  lo  Pier,  new  47,  North  river,  and  also  m( 
ing  verification  of  answer  in  the  matter  of  Michael  Ma^ec,  a  lorni-Temployt'e  of  the  neparli 
Requests  complied  with. 

From  liie  New  Voik  Ciiy  Civil  Sst.ic;  lt.Mrd*  Keporting  tkil  l-'ranci^  K,  Munn,  ChiefQ 
pA%Md  Ihe  pre:>C[il>ed  eiaminaliun  and  !■■  lh"ri:f  irc  cligililc  for  promo'iuii. 

l-'iom  the  Comniis.'iionci'i  uf  l,)uaTanlme  Kequesting  a  berth  tor  llicir  tug  "Slilct'l 
York,"  at  Pier  "  A,"  North  river.  The  Secretary  direcied  to  advise  that  liie  provisions ol cMJ 
4K4,  Laws  of  181)4,  pivbibit  this  Ue^rlmeut  frum  granting  their  re<|iLesl.  t 
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=^roni  the  Finance  Department— Transmitting  certified  copy  of  a  resolution  adopted  by  the 
nissioners  of  the  Sinking  Fund,  November  i8,  1890,  consenting  to  and  approving  the  change 
es  of  Pier,  new  14,  North  river,  was  received,  read,  and  together  with  the  plans,  ordered  to  be 
1  on  file,  and  the  Secretary  directed  to  enter  the  resolution  in  full  on  the  minutes  as 
ITS  : 

te^lvcd.  That  the  Commissioners  of  the  Sinking  Fund  do  hereby  consent  to  and  approve  of  a 
;e  in  the  dimensions  and  location  of  Pier,  new  No.  14,  North  river,  from  the  dimensions  and 
on  therefor,  as  laid  down  in  the  plans  determined  by  the  Board  of  Dock  Commissioners  on  th* 
lay  of  April,  1871,  and  approved  and  certified  by  the  Commissioners  of  the  Sinking  P'und,  April 
{71  ;  in  accordance  with  the  plans  prepared  and  submitted  by  the  Commissioners  of  Docks,  and 
resolution  approving  thereof,  adopted  August  9,  1893,  and  as  described  therein  as  follows  : 

Tie  northerly  line  extended  of  Pier,  new  14,  North  river,  to  be  321.72  feet  distant  northerly 
ihe  north  side  of  Dey  street,  measured  along  the  easterly  side-line  of  West  street,  and  at  right 
s  to  the  bulkhead -line  as  established  in  1871. 

"he  said  Pier,  new  No.  14,  to  be  seventy-five  feet  wide  instead  of  eighty  feet  wide,  as  laid  down  in 
an  of  1 87 1,  and  to  be  extended  out  to  the  pierhead-line  fixed  by  the  Department  of  Docks  on 
i  day  of  July,  1890,  in  accordance  with  the  provisions  of  chapter  482  of  the  Laws  of  1890. 

'rom  The  New  York  Steam  Company,  lessee — Requesting  permission  to  place  a  floating  dump- 
jard  on  south  side  of  Pier,  old  23,  North  river.     Application  denied. 

rom  Hum  and  Donaldson— Requesting  that  the  time  for  vacating  the  bulkhead  between 
hn  and  Harrison  streets.  North  river,  l)e  extended  until   December  10,    1890.     Application 

cm  F3rskinc  W.  Fisher  -  Requesting  a  test  of  two  barrels  of  Portland  cement,  and  inclosing 
dollars  to  pay  the  cost  thereof.  The  action  of  Commissioner  Matthews  in  directing  the 
er- in-Chief  to  make  said  test  and  report  the  result,  was  approved. 

i»Tn  Patrick  Paul — Requesting  permit  to  place  a  watchman's-house  on  Pier  60,  East  river, 
fd  to  the  Dock  Master. 

im  The  New  York  Central  and  Hudson  River  Railroad  Company,  resj^ecting  the  proposed 
or  land  under  water  to  be  occupied  by  a  float. bridge  northerly  of  Pier,  new  63  North  rjver. 

I  motion,  the  resolution  adopted  Noveml)er  13,  1890,  was  amended  as  follows  :  '*  The  annual 
.  be  one  thousand  dollars  instead  of  twelve  liundred  dollars,  and  in  case  of  renewal,  eleven 
;d  dollars  instead  of  thirteen  hundred  dollars,  as  expressed  in  said  resolution." 

•011^  1).  Y.  Swainson — On  h.^half  of  the  owners  of  Piers  10,  1 1  and  12,  East  river,  stating  that  the 
issued  for  dredging  thereat  will  be  compiled  with. 

rom  The  National  Transit  Company — .Acknowledging  receipt  of  permit  authorizing  the  plac- 
rip-rap  south  of  Ninety-eighth  street.  North  river. 

fom  The  Metropolitan  Telephone  and  Telegrapli  Company  — Requesting  permission  to  place 
uy-poles  at  the  comer  of  Eleventh  street  and  Thirteenth  avenue.     Permit,  ^wiivl^d,  vVvt  'a.v^ 


eiecLed  iinttiT  Ihe  ilirKclinii  ;irii1  e 
**e  pleasun:  of  ih«  tlonrJ. 
I  Auguitin  Wali>ti  aiid  James  Slievv 
_  ^,  citcTuion  nf  I 
J  and  Fjtty^nh  Mi 


until  Deivmber  i.    iSgo,  I 
1,  N'Tlh  river,  unilcrConir 


of  Ihc  Allanlie  Deciding  I"iirin*i 
comfilele  ihc  work  of  dredging 


Fmni  Wlllam  W.  Mci^emaa— Kcncwiii);  a|ip]icg|jaii  fnr  an  exii-nhian  or  irme  hit  ihc 

irk  of  Liuildiiig  b  new  Pier  and  ituin]iing-buanl  fixlt  of  Oiie   Hundred  itM  T 

[,  under  Contrnct  No.  339.     I'imi!  emended   for  siity  days,  ax  re(|uet«ed. ' 

]iiiivuieil  the  wrillen  conbent  of  ih  ■  <iaie4  le  ■  he  Tiled  in  thtu  Dsparlinenl. 


From  IJock  Masler  Woodi— Reirarling   thai  rt 
xiard,  fool  of  Forly-scvenlh  street.  North  ri 
.  .  im  Ui>ck  Mahlet  Cn^gekball  — Kc|»>[liii|j  thi-  s 
it.  North  livH, 


r  uccurtcil  on  the  lych  Inttant 

',  'lainieing  Hid  piet. 

111K  of«c»tnct  "t-hief,"  «  ihe  1 


From  Dock  Masiei 


lomng  rep  a  11 


Tbe  Trtanirer,  Commissioner  Matiheirs.  submitted  his  report  of  receipts  foi  Ihe  h 
fcmbet  19,  1890,  amounting  to  126,234,  34,  which  vros  received  and  ordered  to  be  s[ 
o  (be  minuteE,  as  follows  : 


Dath 

,„.w.... 

I 

p..w.„. 

A..^r. 

Nov.  ij 

i-i-Et:.. 

„lll,d.^n,l,lu,np.„K.„ll,^,. 

-  -    -1 

! 

G:oTi,eW.  Plunkiii.   ..   . 

,]«, 
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Fkou  Whom. 


erbert  &  Co 

&  Seaman 

1  Cruikshank 

eimboat  Co 

iel  Wise 

Ttine  &  Co 

an  Railway  Co 

eich  Bros 

n  Improvement  Co. . . . 

ork  ft  Texas  S.  S.  Co.. 

W.  Winant    

}\c  Gas-Iifht  Co 

•d  (;as- light  Co 

N.  H.  &H.R.  R.  Co.. 

J.  Brady 

1  Abeel 

J  T.  Coggeshall 

i  Parks 

A.Woods 

enney  

A.  Palmstine 

J  S.  Coye 

,  Ryan 

B.  Erwin 

Martin 

W.  Carson 

F.  Meehan 


For  What. 


Amoun  r. 


'  I  qrs.  rent  bhd.  aoth  st..  E.  R 

'*        pfin.  bet.  Piers  8  &  9.  N.  R . . 


•« 


extension  to  Pier  9.  N.  R. . 

Pier,  new  1 ,  N.  R 

bhd.  pfm.  E.  io6th  st 

bhd.  foot  4th  St.,  E  R 

1.  u.  w.,  N.  of  iS9th  St.,  H.  R 


iiaS  CO 

375  «> 
aoo  00 

7.525  00 
150  00 

37  50 
1.350  00 


«( 


pfm.  S.  63d  St.,  E.  R 

Ferry    structure    south    of 
Barclay  street,  N.  R . . . . 

Pier  15th  street,  N.  R 

bhd.  4xst  street.  E.  R  . . . . 

*'         bhd.  40th  street,  E.  R 

No.  K  Ihd.  bet.  ii^h  anUj 
115th  streets,  H.  K,  . . . . ! 

E.   5^  ^ierji.  W.  yi  Pier! 

Wharfage,  District  No.  a,  N.  R 

4.     ••    


1 16,739  46 


(f 


*• 


•• 


•t 


•• 


•• 


*4 


•  « 


«< 


•  « 


«4 


»• 


6,     •• 

8,     •• 
10,     •• 


I 


«* 


xa. 
X,  E.R 


11. 


J3. 


*• 


$  5  00 

8,151  06 

1.750  00 

350  CO 

•7  SO 

37  50 

6a  50 

3,000  CO 

333  83 

85  80 

86  90 

3o6  94 

3f8  03 

154  38 

49  »9 
484  40 

98  69 

86  83 

136  70 

47  03 
63  64  i 


Dats 
Dbpos- 

rrBD. 


1890 


Nov.  17 


8,384  88     Nov.  19 


$36.^34  34  I  (3  3,334  34 


Respectfully  subinitled, 

JAMES  MATTU¥W^  'Ytt9^\« 


.NOVEMBER  ao 


tSfto. 
t  end  of  Pier,  fool  of  Twenty -i'lth  Mm 
ftmt. 

3d.  Repotting  ihat  a  tempsraij  ptank  approach  >hoDld  be  placed  over  Ibe  fiUins  east 
Pier,  foot  of  Forty  fit  ih  sliwl.  North  ri«r.  The  Eogineer-in-Chiel  directed  (o  do  lb 
required. 

41h.  Reporiing  non-oramencement  of  dredging  at  bnllibead  belireeii  Vien  59  «od  < 
river.  Notify  tlie  Koickcrbocket  Ice  Company  that  when  permit  was  granted  for  tbe  cicclii 
plalibtni,  it  was  condilioned  that  the  work  of  drtdging  should  be  carried  on  in  coajanclio 
with,  and  in  the  event  of  their  failure  to  dredge,  tbe  permit  issued  will  be  revoked. 

Jlh.  Reporting  repairs  required  to  the  south  half  of  Pier,  old  33,  Notth   riTer.     No 

6th.  Reporting  repairs  required  tosontherlyhalf  of  Pier,  011134,  North  river.  Notify  We: 
Railroad  t'omp-ny  to  repair. 

'    7th.  Reporting  dangerous  hole  in  bullLhead   near   the  westerly  side  of  Pier  15,  Easl 
Notify  John  F.  Doyle,  agent,  to  repair. 

8(h.  Reporting  non- commencement  of  tbe  work  of  removing  sheds,  bonsrs,  etc.,  al  On 
dted  anil  Fifty-ninth  street  and  Eighth  avenue,  Ilartem  river. 

gth.  Re[iorting  that  filling  was  receivxl  during  the  week  ending  November  15,  1893^  at 
Ninety-fourlh  Sfrctl  Section  for  ivhich  uo  tickets  were  collected.  The  Treasurer  authorittd  10  1 
the  amount  due. 

loih.  Repining  ihal  he  hail  direclal  ihat  I.aliorer  Acting  Walchmin  William  Warrrn  b 
again  assigned  lo  duly  as  Acting  Walchm.in,  and   tecommending  that   his  action   be  spf* 

■  III).  Reportiiig  that  he  bail  directed  that  laborer  Acting  Watchman  Thomas  Molleyb 
again  aisigned  to  duty  as  Acting  Watchman  for  thirty  days  and  recommending  that  hii  aciii 
approved.     .Action  approved. 

t2tli.  Suliniilting  nii|>s  lor  change  of  lines  of  I'icr,  new  23,  near  (he  foot  of  Harrison  slittU 
river,  and  recommcniling  that  the  location  of  said  piei  be  approved,  and  the  maps  loroaided ' 
Commissioners  of  the  Sinking  Fund  for  their  approval. 

Whereupon  the  following  resglulion  iias  adopted  : 

Kc'olvcd,  That  this  board  deems  it  advisable  to  change  the  lines  and  location  of  Fiet,* 
near  the  ri>ot  iif  llairi-ioii  strict,  Noith  river,  from  the  lines  and  location  therefor  as  laid  dowai 
plan  drtomiiiitd  by  Ibis  lloar.l  April  13,  1871,  and  adopteil  and  certified  by  the  CommiswiP 
the  Silking  Tund  April  27.  l87t,  is  fjlloivi : 

I'lie  niinberly  linr  of  I'ilt.  new  23,  U-  lie  i&i  Icot  di'^taut  southerly  from  Ihc  soulberij  » 
Pier,  uc»'  24,  as  now  buill  (irrespective  uf  the  spurs  on  same),  instead  of  135  feet  distant  from 
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ew  24,  as  laid  out  on  the  plan  of  1871,  aforesaid  and  the  side  lines  of  Pier,  new  23,  U)  lorm  an 
ngle  with  the  established  bulkhead-h'ne  of  90*"  54'  on  the  southerly  side  of  sa!d  lines.  The  length 
F  Pier,  new  23,  to  be  676.52  feet  on  the  northerly  side  and  679.6c  feet  on  the  southerly  side  Ihere- 
i  extending  to  the  pierhead-line  established  by  the  Department  of  Docks  July  3,  1890,  and 
>proved  by  the  Sinking  Fund  Commissioners  July  24,  1890,  instead  of  578  feet  as  on  aforesaid  plan 
:  1871.  The  width  of  Pier,  new  23,  to  be  70  feet  instead  of  80  feet  as  on  aforesaid  plan  ol  1871, 
I  of  which  is  shown  on  plan  submitted  in  duplicate  herewith  by  the  Engineer-in-Chief. 

Resolved,  That  the  Commissioner*  of  the  Smking  Fund  be  and  hereby  are  requestetl  to  consent 
»mnd  approve  the  change  in  length,  width  and  location  of  the  new  pier  fo.>t  of  Harrison  ^street, 
fcjrth  river,  to  be  known  as  Pier,  new  23,  as  above  set  forth. 

13th.  Reporting  the  mooring  of  oyster  boats  to  the  spring  piles  at  bulkhead  between  l*iers,  old 
pand  58,  North  river,  together  with  the  application  of  the  Oyster  Dealers  Association  for  permission 
jidosach  work  as  may  be  necessary  to  keep  their  b.irges  together  at  :>aid  bulkhead.     I'ermit  granted 

r 

b  drive  two  spring-piles,  locate  stringers,  put  in  the  necessary  gas  and  water  pipes,  and  lay  a 
■nk  walk  between  said  Piers,  old  57  and  58,  North  river.  The  work  to  be  done  under  the  direc- 
■n  and  supervision  of  the  Engineer-in  Chief,  and  be  and  remain  only  during  the  pleasure  of  the 
Hbid.     The  application  to  drive  piles  on  pierhead  line  denied. 

14th.  Recommending  that  the  Department  of  Public  Chanties  and  Correction  be  retiuested  to 
ve  the  Er>'sipelas  Hospital,  located  in  front  of  the  bulkhead  foot  of  Twenty-seventh  street, 
river.     Recommendation  adopted. 


^ ; 


(.  I5ih.  Special  report  on  Secretary's  Order  No.  7092,  lecommcnding  that  the  permit  granted  to 
*  New  York,  New  Haven  and  Hartford  Railroad  Company,  October  24,  1887.  to  fill-in  foot  of 
lilts  avenue,  Harlem  river,  be  revoked.     Recommendation  adopted. 

J6th.  Special  report  on  Secretary's  Order  No.  61 78,  respecting  the  removal  of  cribwork  near 
^  Hundred  and  Fifty-nmlh  street,  Harlem  river,  and  recommending  that  the  claimant*.  Ix.*  required 
■^anovc,  and  in  the  event  of  failure  on  their  part  to  do  said  work,  the  same  be  done  by  the  force 
^is  Department. 

On  motion,  referred  to  Commissioner  Cram. 

17111.  Additional  report  on  Secretary's  Order  No.  9125,  recommending  that  the  permit  grantCsl 
Riverside  and  Fort  Lee   Ferry  Company,  to  extend  rack  of  ferry-slip    foot  of  One   Hundred 
^    Thirtieth  street.  North  river,  be  revoked.     Recommendation  adopted. 

1 8th.  Report  on  Secretary's  Orders  Nos.  9330,  9336  and  9818,  as  to  non-com mencement  of  dredg- 
^wdered  between  Fortieth  and  Forty-first  and  Forty-second  and  Forty-third  streets  and  at  the  Ferry 
fool  of  Forty-second  street.  North  river.     Notify  the  owners  or  lessees  of  said   premises 
in  the  event  of  failure  to  commence  said  dredging  within  ten  days   from  receipt  of  notice  the 
will  be  done  by  this   f^epartment  at  their  expense  and  the   cost  assessed   upon  the  pro[)erty 
by  them  as  provided  by  sections  721  and  882  of  the  New  York  City  Consolidation  Act  of 
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Iglh .  Kepun  on  SeCKlaiy's  Order  No,  9464,  ro^pecting  Ihc  drcdf^g  onierFd  in  Ihe  ilip  belw^ 
Piere,  old  ^3  nud  24,  North  river.  j 

30th.  KFporl  on  Secretirv*!  Order  No.  9546,  lecommending  thai  ibe  pennit  giaoHd  Ibe  M 
deni  and  Faculty  oF  Muihatlui  College  to  erect  n  lloaling  «hed  or  home  at  Oik  Hiidi1r4  M 
Thiily-aintli  ureet.  North  rivet,  be  revoked.     Recommendatioii  adopted. 


1  9766,  in  reference  1 


ai«.  Report  on  SecreLiry's  rirtiers  Nos.  9765  u 
fftcim;  lietween  Piers,  old  25  and  2S,  North  river. 

22d.  Repoil  on  Secretaiy'i  Order  No,  10503,  respecLing  Ibe  condition  of  tmd  rcpoin  m 
to  bulkhead  beiween  Piers  47  and  48  East  river.  Notify  the  owners  ihnl  if  Ibe  iq»iii  ti 
made  in  ten  days  Ihe  premises  ivili  be  fenced  off  from  public  ase. 

a3d.  Ke)Mirt  on  Secretary's  Order  No,  lojal,  submitting  specilicitions  and  fca-m  of  conti. 
dredging  at  the  bulkhead  between  Piers  1 1  and  tl,  and  the  half  ilip  adjoining  Ihe  wesletly  d 
Pier  11.  East  river. 

On  mnlion,  otdeied  to  lie  placed  on  Ele  and  Ihe  following  resolution  adoplej  : 

Revived,  That  the  ipecifications  and  form  of  contract  ai  prepared  and  Mbnutied  If  1 
Engineer- in-Chief  of  this  Dcpailmenl  for  dredging  at  the  bulkhead  between  Piers  I 
the  half  slip  adjoining  the  westerly  side  of  Pier  it,  East  rtver,  be  and  they  hereby 
subject  Xo  the  approval  of  Ihe  Counsel  to  ihe  Corporaliim  as  to  form,  and  Ihe  S« 
hereby  1^  directed  to  have  a  sufficient  number  of  blank  forms  of  proposals  printed  and  pCQpci  di 
tisements  inviting  estimates  for  doin|i;  said  liredging  insencd  in  ihe  various  newspapers 
by  hw. 

14th.  Report  on  Secretary's  Orders  Nff5.  7335.  7627.  8362,  8622,  9723,  10173,  101 
la27o,  ID420>  I04it,  10435.  i°447<  i>H59-  ■°49S>  iovfi<  10500,  10502  and  10509.  thai  it  I 
supervised  the  filling-tn  of  Commerce  avenue  and  Dashwood  and  Powell  place, 
impmvemenl  of  land  under  water  on  bjth  sidts-  of  Morrii  Dock  ;  iheereclion  of 
Ihe  Harlem  river,  between  Kailiosd  avenue  and  Mott  Haven  Canal ;  paving  bettreen  Piers,  oH 
and  11,  North  river;  RlLing-in  between  Twenty^iith  and  Twenty -seventh  streets,  Noctll  d 
removal  of  lurn- table  In  front  of  terry  foot  of  Christopher  itr^l.  North  river;  the  erectM 
derrick  masis  on  Pier,  new  45,  North  river ;  the  dumping  of  B  bank  of  solid  matenal  m 
the  cribwork  l-elween  IVenty-seventh  and  1'wenly- eighth  streets,  Noclh  river  ;  the  pbdifi 
temporary  furnace  upon  the  bulkhead  between  Picr^,  new  56  and  57,  North  river ;  lAking  »f  I 

in  front  of  Pier,  new  42,  North  tiver  ;  cutting  holes  on  the  line  of  each  gutter  1 
planking  of  Ihc  approach  to  Pier  fool  of  Fifty-fifth  street.  North  river  ;  repaired  shed  on  Piti, 
5l>,  Nurlh  river  ;  leference  10  repairing  J'iers  at  Bogarl  and  Bloomtield  sireels.  North  river; 
the  order  tu  prepare  plans,  specifications  and  form  of  conliaci  for  extending  Pien,  t>ew  zj  •!_ 
North  nver,  was  superseded  iyy  Secretary's  Orders  Noa.  I0543  and  10544  ;  superinlettded  AtrfJ 
in  the  half  slip  adjinning  the  south  side  of  Pier,  new  43,  North  river ;  that  the  order  to  icpi 

ig.  East  river,  was  superseded  by  Secretary's  Order  Nu.  10540,  and  thai  be  had  repaid 
qU  2J,  Noiib  tiver. 
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freasurer,  Commissioner  Matthews,  reported  that  he  had  receiv^'d  the  following  estimates 
king  ihe  Department  with  Portland  cement,  broken  stone,  manila  rope,  linseed  oil,  etc.  : 

Fwe  Hundred  Barrels  Quick^setting  Perl  land  Cement. 

Babson $2  51  |  er  barrel. 

md 252 

Meyerstein 2  55 

I  Bros.  &  King 2  55 

c  Co 2  7S 

Co 3  00 


(« 


li 


it 


(k 


it 


ki 


kk 


Five  Hundred  Cubic   Yards  Broken  Stone. 

Donovan Si  60  per  cubic  yard 

r  J.  Howell I  63>^ 

k>iiker I  80 

Fleming I  64              *• 

For  Unseed  Oily  Manila  Rope^  Naphtha  and  Repairs  to  Stram  Gau^e^  etc. 

?ers $349  20 

r  Pollock 352  65 

action  of  the  Treasurer  in  awarding  ihc  orders  to  Sinclair  &  Babson,  Daniel  E.  Donovan 
.  Rogers  respectively,  they  being  the  lowest  bidders,  approved. 

Secretary  reported  that  the  pay-roll  for  the  General  Repairs  and  Construction  Force  for  the 
ing  Noveml)er  14,  1890,  amounting  to  $8,109.41,  had  l)een  approved  and  audited  and 
id  to  the  Finance  Department  for  payment. 

lotion,  the  Secretary  was  directed  to  notify  Dock  Masters  Palmstine,  Coye  and  Ryan  that 
of  building  Pier  foot  of  Twenty-eighth  street,  East  river,  was  completed  October  17,  1890, 
»aid  pier  is  now  ready  for  the  berthing  of  vessels. 

Auditing  Committee  submitted  an  audit  of  fifteen  bills  or  claims,  amounting  to  $9,884.21, 
s  approved  and  audited,  and  ordered  to  be  spread  in  full  on  the  minutes,  as  follows  : 

On  Construction  Account. 

Name.  Amount. 

imes  S.  Barron  &  Co.,  rope $418  56 

cll  Bros.,  spruce 177  63 

onsolidated  Gas  Company,  gas-stove,  etc 10  00 

[ceker,  Payne  &  Co.,  coal 566  66 

[aebler  &  Co.,  cement 24  00 

.  W.  Devoe  &  Co.,  draughtsmen's  supplies 50  10 

»hn  A.  Bouker,  sand 660  (lO 


i^fo-  ^imil.-irs  &  lluni,  rcpaiii  Ui  pncumMic  belli  . 

1471.  H.  A.  Rogers,  niachin[sls'  supplies. ....... 

147a,  Ainold,  Conslable  &  Co,,  shadei 

147J.  Union  Dredging  Compniiy,  diedginji 


3.446  9B 


On  Caieral  Repairs  Aieetiitt. 

1474.  Atlantic  Dredsine  Company,  dredging S$S  00 

'475.  Bell  Broa.,  ■pmce 420  44 

.76.  Charles  L.Bucki  &  Co.,  jcllovr  pine 35  94 


On  Annual  Expense  A 
\.  Barron  &  Co.,  looking-glass,  soap,  etc  . 


RKCAPITULATION. 

in  ConMruction  Account * 

General  Repairs  Account 

Annual  Expense  Account 


1$  Silli  or  Claims  amounting  t( 


Kospectrully  submilled, 


The  aclionol  the  President  in  iransmillini^  ihe  5; 
Finance  IJepattment  fur  payment,  approved. 

The  following  requisitions  uerc  passeJ  : 
RtgiiltrNo.  Forwhal. 

8599.  Repairs,  floating  properly 

H600.         "  '■  "         

8601.  Three  ccicon  u\?,v^,  etc   

86oi.  Ten  thousand  feet  ihteeinch  spriicf. , 

8603.  Three  ions  forge  co.il 

8604.  Services  of  dredge  at  Casile  ( iariion 

8605.  Two  coils  of  manila  mpc.  etc 

8606.  Repairv,  floating  |)roperly 

8607.  Ten  thousand  feet  of  three-inch  spruce, 

i60&.  Harilware 


;,  with  requisitions  (01  the  n 
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Register  No.  For  what. 

8609.  About  28,500  feet  four-inch  spruce Estimated  cost,  $570  00 

8610.  Services  of  dredge,  etc.,  at  Franklin  Street  Section **  480  00 

861 1.  Coal "  800  00 

8!)I2.  Blue  print  paper "  28  20 

8613.  Services  of  Tug,  per  hour **  5  00 

8614.  Piles '*  6,950  60 

8615.  Piles **  2,700  00 

Requisition  No. 

I  75  copies  proposals  and  specifications  for  building  Pier,  new  14,  North  river. 

513.  "(75  '*  ''^  **     dredging  at  Twentieth  street,  East  river. 
[  75           "                   **  '*     dredging  Pier,  new  14,  North  river. 

514.  Stationery,  etc. 

On  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


An  executive  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the 
Board,  Pier  **  A,"  Battery  place,  Friday,  November  21,  1890. 


Present— President  Post. 

**  Commissioner  Mathews. 

Cram. 


The  President  proceeded  lo  open  the  estimates  for  dredging  for  proposed  bulkhead-wall  at 
t  One  Hundred  and  Second  Street  Section,  on  the  Harlem  river,  under  Contract  No.  352,  and  for 
■f^jDanng  for  and  building  a  new  crib  bulkhead  at  Charity  Hospital,  Blackwell's  Island,  East  river, 
^<i  for  removing  the  existing  platform  and  crib-bulkhead  thereat,  under  Contract  No.  353,  adver- 
to  be  opened  this  day  at  12  o'clock  M.;  a  representative  of  the  Comptroller  being  present. 

Two  estimates  were  received  for  dredging  for  proposed  bulkhead  wall  at  East  One  Hundred 

Second  Street  Section,  on  the  Harlem  river,  as  follows  : 

Per  cubic  yard. 

•"rom  The  Morris  &  Cumings  Dredging  Company,  with  security  deposit  $85 47  cents 

''rom  The  Atlantic  Dredging  Company,  **  "     $85 45 


4( 


Five  estimates  were  received  for  preparing  for,  and  building,  a  new  crib-bulkhead  at  Charity 
ital,  Blackwell's  Island,  East  River,  and  for  removing  the  existing  platform  and  crib-bulkhead 
at,  as  follows  : 

^Tom  John  W.  Flaherty,  with  security  deposit,  $167 $13,300 

^rom  John  Gillies,  **  *•  $167 v^,^^^ 
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|.  From  George  Humphtici,  inlh  iceurity  ci«po«i,  5167. 4^ 

J.  BarthS.Cranin,  "  "  H67 -■  lit) 

;.  JosqjhWMsh.  ■■  "  lie; IM 

On  tnaiisn.  The  S?cretiry  wis  dlcvcled  ti  iiansmit  to  the  ConpltiJIeT  tiw  iccurilf  d^ 
side  b/ slid  Indlers,  ani  udJupanying  ilt-ir  e^limitet  i  whcrjupoii  the  fiillo wing  rmU 
wen  gdopled  : 

Rculv^d.  That  the  ct>nlriu:t  opened  thit  diy  fur  dredging  t'lr  propus:d  bulkhead-wdl  ttti 
One  Hundred  and  Second  S(  tet  Section  on  the  Harlem  River,  b;  and  hereby  U  awartel  till 
Atlantic  Dred^ng  Compinj',  il  being  ibu  lowest  bidder,  Upon  lh«  appnril  of  the  uutliet  ))fl 
Cotupiroller. 

ttes^ilved,  That  the  ciinlract  opened  thi«  dij  for  pxpaiing  l>t  and  bjildiag  ■  new  aiM 
bnd  at  Charity  Hnpilal,  BUckwcll'j  Island.  Fjlit  River,  and  for  removinK  ihe  uistiai  plufa 
and  crib-bulkhead  ibereal,  b*  antl  hereby  i^  awarded  lo  John  Liillies,  he  being  [he  IowhI  IM 
upon  the  approval  of  Ihe  suretiei  liy  the  C'o-nptroller. 

The  Board  then  ]>roceeded  with  the  reguJar  order  order  of  business. 

The  fbllowinii  cominiinicatioos  were  received,  re«d,  and. 

Un  motion,  oideFed  to  be  placed  on  file,  vii. ; 

From  t..  Scbepp — Complaining  of  Ihe  EunducI  of  Dock  Master  Cojrc.  Reqne<t  bolk 
Ikheppand  the  Dock  Master,  together  with  iheit  wilncsiet,  to  appear  befofc  the  Board  Ton6f 
a5th  inUanI  at  11  o'clock  A.  M. 

From  Benjamin  E.  Winner — Requesting  permit  lo  load  a  schooner  wi'h  manure  al  ibcM 
One  Hundred  and  Fifiy'Sintli  &lrret,  Harlem  river.     Referred   to  the  flock  Master  with 

From  J.  A,  Mahon,  C3p:ain  of  Engineers,  United  States  Army,  Fourth   District' 
lo  be  iiifurmed  how  much  ihe  City  paid  per  ninning  foot  for  ettinguisbme  it  of  titles,  dc. 
to  the  Eagineer-in-Chicl. 

-  From  Dock  Master  Coye  : 

lit.  In  reference  lo  providing  a  bertli  tur  slenmer  "  Glcnarchie  "  at  Tier,  new  sg,  Eia  i"! 
Send  opy  o(  letter  lo  Henderson  Bro*. 

3d.  Keconimcnding  the  removal  of  paving -blocks  and  brick  from  [be  slip  on  Ihe  lowtt  nft 
l^ier,  new  29,  Kast  river.  Notify  the  eoniraclor  thai  in  t.T«  the  obslractioo*  tomplainrdodnl 
removed  williin  five  day*  the  work  will  be  done  by  this  Department  al  his  expense. 

From  Dock  Master  Ryan  — Reporlmg  the  sinking  of  canal  boat  "  Uarbara  "  at  hulkhcadbll 
Piers  47  and  48,  East  river.     Notify  owner  lo  remove. 

From  T.  and  A.  Walsh — Requesting  permil  to  dredge  hciwcen  Second  avenue  and  Ooe 
dred  and  Twenly-ci^hth  street,  Hsrlem  river,     (itnnltd 

hrora  Ward  &  (~>lyphBnt~Keque'^ling  permil  10  place  a  temporary  denick  011  Pier  7,  Edl 
'i'iic  aclion  of  Commissionei  Mittthewf  in  issuing  permit  approved. 
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On  motion,  Lawrence  F.  Broderick,  Watchman,  was  assigned  to  perform  duty  as  Laborer,  with 
pensation  at  the  rate  of  twenty-three  cents  per  hour,  to  take  eflect  on  and  after  November  22, 

I. 

On  motion,  the  Engineer-in -Chief  was  directed  to  prepare  plans,  specifications  and  form  of 
net  for  the  building  of  Pier,  new  23,  North  river,  upon  the  lines  approved  by  the  Board  Novcm- 
Bo,  1890. 

The  following  resoiation  was  unanimously  adopted  by  the  affirmative  votes  of  President  Post 
Commissioners  Matthews  and  Cram  : 

Resolved,  That  the  Engincer-in-Chief  beand  hereby  is  directed  to  proceed  with  the  construc- 
3f  a  new  pier  at  the  foot  of  E^st  Twentieth  street,  and  a  temporary  approach  thereto,  within  the 
lished  lines  for  the  same,  and  that  all  the  work  hereby  ordered  be  performed  otherwise  than  by 
"act,  as  provided  by  section  714  of  the  New  York  City  Consolidation  Act  of  1882,  and  that  it  be 
by  the  force  of  the  Department  by  day's  work,  except  so  much  of  the  labor  and  material  as  is 
or  may  hereafter  be  contracted  for,  and  that  all  materials,  tools  and  dredging  necessar)*  there- 
id  not  heretofore  contracted  for,  or  which  may  not  hereafter  be  contracted  for,  be  purchased 
le  Treasurer  otherwise  than  by  contract. 

Commissioner  Matthews  offered  for  adoption  the  following  resolution  : 

Resrjlved  That  the  piers  at  the  foot  of  Thirty-seventh  and  Thirty-eighth  streets,  North  river,  be 
d  to  the  Pennslyvania  Railroad  Company  for  a  term  of  ten  years,  at  an  annual  rental  of 
ty  thousand  dollars,  with  privilege  of  two  renewals  of  ten  years  each,  at  an  advanced  annual 
I  often  per  cent.,  provided  the  aforesaid  railroad  company  agree  to  pay  the  cost  of  removal  (to 
ce  to  be  hereafter  designateJ),  the  dumping-board  used  by  the  Department  of  Street  Cleaning 
now  located  upon  the  Pier  foot  of  Thirth-seventh  street,  North  river  ;  the  rental  to  commence 
I  the  company  are  placed  in  possession  of  the  premises. 

On  motion,  action  on  the  foregoing  resolution  was  deferred. 

The  following  resolution  was  adopted  : 

Resolved,  That  the  salary  of  Webster  H.  Gilon,  Stenographer  and  Typewriter,  be  and  hereby 
xd  at  the  rate  of  one  hundred  and  twenty-five  dollars  per  month,  to  take  effect  on  and  after 
ember  i,  1890,  subject  to  Civil  Service  rules. 

The  application  of  the  New  York  Steam  Company,  for  permission  to  place  a  dumping-board 
be  south  side  of  Pier,  old  23,  North  river,  was  referred  to  the  President  with  power. 

The  following  persons  were  appointed  : 

Laborers. 

JohaCahill.  John  Keegan,  Nicholas  H.  White, 

Frank  Daeder. 


VEMI                        >.] 
Thoniu  Foguson. 
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Thomii  Callahan. 

J.,to  E»fr, 

The  Mlowing  were  dJachai^rd  : 


Anihanr  BiurhMi. 

J«»«Sfalo«y. 

I-Mfkk  Bury. 

Michael  O'Kecfe. 

Michael  Collin*. 

Mchael  Ro£eis. 

Thoiiiu  Finnenir, 

James  Sco«. 

Micfaul  Gavin. 

Thomas  E.  Snook. 

Junes  lUnlon. 

Thomat  lliKGiiK. 

ThoronWud. 

F/lir.Mdl.r<.th.»i..a. 

SidlH?  Wdloo. 

MofmStmua. 

Mkhad  Kcpn. 

J>m»  F.  McNcMf. 

David  G.WiUiaws. 

Fclu  &Iurgw). 

AhJ  BMiiders. 

Frank  McDoaald. 


WPIiam  WcUoa. 


Mkhael  Flaherty. 

Shi;-  Carpmiers. 
Egbert  Jones. 

Bladismilh. 

William  Welsh. 


On  motMin,  the  Board  adjourn. 


AUGL'STUS  T.-DOCHARTY,  Secre 


A  meeii'it;  of  ihe  B^ard  of  Docks  of  ihe  City  of  New  York,  held   at  Ihe  office  of  th 
"  A."  Ilatlcry  place.  Tuesday,  November  25.  1S90. 

I'te-cni  — Fteiidtm  I'oii. 


Kilward  C.  Benedict   an«ated   licf-ire   the   Board  as  Ihe  reptcsetilaiivc  of  Mr.  Louis  ; 
MMMD  the  chuget  made  againM  DocV  Mx^^ei  Cove  in  Mr.  Schepp's  leitet  of  tbe  t9ih  insb 
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Captain  Foote,  Mr.  Fahrenholz  and  Mr.  Benedict  gave  evidence  in  support  of  the  chaigt 
Master  Coye,  Officer  O'Neill,  Twenty-eighth   Precinct,  and  Mr.  J.  Dunn,  stevedore,  g£ 
lence  in  refutation  of  them. 

On  motion,  it  was 

Resolved,  That  the  charges  were  not  sustained  by  the  evidence,  and  that  they  be  and  s 
;by  dismissed. 

The  following  communications  were  received,  read,  and, 

Upon  motion,  tabled : 

From  the  New  York  Steam  Company— Submitting  application  for  the  purchase  of  the  exclus; 
lege  of  Blling  in  the  water-front  Ixtween  Kulion  and  Barclay  streets.  North  river. 

-      From  residents,   property-owners,  lessees  and  business  men  on  the  east  side,  from   Ninetit 
Ninety  .six  t))   streets — Objecting  to   the  leasing  of  piers   and  bulkheads  at    Nmety-fouith   a 
ity -fifth  streets,  East  river. 

The  following  communications  were  received,  read,  and, 

On  motion,  ordered  to  be  placed  on  file,  viz. : 

From  the   Advisory   Commission  of  the   proposed   Riverside  Improvement  -Requeslmj^  t 
:dcc  of  either  one  of  the  Commissioners  or  the  Engineer-in-Chief  at  the  Mayor's  office  Wcdm 
'»  December  3,  1890,  at  three  o'clock   P.  M.,  with  such  maps  of  the  water-front  from  Seven 
to  Ninety-sixth  struts.  North  river,  as  will  show  the  bulkhead  lines,  property  owned  by  t 
and  private  parties,  together  with  such  other  information  in  the  possession  of  the  Djpartme 
'^•rill  lend  to  aid  the  Commission  in  its  inquiry  regarding  the  contemplated  building  of  a  sea-w 
■Ikhead  thereat.      Referred  lo  the  President,  with  power. 

From  the  Fmance  Department  : 

1st.  In  reference  to  the  substitution  of  Horace  Theall  in  place  of  C.  II.  Looniis,  as  surety 
Ic  of  Joseph  Walsh  for  repairing,  extending,  etc.,  Pier,  new  46,  North  river,whereupi)n  1 
ring  resolution  was  adopted  : 

Kesolved,  That  permission  be  and  hereby  is  granted  to  the  substitution  of  Horace  Theall 
ty  in  the  place  of  C.  H.  Loomis  on  estimate  of  Jos-'ph  Walsh  for  repairing,  extending,  etc.,  Pi 
46,  North  river,  under  Contract  No.  359. 

2d.  Transmitting  summons  and  complaint  in  the  suit  of  Timothy  Heaney  fv)r  detention  of  can 
"Osceola"  at  Pier  foot  of  Market  street.  East  river.      The   Secretary  directed  to  furnish  I 
aiion  requested. 

3d.  Transmitting  summons  and  complaint  in  the  matter  of  the  suit  of  Theodore  Timpson  a 
k  Phelps,  as  executors,  etc.,  vs.  The   Mayor,  etc.,  to  recover   damages  for  obstruction  to 
00  West  street,  iiear  Beach  street.  North  river.      The  Secretary  directed  to  furnish  I 
ion  requested. 


4th.  Reluming  tLe  prn{H>sil  uf  ihe  Atbniic  llrctlgmg  Compaii}'  for  dredging  *i  ti- 
Huodced  md  Second  Sm-rt  ^eciitm,  Harlem  river,  undci  Coniract  No.  353,  with  the  appi. 
the  idcqDacjp  and  snEkiency  of  tlic  sureties  iherelu. 

From  The  Departing  it  of  Pulilie  Charities  and  Conretiott  StniKig  thiti  prepaotions  hiv. 
made    for  the    removal  of  the  Eiysipelas  IFiMpilal    frjiii  the  fmi    of  TweiHy.se Tenth  siteel 

From  The  Saugertici  and  New  York  Steamboat  Co^npany  —Requesting  ttuti  the  tii 
vacating  the  tniwr  end  o!  Tier,  old  35,  Ni^h  river,  be  extended  uatil  December  35,  iSgo.  j 
cation  denied. 

From  Charles  E.  Applebj— Respecting  the  dredging  ordered  between  Fottietb  and  For 
Mieets,  North  nver. 

From  Tbe  New  Voile  Central  and  Hudson  Rivei  Railroad  CompanT-— Aoceptii^  teen 
conditions  of  resolution  adopted  November  jo,  1S90,  for  tbe  erection  of  a  flciat-bfidge  and  le 
land  under  water  northerly  of  Pier,  new  63,  North  river. 

From   the   Commissioners  of  Quarantine— Staling  that   the  berth  now   occupied  at 
Garden,  ii  considered  too  unsafe  for  Ibeir  steam  "  tug  "  and   requesting  b 
other  equally  convenient  place.     Referred  to  the  Engineer- m-Cluef.  - 

From  John  O'Brien  and  John   H.  Mooney,  sureties ^Cooseotiog  to 
granted  to  William  W.  Hegeman  [o  complete  the  work  of  building  a  pier  and  dnm{Mng-ba 
One  Hundred  and  Tenth  street,  Harlem  river,  under  Contract  No.  339. 

Frjm  the  Conaalidiled  Gas  Company  with  consent  of  the  Pennsylvania  Railroad  Com 
lessee-.  — Refiucsling  permission  to  repair  gis  s:rvice  at  Pier,  new  28,  North  river.  Grant! 
work  to  be  done  under  the  direction  and  -iupervisirin  of  the  Engineer-in -Chief. 

Krom  John  It.  &  'i'hiimas  E.  Crimmins — -Requesting  permission  to  erect  n  dumping-bcu 
the  uplaid  adjoining  private  pioperty  snuth  of  Sivty-eighlh  !.treel,  East  river  :  wheteapc 
following  resolution  was  adopted  : 

Resolved,  That  permission  lie  and  the  same  is  hereby  grante.l  to  erect  a  dumping.buard  1 
upland  ?djoiiiing  private  prop ;rty  south  of  Sisiy. eighth  street,  East  river.  Provided  the  s»id]( 
&  Thomas  E.  Crimmins  agree  to  pay  for  the  Use  of  the  land  under  water  owned  tjy  the  City 
covered  by  said  dumping -lioanl,  the  sum  of  Iwenly-bve  cents  per  square  foot  per  annuni,  pi 
at  the  end  of  each  month  to  the  Docl<  Master  of  the  district ;  the  said  dumping-board  ml 
remain  only  during  the  pleasnre  of  the  Board. 

From  Dock  Master  Coye  ; 

■St.  Reporting  that  the  steamer  "Glen  Ei^le  "  broke  a  moiring  pile  on  upper  side  of 
new  19,  Hast  river.     1  he  Engineer-in -Chief  directeil  to  repair. 

Id,  Reporting  that  the  steamer  "Glen  Eagle"  sunk  the  Liuhler  "Markham,"  at  Pinj^j 
river. 
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rom  the  Lehigh  Valley  Railroad  Company — Requesting  permission  to  repair  platform  and 
ctween  Forty-third  and  Forty -fourth  streets,  East  river,  with  privilege  of  extending  the  present 
tinting  on  Forty-third  street.  East  river,  in  accordance  with  plans  and  specifications  submitted, 
d,  the  work  to  be  done  under  the  direction  and  supervision  of  the  Engineer-in -Chief,  and  to 
remain  only  during  the  pleasure  of  the  Board. 

>m  M.  Barber  and  Nephew — Requesting  permit  to  erect  a  derrick  on  the  bulkhead,  north 
,  new  29,  Elast  river.     The  action  of  the  Presitient  in  issuing  a  temporary  permit  approved. 

>m  the  Counsel  to  ihe  Corporation  —Respecting  the  extension  of  time  for  the  sale  of  wharf 
y  next,  south  of  Barclay  street.  North  river. 

e  action  of  the  President  in  transmitting  copy  of  the  agreement  executed  by  James 
ank  and  others,  postponing  the  time  of  payment  until  December  I,  1890,  approved. 

Nil  the  Engineer-in-Chief : 

.   Rep)ort  for  the  week  ending  November,  22,  1890. 

.   Reporting  repairs  required  to  Pier  3,  East  river.     Notify  the  lessees  to  repair. 

.   Repotting  repairs  required  to  Pier  36,  East  river.      Notify  the  lessees  to  repair. 

1.  Rep>orting  the  death  of  Dock  Builder  Thomas  Johnson.  The  Secretary  directed  to  cause 
le  to  be  taken  from  the  list  of  employees. 

b.  Reporting  completion  of  the  work  of  dredging  at  Thirty-third  and  Forty-fifth  streets, 
river,  under  Contract  No.  328. 

h.  Recommending  that  George  A.  Button,  I^veler,  be  directed  to  appear  before  the  Civil 
J  Examining  Board  for  examination  for  promotion  to  Assistant  Engineer.  Recommendation 
d. 

h.  Reporting  that  he  had  directed  that  Laborer  Acting  Watchman  John  Mullin  be  not  again 
ed  to  perform  duty  as  Acting  Watchman,  and   recommending  that  his  action  be  approved. 
1  approved. 

th.  Reporting  repairs  required  to  Pier,  foot  of  Thirty-seventh  street.  North  river.  The 
leer-in -Chief  directed  to  repair. 

Ih.  Reporting  completion  of  dredging  from  Seventy-eighth   to  Seventy-ninth  streets,  North 
;r  Contract  No.  338. 


9. 

0ih.  Reporting  that  earth  filling  was  received  at  f)ast  Ninety-fourth  Street  Section  during  the 

«nding  Saturday,  November  22,  1890,  for  which  no  tickets  were  collected.      The  Treasurer 

sd  to  collect  the  amount  due. 


^th.  Report  on  Secretary's  Orders  Nos.9911, 10322,  10389,  10425,  IC439,  10441,  10442,  10458, 
|»*'^83,  10484,  10489,  10506,  10508,  105 10,  10538  and  10542,  that  he  had  erected  a  fence 
Hundred  and  Forty-fifth  to  One  Hundred  and  Forty-eighth  streets,  North  river,  and 
m's  house  thereat  ;  superintended  repairing  Pier  2,  North  river,  Pier  at  Thirty-sixth  street, 
■•^er,  and  Pier  33,  East  river ;  superintended  repairing  bulkhead  south  of  and  adjoining  Pier, 
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old  I,  Noith  nvot ;  remiivil  0/  huiliiiiiEOn  Ihe  nonhwcsl  corner  of  Seven ly-sevenlh  ilreelaiul 
■venue  :  repairint;  parcment  on  hiilkliead,  bcliveen  I'iirrs  iS  and  f).  Kast  river  ;  repairw)  > 
on  deck  ol  Pier  toot  of  Thincenlh  street.  North  river ;  superintertded  paving  new-made 
bulkhead  hclwecii  fetry  an<j  Wcil  Elevenlh  slrecis,  Nurtl]  livcr ;  madi^  reriniulion  lor 
northerlyiiiiteuf  Pier  61.  and  sii perinlendcd  -dredging  al  aouth  "idc  'pfPier  61,  Ea.<t  river  ; 
■nd  eiCGndfd  dock  at  Asylam,  Hart's  Itlan<1.  Lung  UIiihI  Sound  :  repaired  pavement '>n 
»«tli  ot  I'ier.  old  35,  North  river ;  tuperinUniltil  tepsiring  pavcmciit  adjmiiing 
on  approach  tu  Pier,  old  34,  Noith  elver  1  made  approochci  to  Pivti  (not  of  Bc^art  and  111 
streets,  Nurtli  river,  nirl  rapi-clrns  damage  to  Pier,  new  43,  Nurlh  river,  and  alio  lemovi 
Walchnian')  \unisc  and  Walthmeu  from  premises  hrlwecii  One  Hundred  and  Fofly-fifth 

Haadr«d  attd  Forty-aixih  streets.  North  river,  and  placed  a  fence  on  the  southerly  lidi 
Handred  and  Forty-sixth  street,  North  river. 

The  Auditing  Committee  submitted  an  audit  of  three  Ulls  or  claims,  amounting  to  i 
three  amounting  to  |l5,Z(|l.i(3,  one  amounting  to  117,710.11,  and  one  amounting  to  }■ 
which  «.:re  approved  and  audited  and  ordered  to  be  spread  in  Eiill  on  the  minutes,  as  folic 


Oh  Ceiulnittiett  A€iemni. 


11478.  Haitin  B.  Brown,  pnn'ing  specilica 
11479. 


On  Gnuril  Srpairi  Aee»mtl. 
11480.  Martin  B.  Brown,  printing  siKc [Scat ions .  . 


3  Bdls  01  Claims  on  Construction  Account 

I  Bill  or  Claim  on  General  Repairi  Account 

3  Bdl*  or  Claims  amounling  to 

Kopwrlfiilly  submitted, 

JAMES  MATTHEWS,     (    . 
J.  SERGEANT  CRAM,   JC 
New  York,  November  14,  1890. 

On  C«nstru<lion  Anouiil. 

1 1481.  John  Peircc,  Kstimate  No.  z.  Contract  No.  338 

11482.  R,  G.  Packard,      "  I,  "         354 

114B3.  The  Branfoid  Granite  Co.,  Estimate  No.  i,  Contract  No.  316 


Ki'^peclfully  submitted, 
K,  November  ig,  iScp. 
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On  Construction  Account. 
Name.  Amount. 

'.  Flaherty,  Estimate  No.  5,  and  final,  Contract  No.  327 $17,710  II 


Respectfully  submitted, 


JAMES  MATTHEWS,    \    AudiUng 
J.  SERGEANT  CRAM,  J  Committee. 


K,  November  19,  1890. 


On  Constructiopt  Account. 
Name.  Amount. 

:  Scribner,  Estimate  No.  9,  and  final,  Contract  No.  318 $9*474  7^ 


Respectfully  submitted, 

JAMES  MATTHEWS,    1    Auditmg 
J.  SERGEANT  CRAM,  \  Committee. 
K,  November  20,  1890. 

n  of  the  President  in  transmitting  the  same  with  requisitions  for  the  amount  to  the 
tment  for  payment,  approved. 

tary  reported  that  the  pay-rolls  of  the  General  Repairs  and  Construction  Force  for 
ng  November  21,  1890,  amounting  to  $8,549.04,  had  been  approved  and  audited  and 
the  Finance  Department  for  payment. 

1,  the  Engincer-in-Chief  was  directed  to  assign  William  Witte,  Rigger,  to  duty  on 
derrick,  on  probation  for  one  week. 

uence  of  the  continued  ill-health  of  Royal  Chapin,  Assistant  Engineer,  the  following 
adopted  : 

That  Royal  Chapin,  Assistant  Engineer,  be  and  he  is  hereby  discharged  from  the 
Department,  to  take  efiect  November  30,  1890. 

n.  the  Board  adjourned. 

AUGUSTUS  T.  DOC  H ART V,  Secretary. 
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A  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the  Board, 
Pier  "A,"  Battery  place,  Thursday,  December  4,  1890. 

Present — President  Post. 

**         Commissioner  Matthews. 

Cram. 

The  minutes  of  the  meetings  held  November  19,  20,  21  and  25,  1890,  were  read  and  approved. 

Joseph  E.  Ncwburger,  attorney  for  the  sureties  of  William  Nolan  &  Son,  for  furnishing  granite 
o  ttiis  Depart  lien t,  under  Contract  No.  230,  appeared  Ijefore  the  lloard  and  asked  that  such  addi- 
kmal  information  be  transmitted  to  the  Comptroller  as  would  result  in  the  final  adjustment  of  said 
ontract,  whereupon  the  following  preambles  and  resolution  were  adopted  : 

Whereas,  Under  contract,  dated  November  23,  1888,  Messrs.  Nolan  &  Son  agreed  to  deliver 
r020  pieces  of  granite,  containing  absut  20,200  cubic  ieet  ;  and 

Whereas,  After  making  several  partial  deliveries,  the  said  Nolan  &  Son  failed  to  comply  with 
ke  terms  of  their  contract,  and  were  notified  to  discontinue  any  and  all  further  work  or  deliveries 
Elder  said  contract  ;  and 

Whereas,  The  special  contract,  in  accordance  with  the  provisions  of  section  714,  chapter  410, 
aaws  of  1882,    was  entered  into  on  the  21st  day  of  April,  1888,  wiih  the  sureties  of  said  Nolan  & 
,  for  the  completion  of  the  delivery  of  said  contract,  under  the  terms  of  said  original  contract ; 

Whereas,  Said  sureties  have  proceeded  with  said  delivery  of  granite  so  that  the  amount  yet 
Iclivered  is  very  small;   and 

NVhereas,  because  of  other  deliveries  under  other  contracts  now  running,  the  Department  is  not 
m.    need  of  any  further  deliveries  under  said  contract;   therefore 

Resolved,  That  if  the  Comptroller  approves  and  concurs  that  the  said  contract,  with  said 
•reties,  and  with  the  said  Nolan  &  Son,  be  and  hereby  is  terminated,  u;>on  receipt  of  said 
B>I»foval  by  the  Comptroller,  the  Engineer-in-Chief  is  hereby  d.rected  to  make  up  a  final  estimate 
■^    foil  of  the  deliveries  under  said  contracts.     The  time  tor  completion  of  said  deliveries  under 

contracts  is  hereby  extended  to  the  loth  day  of  December,  1890,  and  the  deliveries  heretofore 

'c  are  hereby  accepted  in  full  for  all  stone  required  to  be  delivered  under  the  terms  of  said  con- 
n»<t!i. 

(i.  H.  Scribner,  Jr.,  appeared  before  the  Board,  ar.d  requested  that  the  time  to  complete  the 
^^'^  of  building  pier  at  the  foot  of  East  Nmety-fifth  street,  under  Contract  No.  333  be  extended. 

On  motion,  the  time  was  extended  to  December  I,  1890. 


i3ec£MUE»4.  1890.1 

D.  y.  Swainson  sppcdrcd  btfoit  Ihe  Board  in  rpfcrc'icc  to  Ihe  order  ilirMtiim  tlie  Oymert 
edge  3l  Pipes  !□,  II  and  12,  EsM  river,  and  rc<|uetted  lli>l  Ihe  lime  to  C'lminencc  uid  dredgini 
ulendHl  until  tlic  l>epirlineiit  award  ilie  conlraci,  now  in  i:oarec  of  prcpBr«lion,  for  dredging 
f  ilip  westerly  ol  Pier  11,  and  in  front  i>f  the  bulkheid  beiween  Piers  11  and  n.  Ewi  ri»ei. 

On  inolion.  tlie  lime  wis  cilended  as  rcquesled. 

The  following  coaimunkationi  were  received,  reid,  and, 

On  molion,  tabled: 

From  the  Counsel  la  the  Corpomion— Saggesting  the  proprietr  of  adopting  a  n*olotiaB  i 
CMlinuing  proceeding!  relative  to  acquiring  lille  10  wharf  property  on  the  Harlem  rrrer,  betm 
Due  Hundred  and  Fourth  artd  One  Hundred  and  Fifth  slreett. 

From  the  EngiDeer'4i) -Chief— Report  on  Secretary's  Order  No.  lOjfob  m  to  the  nmi-cosnae 
lienl  of  dredging  between  Fortieth  and  Forty-fint  streets.  North  river. 


The  following  communications  were  received,  read,  And, 

On  motion,  ordered  to  be  placed  on  file,  vit. : 

From  the  Counsel  to  Ihe  Corporation  : 

III.  In  lefennce  to  the  opening  ef  Twelfth  avenue,  between  Thuty-third  and  Thirly-iMrf 
itieet*.  Whereupon  the  (olJowinK  preambles  and  resolution,  as  prqtareJ  and  snbuiitied  bftl 
Counsel  to  the  Corporation,  were  adopted  : 

Whereas,  The  Mayor,  Aldermen  and  Commonalty  of  the  City  of  New  York,  did  on  the  ifl 
day  of  December,  1S52,  convey  to  Henry  K.  Dunham  a  certain  piece  or  paicel  of  laad nndcrmtl 
to  be  made  land  out  of  ihe  North  01  Hudson  river,  Eilualcd  al  Thirty-fourth  slreel  and  NortkriW 

Whereas,  It  was  expressly  understood  and  agreed  thai  whenever  Ihe  Legislature  of  ibe  Pccfl 
of  the  State  of  New  York  or  Ihe  said  parties  hereto  ot  the  first  part  should  duly  detenninci 
Common  Council  to  extend  tire  Twelfth  avenue,  from  the  northerly  side  ofThirty-^xth  street  ihrsld 
the  premises  hereby  granted,  Ihc  sard  party  hereto  of  the  second  pan  should  surrender,  wilbantMl 
pensalion,  such  portion  of  the  hereby  granted  prenrises  as  may  t«  required  for  the  eiteDSW* 
Twelfth  avenue  through  the  heieby  grained  premises ;  and  j 

Whereas.  In  accordance  with  the  |irovisions  of  chapter  574  ot  the  Laws  ot  1S71,  a  per  mil 
plan  for  the  miprovemeni  of  the  water  front  was  approved  by  ihe  Commissioners  of  the  SiH 
Fund,  whereby  the  said  Twelfth  avenue  is  to  lie  the  exterior  street,  wharf  or  place  in  Ihe  nei|^h|l 
hood  of  Thirly-lhird  and  Thirly-foniih  streets  ;  and  i 

Whereas,  Ihe  Dock  Department  i^  desirou^;  of  proteerirnj  with  the  work  r,f  extendrng,  I 
erectmg  an>t  maintaininu  the  s.ird  exterior  street,  wharf  or  place  in  accordance  with  the  pi 
plan  oF  iirrprovernent,  frjm  the  northerly  side  of  Thirty -sixth  street  through  the  premises  h 
granted  to  Henry  R.  Dunham  on  the  l6th  day  of  December,  1852  ;  be  it  therefore 

Resolved,  That  Twelith  avenue  be  and  the  same  hereby  is  extended  from  iht  noitbcdll) 
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of  Thirty-sixth  street  through  the  premises  granted   to  the  said  Henry  R.  Dunham  on  December 
t6,  1852. 

2d.  Respecting  the  resolution  adopted  by  the  Board  of  Street  Opening  and  Improvement  for 
the  proposed  opening  of  Rutgers  Slip,  East  river,  and  requesting  a  history  as  to  the  uses  heretofore 
made  of  said  property.     Referred  to  the  Engineer-in -Chief. 

From  the  Finance  Department : 

itt.  Returning  the  proposals  of  Joseph  Walsh  and  John  Gillies,  for  repairing  and  extending 
^r,  new  46,  North  river,  and  for  building  crib  bulkhead  at  Charity  Hospital,  Blackwell's  Island, 
rith  approval  of  the  adequacy  and  sufficiency  of  the  sureties  thereto. 

2d.   Requesting  the   opinion   of  the  Commissioners   respecting    the    application    of    Ludwig 

«hmeier,  for  grant  of  land  under  water  north  of  Spuyten  Duyvil  creek,  in  the  Twenty-fourth  Ward 

F  the  City  of  New  York.     Notify  the  Comptroller  that  this  Board  has  always  been  opposed  to  the 

suing  of  water  grants  which  would  interfere  with  its  future  use  for  the  purposes  of  commerce  ;  and 

therefore  of  the  opinion  that  the  application  for  the  grant  referred  to  should  not  be  considered. 

3d.  Transmitting  certified  copy  of  a  resolution  adopted  by  the  Commissioners  of  the  Sinking 
und,  Deceml)er  I,  1890,  consentin^j  to  and  approving  the  change  in  the  lines  and  location  of 
ier,  new  23,  North  river,  was  received,  read,  and  together  with  the  plan  ordered  to  be 
laced  on  file,  and  the  Secretary  directe  1  to  enter  the  resolution  in  full  on  the  minutes,  as  follows  : 

Resolved,  That  the  Commissioners  of  the  Sinking  Fund  do  hereby  consent  to  and  approve  of 
be  change  m  the  length,  width  and  location  of  the  new  pier,  foot  of  Harrison  street,  North  river, 
»  b;  known  as  Pier,  new  23,  as  shown  on  the  plan  thereof  submitted  in  duplicate  by  the  Commis- 
oners  of  Docks,  from  the  Imes  and  location  thereof  as  laid  down  on  the  plan  determined  by  the 
csard  of  Commissioners  of  Docks,  April  13,  1871,  and  adopted  and  certified  by  the  Commissioners 
r  the  Sinking  Fund,  April  27,  1871,  as  follows,  to  wit :  The  northerly  line  of  Pier,  new  23,  to  be 
mc  hundred  and  sixty  feel  distant  southerly  from  the  southerly  side  of  Pier,  new  24,  as  now  built 
nespcctive  of  the  spurs  on  same),  instead  of  one  hundred  and  thirty-five  feet  distant  from  Pier,  new 
^as  laid  out  on  the  plan  of  187 1  aforesaid,  and  the  side  lines  of  Pier,  new  23,  to  form  an  angle  with 
••established  bulkhead  line  of  ninety  degrees  fifty-four  mi.mtes  on  the  southerly  side  of  said 
Th?  length  of  Pier,  new  23,  to  be  six  hundred  and  seventy-six  and  fifty-two  one  hundreth 

on  the  northerly  sif!e  and  six  hundred  and  seventy-nine  and  sixty  one  hundredth  feet  on  the 
IVthedy  side  thereof,  extending  to  the  pier-head  line  established  by  the  Department  of  Docks, 
iidj  3,  1890,  and  approved  by  the  Sinking  Fund  Commissioners,  July  24,  1890,  instead  of  fire 
■■Bdrw*d  and  seventy -eight  feet  as  on  aforesaid  plan  of  1871.  The  width  of  Pier,  new  23,  to  be 
f^renty  feet  instead  of  eighty  feet  as  on  aforesaid  plan  of  187 1. 

From  D.  Whipple,  agent-— Objecting  to  the  manner  in   which  the  bulkhead  between  Piers  14 
15.  East  river,  is  being  repaired.     Referred  to  the  Kn gi nee r-in -Chief. 

From  T.  C.  Dininny,  Jr. — Requesting  permission  to  drive  piles  and  place  rip-rap  stone  in  front 
bulkhead  l)elween  Eightieth  and  Eighty-first  streets,  North    river.     Permit   granted,  the  work 
^done  under  the  direction  and  supervision  of  the  Engineer-in-Chief. 


Knjni  William    Kelly  ;inil     riioinu  G«arty,    sureties. —Cotucntine  tci    Ibe  eiiettHOD  iJ  U 
anted  John  IVitce  Fur  the  delirerji  ol  granite  trnder  Conlrect  No.  33S. 

Croin  (looisc  UUir  -Suiiiii;  lh*t  he  h«s  paid  (he  caiuje  on  the  lumber  belonging  in  hia  a 
oved  Uy  the  tJtpartmtnt  10  Thiriielh  tireet,  Nimlli  river. 

Ftotii  W.  W.lirinkrriiotl-  onering  lo  supply  \he  ItrpartiDCnt  wilh  capien  uT  all  btlli  lalnrtBD 
)  Ihr  Siite  I«gi«taturc  during  the  cn«amg  «ku<ki  frir  Ihr  mm  of  thirty  donar^.     Offer  uoeplel. 

From  The  While  Stu  Une — Requcsttng  perniialnn  10  alter  Ihc  ends  <>t  ttrr,  new  45,  VtK 
river,  in  aecnnlmice  with  piano  mhnuiieil.  The  aciioii  of  Ihr  Pitsxtmi  tn  imdoK  »fai 
approve  i]. 


iiiovc  their  iKKil-hoaie.  locAied  b«i 
ten  feet  inilioic.  with  tht  pntib(tl 
I  gialilcd,  the  «ttiil  writk  la  btd 
and  le  jtwl  rrmain  only  dniine 


Prom  Ihr  Hu'Immi  Dual  Club-  Kctjwa'iiii:  l« 
Dnr  Hunilml  Rnd  Thirty- seventh  drcel,  NurUi  river 
!ifi:ling  a  new  brMt-hniue.  Rnil  ilrivliiK  pllet  iheieat. 
"iiler  the  dlrrciion  and  ■■iipeivitiiini  <>(  the  Kncincer-iii 
bawre  otilit  H(«[il. 

From  the  New  Vork  Central  and  I Il)d«>n  Klver  Kailroii)  Coni[iany--<'<>iuentiMg  m  the  em 
>f  ■  KM>l.hmK  and  "ffice  liy  John  A.  Davis,  on  Pier  (■wt  of  ITiirty^iinth  street,  Norlh  nwr. 

Fran  John  liHIiet'KequeAlnB  that  the  time  fiir  compktioit  the  work  of  r^MlrinstUa 
nu]  ol  Pier  foot  of  Twenty -fourth  ilicei,  Enn  river,  under  Cixitract  No,  332,   be  riirndtil  for  ll 
dayi       liiiip  otniclri)  unlil  J.mii.iry  1,  1S91,  i.ioiirlc.l  [lie  wrill.ii  .-oiisl^iiL  i,rilie  -uifiic.  l-cfiltdn 
thi^  DepDilnirni. 
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iiiforme 

ir 

fur  repaifiiig  Inilkhciul   lelweu 

Pic 

,  4S  a 

„l    4 

1,    Kasi   n 

vcr. 

contract    has  liecn  ttrlnd 
ilviBc  that   thi.-i  i^junaiti 
han  nul  nsyel  enlen'il  into  nny  ccnLracl  fur  repairing  -aid  bulkhend. 

From  U,  U,  I'atkard  —KcqncHing  lliat  llit  liinc  10  complete  the  work   of  dtci^iinj;.  (nun  if 
enty.sixth  lo  Seventy -eighth  street,  East  river,  umier  Ciiolriicl  No.  354,  he  extended   lo  Januwj  i 
1S91.     Time  eitended.  as  rEqncsied,  provided  till- written   consent  of  llie  Burctios   be  filed  in 
Depart  raenl. 

From  Simon  Stevens  -Suggesting  thai  the  t.me  far  closing  contract  for  tlie  >ale  .if  wliarf  pi 
eriy  next  south  of  Barclay  street.  North  rtver,  be  cxtendei!  to  IJeceniber  30,  1890. 


From  the  Hudson 
Fiftieth  blieel.  North  riv 
Commiwioncr  Cram,  in 

On  nrniion.  the  lim. 
of  Kccembrr  15,  1S90. 


Rivci 


Line -RcqueF^ting  a  beilh   fi 
h  privilege  of  driving  fender-] 


"Albany  "  at   Pier  fat 
action  ol  the  Prtsidtnl 


.,^1,,^ 
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From  Dock  Master  Palmstinc— -Reporting  that  there  is  a  hole  in  the  bulkhead  between  Piers  ii 
12,  East  river.   The  Engineer-in -Chief  directed  to  repair. 

From  Dock  Master  Erwm  : 

1st.  Reportinv:;  that  fender-piles  are  required  nt  the  bulkhead,  foot  of  Forty-second  street,  E^st 
r.     The  Engineer-in -Chief  directed  to  drive  piles  thereat,  if  necessary. 

2d.  Rejx)rfing  thnt  diedging  is  required  at  the  northeast  comer  of  bulkhead,  foot  of  Fifty- 
Ih  street.  East  river.      I'he  Kngineer-in-Cliief  directed  to  examine  an<l  rej>ort. 

From  the  Pennsylvania  Railroad  Conq^any — Requesting  permission  lo  repair  Pier  i6|^.  North 
;  and  drive  piles  in  front  of  the  platform  south  of  and  adjoining  said  pier.  The  action  of  the 
i'lent  in  issuing  a  permit,  the  work  to  be  Kept  within  existing  lines,  approved. 

From  the  Berkeley  Atheletic  Club-  Reque-iinjr  permission  to  move  their  l)oat-house  and  also 
lilcs  thereat  from  a  point  north  of  Morris  I)i)ck  to  nbmf  one  hundred  and  ten  feet  south.  Permit 
tvd,  the  work  to  l>c  done  under  the  direction  and  supervision  of  the  F^nvjineer-in-Chief,  and  to 
nd  remain  orly  during  the  pleasure  of  the  Hoard. 

The  Tiea^urer,  Commissioner  Matthews,  subuntted  his  report  of  receipts  for  the  week  endmg 
eml)er  26,  1890,  amounting  to  $16,749.04,  which  was  received,  and  ordered  to  be  spread  in  full 
he  minutes,  as  follows  : 


rF. 


;o- 


From    Wimm. 


K«>K     WUAI. 


20     N.YC.  itH.  R.  R.R.Co. 


:o     John  A.  .McCarthy 


»     Erskine  W.  Fi«iher 

'  i      George  A.  Wrods 

•  ao     Kane  &  Wi  ight 

'    »  Ocean  Steamship  Co . . 

2-i     Nassau  Ferry  Co 

ap  "  

*o  ,  MuiU'l  Benefit  Ice  Co. 

I 
»o      O.  I).  Person 

*o   '  N^.w  York  Steam  Cj.. 


'»       Canda  &  Kane 

■*       Merchants  Union  Ice  Co. 
«     '  Owcns&Co 


Consumers  Ice  Co , 


I 


Suburban  Transit  Co. 


Niii:h    md    fin.^l    payment     filling    in; 
from  30th  to  35tn  sirfet,  N.  R 

I  qrs.  rent  one  ninth   part  of  Pier  47, 
E.  R 

Tesiin?  two  barrels  cement 

Wharfage  District  No.  10,  N.  R 

I  qrs.  rent  bhd .  pfm.  E   105th  st 

"  Pier,  new  35,  N.  R 

*'  1.  u.  w.  S.  Houston  St  ,  E.  R 

"  bhd.  S.  Houston  ^t.,  F.  R. . 

Pier  at  i32d  st.,  N.  R 

bhd.  at  i35ih  s:.,  N.  R 

S.14  rier,old23.  N.R 


bhd.  at  W.  97:h»!..  N.R. 
bhd.  at  E.  136th  St.,  E.  R. 
bhd,  I  E.  47th  St.,  E.  R... 
Pier  at  Horatio  >t.,  N.  R. 
I,  u.  w.  129th  St.,  H .  R. . . 


Amoi'nt. 


$1,650  <>:> 

12  50 

20  00 

55  59 
102  50 

8,750  00 

75  ^o 
625  oo 

350  CO 

3D  00 
50  ■>  00 

$62  50 
62  50 
125  oc 
375  00 
125  00 


Total. 


Datk 
Deih>s- 

ITKD. 


1890. 


$12,070  59 


750  CO 


Nov.  20 


Nov.  21 


December  4.  iSgo.] 


hlrickj.  Bndj Whai^sr  Dutnct  No. 

Eilvwd  AVM I 

Williwn  T.  Co(M«d>»II " 

Cliu-li- Par*. 


B.P.  Kcn-ier 

tn  S.  Caya... 

MnJ.  R>an 

J,«pb  B.  Emu... 
John  J  Uani>..... 


bbd  pia.  44II1 H, 
bhd,  prm.  4)d«I 


Resj>cclfully  submitted, 

JAMES  MATTHEWS,  Treasura 

The  Tieasuier,  Comtnjssioner  Mattheivs,  submitted  his  report  of  receipts  for  the  week  : 
Decembers,  1890,  amounling  to  (16,040.02,  which  was  received,  and  ordered  to  be  spieaii  1 
on  Ihe  minutes,  as  follows  : 


Froh    Whow. 

1 

Fob  What. 

T,„ 

1  D 

r 

De1.,L.(tW,  R.RCo 

Pm».&S.on.S.S.Co 

Jo-phCorrell 

I  qr.,  r 

■■         56.         ■■         .. 
SS,P..r,W.  .,.h,i.,N.R. 
Pie,,  new  ,fi.  N,  R 

1                     i 
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Fkom  Whom. 


Twenty-third  Street  R'y  Co 
Hartford  &  N.  Y.  Trans.  Co 

1  Gre«npoint  Ferry  Co 

t     Robert  S.  Briggs 

i     Bernard  Campbell 

2  P.Urick  J.  Brady  

a     F^dward  Abcel 

2     Wm.  T.  Coggeshall 

}  I  Lharlc-s  Parks 

2    r,co.  A.  Woods 

a  ;  B.  K.  Kenney 

2  I  Henry  A.  Palmstine 

}  '  Charles  S.  Coye 

t     John  J.  Ryan 

•     Joseph  B.  Erwin 

I 
John  J.  Martin 

James  W.  Carson 

Joseph  F.  Mcehan 


For  What. 


I  mos.  rent,  I.  n.  w.  ajd  st..  N.  R 

I  qrs.  rent,  cast  half  Pier  34  and  bhd., 
F.  R 

•*  bhd.  S  of  24th  St.,  E1.R. .. 

Pier  at  W.  18th  St.,  N.  R.. 

Per  at  i6ih  St.,  N.  R.,  and 
bhd.  i^7ih  St.,  H.  R.. 

Whar£age,  D.strici  No.  a,     N.  R 

4.         •• 

6. 

8. 
10. 
12, 

I.     K.    R 

St 

7. 

II, 
13. 


Respectfully  submitted, 


Amount. 


fxoo  00 

1,635  00 

1,035  00 

500  00 

3C0  00 

1^5  84 
142  06 

153  03 
ao3  51 

157  76 

381  24 

41    30 

443  01 

97  73 
135  00 

"5  42 
so  73 

37  CO 


$36,040  03 


Total. 


Dats 
Depos- 

IIED. 


1890. 


$36,040   02 


Dec.   3 


$36,040  03 


JAMES  MATTHEWS,    PTcasurer. 


rom  the  Enginccr-in  C^hief  : 

iX.  Report  fur  the  quarter  ending  October  31,  1890.  The  Secretary  directed  to  transmit  the 
to  his  Honor  the  Mayor. 

i.  Report  for  the  week  ending  Norember  29,  1890. 

i.  Reporting  non-commercement  of  repairs  to  the  outer  southerly  comer  of  Pier,  new  44, North 

h.  Reporting  that  certain  employees  of  the  Central  Railroad  Company  of  New  Jersey  swept 
tity  of  dirt  from  the  bulkhead  into  the  river,  between  Piers  12  and  14,  North  river.  Notify 
Iroad  company  to  show  cauae  Thursday,  December  1 1,  1890,  at  z  i  o'clock  A.  M.^why  a^Y\a\V] 


^^^f$ 

^^^^^1 
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of  Iwenly-five  dollan  ih.mki  not  be  impuiCil  for  violalio 

n  of  Rule  u  of  the  Rule*  and  Keg 

ol  Ihu  Depa  lime  111. 

SIh.  Rejioning  rtpain  rcqui.cd  lo  I'ici  ^1.  Eto.(  live 

■1,    N.ilify  Iciwe  lo  Mp»lr- 

6th.  Repotting  that  he  had  directed  ihal  Laborer  Acting  Walchmur  Witliam  I'eal  be  » 
HiigDed  to  dut;  as  Acting  Watchman  Tor  twenty  dajs. 

Oa  motion,  ibe  Eocinecr-ia-Chiet  was  directed  not  lo  aatign  uid  William  Teal  todnty  1 
Watchmao  for  Ihiity  days  instead  of  twenty,  as  lecommended  in  bii  report. 

7th.  Reporting  that  he  had  directed  that  Laborers  Acting  Watchmen  Michael  McLaugl 
John  Mulliall  be  not  again  assigned  to  duty  as  Acting  Watclimen,  and  recommending  that  hi 
be  approved.     Action  approved. 

8lh.  Reporting  completion  of  &  temporary  plank  ap^oach  to  the  new  Hier,  foot  of  to 
•tieet.  North  river,  and  stating  that  said  pier  is  aow  ready  Cor  use.  The  Dock  Master  din 
collect  wharfage. 

9th.  Reporting  repairs  required  to  Pier  at  Fortieth  street,  Noilh  rivet.     Notify  the  le 

toth.  Repniling  repairs  required  to  pavement  at  entrance  to  bulkhead  platform  al  1 
fourth  street.  North  river.     The  Engineer-in.Cbief  directed  to  repair. 

iilh.  Recommending  thai  the  ofler  of  Eppinger  &  Russell  10  famish  yellow  pine 
Treasurer's  Order  No.  14709,   be  accepted.     Recommendation  adopted. 

tub.  Report  on  Secretary's  Order  No.  10549,  Embmildng  report  ol  cement  tested  for 
W.  Fisher.     Send  Mr,  Fisher  copy  of  said  report. 

I3tli.  Report  on  Secretary's  Order  No.  10559,  as  to  non^;onimeiiceoient  ofdredgini;  I 
Fortieth  and  Forty-Hrst  streets,  North  river.     Referred  to  the  PmidenI  with  power. 

14th.  Report  on  Secretary's  C>rdcr  No.  .'0414,  that  he  had  repaired  entrance  in  Pier. 
North  river,  ni  a  cost  uf  (3.64.     The  Treaturer  aulhorizcd  10  collect  said  amount. 

I5tli.  Report  on  Secretary'',  Onlers  Nos.  1033(1,  10353.  '"ilS^-  '"J'^,  I0417.  10517  ud 
that  he  had  SHperinleoiied  relmildiiig  end  of  Pier  6,  .Nortti  river,  filling  in  behind  bulkhejd 
East  Ninety. fouilh  street  seel  ion  ;  bored  scupper,  holes  on  we.' I  half  of  Pier  19,  Eau  lii 
superintended  horini;  scnpper-holes  on  east  side  of  said  pier :  superintended  repairing  sc 
outer  comer  of  Pier,  new  37,  North  river,  ami  sii|>ervisei!  dredging  in  front  of  the  wharf  »l 
Garden,  North  river. 

■61I1.  Report  on  Secretary's  Order  No.  10561,  as  to  the  n on  .commencement  of  il 
between  Forly-sccoud  and  Forty-durd  streets.  North  river. 

Whereupon  the  (ollowinj;  resolution  wns  adojiled  by  the  affirmative  voles  of  t^ommt 
Matthews  and  Cram  ;  President  Cost  voting  in  tbe  negative  ; 

Resolved,  Thai  the  Forly-sccoiid  Street  and  Grand  Street  Ferry  Railroad  Compwiyh 
is  faeteby  directed  to  construct  a  bulkhead  or  sea  wall  between  the  middle  line  of  Forty 
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it  and  the  middle  line  of  Forty-third  street.  North  river,  upon  the  plan  adopted  by  this  Depart- 
it,  and  upon  the  bulkhead  line  established  in  187 1,  and  do  the  necessary  filling  in  ;  the  said 
k  and  improvement  to  be  done  at  the  expense  of  the  said  company,  and  to  be  commenced  within 
e  months  from  the  date  hereof,  and  to  be  fully  completed  to  the  satisfaction  of  this  Department 
lin  six  months  thereafter,  and  to  be  subject  to  the  direction  and  supervision  of  the  £ngineer-in- 
ef  of  this  Department. 

On  motion,  John  Delaney  was  requested  to  appear  before  the  Board  Thursday,  December 
1890,  at  eleven  o'clock  A.  M.,  respecting;  his  application  f>r  the  privilege  of  placing  filling  at 
ety-fifth  street.  East  river,  and  One  Hundred  and  Twenty-fifth  street,  Harlem  river. 

The  application  of  Captain  Chester  for  permission  to  locate  a  manure  dump  north  or  louth  of 
ty-seventh  street.  North  river,  was, 

On  motion,  referred  to  the  Engineer-in-Chief  to  examine  and  report. 

The  application  of  Kane  &  Murphy  for  permission  to  dump  refuse  from  the  sewer  in  process 
lepairs  at  One  Hundred  and  Fourth  street,  Harlem  river,  upon  the  upland  adjacent  thereto,  was, 

On  motion,  referred  to  the  £ngineer-in-Chief  to  examine  and  report. 

On  motion,  the  request  of  Cauda  &  Kane  for  use  of  bulkhead  at  Seventy-ninth  street.  North 
»-,  was  denied. 

The  Secretary  reported  that  the  pay-rolls  for  the  month  of  November,  1890,  amounting  to 
,239. 93,  and  the  pay-rolls  for  the  Geueral  Repairs  and  Construction  force  for  the  week  ending 
pember  28,  1890,  amounting  to  $7,847.99,  had  been  approved  and  audited  and  transmitted  to  the 
ance  Department  for  payment. 

Commissioner  Cram,  to  whom  was  referred  the  communication  from  the  Engineer-in -Chief,  in 
rencc  to  filling  behind  the  new  crib-bulkhead,  from  One  Hundred  and  Thirty-eighth  to  One 
adred  and  Fortieth  street,  Harlem  river,  submitted  the  following  report  : 

*'  That  the  filling  from  carts  is  well  done  ;  that  this  Department  should  not  stop  such  filling, 
ecially  as  it  meets  the  approval  of  the  Board  of  Health  ;  that  booms  should  be  used  to  retain 
tting  material  from  scows,  and  that  there  is  no  objection  to  a  free  dump,  which,  however,  would 
ito  no  result.'* 

On  motion,  the  report  was  approved,  and  the  following  preambles  and  resolution  adopted  : 

Whereas,  This  Department  has  given  jierraission  to  the  Department  of  Street  Cleaning  to  dump 
ib  material  as  may  be  approved  by  the  Health  Department  at  One  Hundred  and  Fortieth  street, 
hem  river.  Ninety-fifth  street.  East  river,  and  at  Twenty -sixth  and  Thirtieth  streets  on  the  North 
er,  under  the  direction  and  supervision  of  the  Engineer-in-Chief  of  this  Department  ;  and 

f  Whereas,  Several  other  applications  for  similar  permits  from  the  said  Department  of  Street 
baling  are  now  before  this  Board  ; 

y  Resolved,  That  the  opinion  of  the  Board  of  Health  is  respectfully  requested  as  to  whether  there 
ftj  objectioti  to  granting  such  permits  on  sanitary  grounds. 


Conmtelonei  huiibew*,  to  whom  wu  ref^md  the  tmount  c4  filling  teqaircd  si  Wea  f 
'VDlh  Strwl  Srction.  rti>ort*d  thai  «bool  66,000  tingk  Io«li  wnuld  b*  oMded- 

On  iHotiun,  the  offer  of  G.  W.  riunkiit  to  liU  in  for  ten  ( to)  cenu  per  tout  wu  wccpinl : 
tritl  uiei)  lo  be  clean  Mhet,  wind,  lojin,  catth,  clc,  ot  slaiie  ;  it  btonc,  no  piece  orstoor  tl 
er  tlian  uiteen  inches  in  its  UtKOl  dimeniioni.  The  filling  to  be  dcme  undeT  the  diirclicc 
»m*ion  nf  the  Engineer-in  .Chiei, 

CominlMioner  Cnm  irpoiled  th»t  he  iad  tecn»cd  tor  the  Treuurer  the  rollowini;  eslinutti 
fumiihinK  the  Department  with  oik,  ipruce,  coal,  piles,  white  oak  timber,  and  broken  it'.iae : 
Sevmly  Fuiii  Whiu  Oak.  8,96a  Fen  B.M. 


OmUt^St^. 

l-tNcn  X  I4hch. 

4-I«Clt  >  I1-I-3 

•MBhW    D 

(.1  j<.  K'  M   (.« 

14  <B 

f  >»  «.  pec  M   bK 

' 

Ahcul  \i.',-,-,'.'i   l-'-''  A'.  M.   Whilf  Oak  T.mbrr. 
Alfred  J.  Miirr.1T 565  00  per  M.  * 


353  [December  4»  1890. 

1,000  Cubic  Yards  Broken  Si  one. 

micl  E.  Donovan $i  58       per  cubic  yard- 

>wn  &  Fleming i  64  " 

IcxanHer  J.  Howell I  68>^ 

hn  A.  Bouker i  80 

The  aciion  ut  Corami<^ioner  Cram  in  awarding  the  orders  to  Alfred  J.  Murray  for  white  oak, 
Bcph  \V.  Duryee  for  spruce,  Meeker  &  Company  for  coal,  Ueard  &  Kimpland  for  piles,  and  Daniel 
.  Don  wan  for  broken  stone,  approved. 

The  Treasurer  reported  that  he  had  received  the  following  estimates  for  furnishing  the  Depart- 
lent  with  500  cubic  yards  broken  stone  : 

rowii  \  Fleininjj   $*  55  pcr  cubic  yard. 

.Icxan Jer  J .  Howell I  67  ** 

laniel  E.  I  )f>novan i  69  ** 

>hn  A.  Bouker I  80  " 

The  action  of  the  Treasurer  in  awardint;  the  order  to  Brown  &  Fleming,  approved. 

The  Auditing  Committer  submitted  audits  of  six  bills  or  claims  amountmg,  to  $37,725.91, 
hich  were  approved  and  audited,  and  ordered  to  be  spread  in  full  on  the  mmutes,  as  follows  : 

Construction  Account. 
.udit  No  Name.  Amount. 

14S6.  Andrew  A.  Bouker,  Estimate  No.  3,  Contract  No.  345 $3,488  38 

1487.  FatrickKeenan  and  IVter  Ncary,  Estimate  No.  5,  and  Final  Contract  No.  230  5,120  41 

14^.  William  W.  Hejjjeman,  Estimate  No.  3,  Ontract  No.  339 4,644  46 

1489.  Barth  S.  Cronm,  Estimate  No.  3,  Contract  No.  340 5,846  06 

1490.  Alfred  J.  Murray,  piles 6,153  '^ 

1491.  Beard  &  Kimpland,  piles 12,473  5° 


$37,725  9« 

Respectfully  submitted, 

JAMFi;  MATTHEWS,     )    Auditing 
J.  SERGEANT  CRAM,  f  Committee. 

The  action  of  the  President  in  transmitting  the  same  with  requisitions  for  the  amount  to  the 
*Unce  Department  for  payment  approved. 

The  following  requisitions  were  passed  : 

^•stcr  No.  For  what. 

'6.  One  lot  of  spruce Estimated  cost,        $1,077  49 

7.  One  lot  of  oak '*  44800 

^.   Repairs,  floating  property *'  92  00 

^.   Repairs,  floating  property *'  9  40 

C>.  Student's  lamp **  %  c» 


December  4.  iS9(x]  3$4 

RatimrNa.  »ai  wh,>t, 

8611.  Repain  to  Inniit  mill]  iDCUHiiiig  chain.                                     .   EuitDHtnl  coot,  %tS  o> 

863a.  Abonl  i.ooocubic  yaciis  l>rokei\  iionc  "  1,6510  oi 

Ki3'  i>SOO  IrecDuls. "  86  co 

86X4'  One  b«ml  kerosene  oil "  7  50 

8615,  One  Rochoter  lamp , "'  4  00 

86>6.  About  16,500  feet  qmm "  Sf""' 

Sibxj.  One  lot  o(  spruce "  14  11 

S618.  Iron,  ilove-pipe,  etc "  S6 1; 

8639.  About  one  thou&and  pounds  second-hand  iron  chain "  45  00 

8630.  100  btlf-ronnd  aak  fenders,  each "  I  to 

8631.  Repairs,  floating  pioperlj **  3000 

8631.  One  lot  i>f  jel]ow  fHitc "  16s  ji 

8613.  White  cMdi.   "  16  ]0 

8634.  About  I3,777H  feel  while  oak "  700  en 

8635.  Secvicd  of  dtedge  at  East  Nineiy-faurth  itreet  section "  1,000  00 

8636.  Nails  and  wood  screws "  ^  ■]  i 

8637>  4.500  oah  treenails "  360 « 

S63S.  Canal  burowa,  etc "  ix>  fc J 

8639.  10,000  feel  spruce "  no  Ml 

S640.  Four  tona  of  fOTge  coal " 

8641.  One  lot  ol  yellow  pine "  3 

8642.  75  spruce  inke  poles ■■  i 

Rkgumlicn  No. 

515.  75  copies  tif  proposals  and  S]iecificaIions   lor   di(L>d);iiii!  U^HM-en  Piers  1 1  and  ii,  Ea^t  ti 

On  molion.  [Ik  Hoard  sdioumed. 

Al.(.USrL'S  T.  IHJCIIARTV,  becrdny 


An  ewcutive  meeling  of  Ihc  Board  of  D.iclis  ,.r  iht  Cily  of  New  \"jrk,  lield  at  the  ofSct  ol  tlit 
Board,  I'ier  ■'  A,"  Uallery  place,  Krid.iy,  lleteinK-t  5,  i,Si». 
P.esent-Prtsideni  Vo>\. 

Commissioner  MalEhcu,. 

The  President  proccecleU  to  ■■pen  the  esiim:iles  for  prtpariiig  fir  and  building  a  new  weodd 
pier  with  appurtcnanics.  iiitludiiiE  a  se»Per-l)oi,  war  Ihc  Tiol  of  I'ullon  strei;!.  North  river,  lot* 
known  as  Pier,  new  14,  Norlli  river,  imiler  1  imiract  N.i.jfto;  for  dredninj;  for  ■  new  pier  it  M 
of  East  TweniJeth  slrcci,  on  tlic  Ei-t  riier,  iimler  Coiiiract  No.  ^lit  ;  and  for  dredging  for  1  of 
Pier,  No,  14,  on  llic  Norih  rivi-r,  under  Lonirait  N.>.  idi,  aii^erlistd  10  lie  opened  this  ilaj  H  I' 
ft'dock  M.;  a  lepresenlalive  uf  the  i.'ompLrollei  l>eiiig  pre-eiii. 


<v 
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Five  estimates  were  received  for  preparing  for  and  building  a  new  wooden  pier,  with  appurte- 
.nces,  including  a  sewer-box,  near  the  foot  of  Fulton  street,  North  river,  to  \>e  known  as  Pier,  new 
1^  North  river. 


Class  One.     i    Clas-.  Two. 


'•1 


From 


I      New  Pier.       [  Rip-rap  Stone 


John  W.Flaherty,  with  seciinty  deposit.  $975. 


r     >  R.P.  Staats, 

1 
i     '  Joseph  Walsh, 

^     i  William  P.  Kelly. 

i       John  GiUicK. 


i< 


l975- 
I975 
•975- 
$97  5. 


$64,748  00 
66,920  00 
69,0:0  00 
72,376  46 
63,500  00 


Per  Cubic  Yard. 
So  70 

60 

65 
65 


Total. 


$69,998  00 
71,835  00 
73' 500  00 
77.«5i  46 
67.375  00 


Three  estimates  were  received  for  dredging  for  a  new  pier  at  foot  of  Twentieth  street,  on   the 
river : 

Charles  Du  Bois,  with  security  deposit,  $40 25  cents  per  cubic  yard. 

Atlantic  Dredging  Company,  '*  **  40 26J 

Morris  &  Cumings  Dredging  Company,  "  "  40 26^ 


i» 


»i 


Two  estimates  were  received  for  dredging  for  a  new  Pier,  No.  14,  on  the  North  river : 


i 

Class  i. 

Class  3. 

Class  3. 

a»».                                            From 

1 

1 

Mud  Dredg- 
ing, Per 
Cubic  Yard. 

Crib  Dredg- 
ing, Per 
Cubic  Yard. 

$1  00 

T    CO 

Per  Cubic 
Yard. 

ToTA  L. 

i 

r         Atlantic  Dredging  Company,  with  security  deposit,  $150 
m       Morris  &  Cumings  Dredging  Company,    "                      150 

$0  20 
30 

$0  40 

60 

$13,300  00 
13,350  00 

On  motion,  the  Secretary  was  directed  to  transmit  to  the  Comptroller  the  security  deposits  made 
^  bidders  and  accompanying  their  estimates,  whereupon  the  following  preambles  and  resolu- 
*  'rere  adopted  : 

Whereas,  This   Board  deems  it  to  be  for  the  best  mterests  of  the  City  to  reject  all  the  bids 
this  day  for  dredging  for  a  new  pier  at  foot  of  East  Twentieth  street,  on  the  East  river, 
^f  Contract  No.  361  ;  therefore,  be  it 

•Resolved,  That  all  the  bids  opened  this  day,  under  Contract  No.  361 .  for  dredging  for  a  new 
*"  ^t  foot  of  East  Twentieth  street,  on  the  ?>ast  river,  be  and  the  same  are  hereby  rejected. 

Resolved,  That  the  ctmtract  opened  this  day  for  })reparing  for  and  building  a  new  wooden  pier, 
^  appurtenances,  including  a  sewer-box,  near  the  foot  of  Fulton  street,  'NoTt)^  mex,  \o>at  Vcv^issTk. 


-  »;i>iT^ 


ECEMBER  Si  3S6 

•%  Pier,  new  14,  North  river,  be  and  hereby  is  awarded  to  John  Gillies,  he  being  the  lowest  bi 
pen  the  approval  of  the  sureties  by  the  Comptroller. 

Resolved,  That  the  contract  opened  this  day  for  dredging  for  a  new  Pier,  No.  14,  on  the 
river,  be  and  hereby  is  awarded  to  the  Atlantic  Dredging  Company,  Aey  being  the  lowest  b 
upon  the  approval  of  the  sureties  by  the  Comptroller. 

The  Board  then  proceeded  with  the  regular  order  of  business. 

The  following  communications  were  received,  read,  and. 
On  motion,  ordered  to  be  placed  on  file,  viz. : 

From  the  Counsel  to  the  Corporation— Inclosing  bill  of  Robert  L.  Wensley,  for  one  hu 

ind  twenty -five  dollars  (with  his  approval),  for  services  rendered  in  the  examination  of  title 

northerly  half  of  Pier,  old  23,  and  the  southerly  half  of  Pier,  old  24,  North  river,  together  wi 

tervening  bulkhead.     The  Chief  Clerk  directed  to  include  said  claim  in  the  next  audit,  ai 

ounsel  to  the  Corporation  requested  to  furnish  the  Department  with  a  copy  of  Mr.  Wen 

{port. 

From  James  Cruikshank  — Reporting  the  dumping  of  a  quantity  of  mud  on  Pier,  old  23, 
river,  by  the  carls  of  the  Department  of  Street  Cleaning.     The  Secretary  directed  to  send  o 
aid  complaint  to  the  Commissioner  of  Street  Cleaning. 

From  the  Department  of  Public  Works — Requesting  permission  to  repair  two  hydrants 
end  of  Pier  44,  East  river.     The  action  of  the  President  in  issuing  a  permit  approved. 

The  following  persons  were  appointed  : 

Lal>or^rs. 

Bernard  Degnan.  Charles  Fullbrook. 

Patrick  Barry.  Thomas  Kelly. 


D.  W.  Davis. 


S/iip  Carpenter. 
Bernard  Donohue. 

StotU'CutUr. 
James  P.  Murphy. 


The  following  was  discharged  : 


Laborer. 
William  Bush. 


On  motion,  the  Hoard  adjourned. 


AUGUSTUS  T.  DOC H ARTY,  Secretai 
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A  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the  Board,  Pier 
A,"  Battery  place,  Thursday,  December  il,  1890. 

Present — President  Post. 

"         Commissio«er  Matthews. 

Cram. 

The  minutes  of  the  meetings,  held  the  4th  and  5th  instant,  were  read  and  approved . 

H.  L.  Herbert,  lessee  of  bulkhead  foot  of  Twentieth  street,  East  river,  appeared  before  the 
kaid  and  protested  against  the  building  of  a  new  pier  at  the  foot  of  said  street,  for  the  reason  that 
would  embarrass  the  business  conducted  by  him  at  said  bulkhead. 

On  motion,  the  Engineer-in -Chief  was  directed  to  examine  and  report  what  remedy  could  be 
&{gested  to  meet  the  objections  raised. 

A  representative  of  the  Central  Railroad  Company  of  New  Jersey,  appeared  before  the  Boaid 
k  obedience  to  an  order  to  show  cause  why  a  penalty  should  not  be  imposed  for  violation  of  Rule 
a,  of  the  Rules  and  Regulations  of  this  Department. 

This  being  the  first  offense  of  the  kind  charged  against  said  company,  and  upon  the  assurance 
mat  the  utmost  care  will  be  observed  in  the  future  to  prevent  its  repetition,  the  Board  decided  not  to 
■ipose  a  penalty. 

Messrs.  Looram  &  Collins,  on  behalf  of  the  petitioners  for  the  erection  of  a  new  pier,  foot  of 
"Inrty-Bfth  street,  East  river,  appeared  before  the  Board  and  desired  to  be  informed  when  the 
kqartmcnt  will  commence  the  work  of  building  said  pier.  The  President  stated  that  the  matter 
nd  been  referred  to  the  Engineer-in -Chief  to  examine  and  report  as  to  the  objections  made  by  the 
Betropolitan  Ferry  Company  to  the  erection  of  a  pier  at  the  foot  of  said  street,  and  when  said 
figpcHt  is  received  they  will  be  duly  notified. 

The  following  communications  were  received,  read,  and. 

On  motion,  ordered  to  be  placed  on  file,  viz.  : 

From  the  Commissioners  of  the  Sinking  Fund — Informing  the  Board  that  a  meeting  will  be 
i^d  in  the  Mayor's  Ofhce,  the  eleventh  instant,  at  one  o'clock  P.  m. 

From  the  Finance  Department — Returning  the  proposals  of  John  Gillies  and  the  Atlantic 
Plpedging  Company  for  building  Pier,  new  14,  North  river,  and  dredging  thereat,  under  Contracts 
JMI.  360  and  362,  with  the  approval  of  the  adequacy  and  sufficiency  of  the  sureties  thereto. 

From  the  Department  of  Taxes  and  Assessments — Transmitting  copy  of  Block  Index  Maps,  in 
WBOidance  with  the  provisions  of  a  resolution  adopted  by  the  Board  of  Estimate  and  Apportion - 
OD  the  8th  instant.     The  action  of  the  President  in  acknowledging  receipt  approved. 

From  the  New  York,  New  Haven  and  Hartford  Railroad  Company — Informing  the  Board  that 
order  to  repair  the  west  half  of  Pier  52,  East  river,  will  be  obeyed. 
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PruiD  John  A.  Baultei.  Ii^ssef 

-Rpigueslmg   Itiat  the  lease  of  the  buikbead  fool  ol  Fonf-Liun! 

street.  Easl  ri.i;r.  be  transferred 

0  the  Lehigh  \'alley  Railiwi  Compjny,  ntiereupon  [hi  fgllowiq 

ifisoluiion  Wits  adopteil  ; 

Resol*«d,  Tlutl  licenie  uul  coDwnl  be  and  bereb;  is  granted  to  John  A.  Booker,  lenee  iJ  tk 
sulkhead  at  Ibe  foot  of  Fortj'-fourUi  ilrect.  East  rivci,  to  sublet  to  the  Lehigh  Valley  RailrMil  Coa 
pany  *o  much  of  Ibe  whufage  granted  by  »  certain  lose,  dated  the  ist  day  c^  May,  1890^  as  b^ 
acctoe  Bl  the  said  bulkhead  ;  ptonded  that  the  said  lessee,  Jt^in  A.  Banker,  and  the  aiietiei  to  A 
nkl  lease,  shall  eiecuie  and  file  an  agreement,  in  writing,  with  this  Board,  that  thdr  obligi&i 
nnder  the  prorisians  thereof  shall  not  in  any  maiiDer  be  aSecied  or  impaired  byrcasnioftu 
xnse  a^d  consent  to  the  said  subletting. 

From  the  West  Shore  Railroad — Requesting  permisnaa  to  drive  piles  at  I^n  4  and  5,  b 
iver.     The  action  of  the  President  in  iBOtng  a  permit,  the  work  to  be  kept  within  exiaing  Sie 


Froo)  Angnttin  Walsh  and  James  Shewan,  siuetiei — Agreeing  to  the  extension  oI  time  gmlB 
a  R.  G.  Packard  10  complete  (he  work  of  dred^ng,  between  Seventy •aith  and  Sevenly^cigU 
rtreets,  East  river,  under  Contract  No.  354. 

From  Kane  and  Wright — Requesting  a  reduclioo  in  the  rale  of  whatfiige  charged  br  and 
ide  of  Pier,  foot  of  Forty-fifth  street.  East  river.     Refened  to  the  Treasnret. 

From  Alfred  J,  Murray  and  Loring  R.Millen,  sureties— Agreeing  to  the  extension  of  lime  giMid 
to  John  Gillies  to  complete  the  work  of  iMitdillg  (he  outer  end  of  Pier,  fool  ofTwenty-lootth  Hnt 
East  river,  under  Conimci  No.  331. 

From  J,  and  P.  Lohiiian  -Requesting  a  berth  on  the  upper  sirie  of  Pier,  old  41,  Easi  ri«r,l<i 
discharging  coal.     Referred  [0  the  l>ock  Ma.-il<.T. 

From  Ihc  Cornell  Steam  I  nat  Company — Kcporliiig  ihaton  the  4lh  instant  the  lug  "MuhauiB' 
collided  *ilh  the  barge  "  Kent,"  anchored  in  the  North  river  off  Weehawken,  and  requeMing  cat 
pensalion  for  the  damage.  Notify  said  company  that  the  Board  suggests  they  make  the  repain  uc 
then  adopt  such  measures  for  thdr  p.iymcnl  as  may  be  deenied  proper. 

From  r)r«k  Master  Parks  : 

isl.  Rej>ortin^  the  dumping  •<!  ashes  into  the  slip  on  the  north  sde  of  Pier  foot  of  Thiilj.foud 
street,  N'>ilh  river,  by  carts  bclimyng  to  the  Department  of  Street  Cleaning.  The  action  of  thi 
Pte'iidenl  in  rerjuesling  the  Commmissioner  of  Street  Cleaning  to  adopt  si 
vent  a  repetition  of  this  ofTense,  approved. 

2d.  Rep-Jrtir.g  repairs  required  to  Pier,  nciv  59.  North  river.  The  Engineer- in^C hie i  dirtctB 
to  repair  if  necessary. 

From  IJock  Ma.«ter  Carson— Rep. iriing  that  the  Iwckiiig-log  fool  of  One  Hundred  and  T«d( 
,  Harlem  river,  requires  faslening.     The  Engineer-in-Chief  ilirecled  to  tepaii 
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Tom  Alexander  Frazer — Requesting  a  berth  for  an  oyster  boat  at  the   bulkhead  on  the  south 
f  Pier  foot  of  Bogart  street,  North  river.     Referred  to  the  Dock  Master. 

*rom  Theodore  Balke —Submitting  his  resignation  as  Dock  Builder.     Resignation  accepted. 

'he  Treasurer,  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  week  ending 
nber  10,  1890,  amounting  to $32,616.75,  which  was  received,  and  ordered  to  be  spread  in  full 
i  minutes,  as  follows  : 


From  Whom. 


For  Wmap. 


8 


Hunt  &  Donaldson . 


8     J.  A.  Bosiwick 


8      G    D.  Curtis. 


8 

8 


J.  H.  Trcmper  &  Morris. 


S.iugerties  and  New  York  S.  \ 
B.  Co ) 


8  '  N.V..  L.E  &  W.  R.  R.Co. 

8  1 


I  mos.  rent  bkd.,  S.  of  Franklin    st.. 

N.  R 

I  qrs.  rent  I.  ii.  w.  pfm.  bet.  Piers,  old 
45.  and  new  36,  E.  R  . . . 


•« 


I.  u.  w.  56th  St.,  E  R 
I  mos.  rent.  Pier,  old  34,  N.  R. . 


36  days  rent  inner  end  Pier,  old  35. 
N.R 

I  qrs.  rent,  Piers,  new  zoand  21,  N.  R.' 
"         w.  half  Pier  8.  E.  R.,  widen- 
ing, etc 


10 
10 

10 

lu 
10 

10 

10 

10 

10 

10  I 

10 

10 

10 

10 

to 

to 


Patrick  J.  Brady Wharfage,  District  No.  2,  N.  R 


Edward  AbccI 

William  T.  Coggcshall. . 

Charles  Parks 

Gt-orge  A .  Woods 

B.  F.  Kcimey , 

Henry  A.  Palmstine. . . . 

Charles  S.  Coye 

John  J.  Ryan 

Joseph  B.  Erwin 

John  J.  Martin , 

James  W.  Carson 


4> 
6. 
8. 

lO, 

12, 


I  f    M^»   XV  •   «•••••' 


3*  I 

5>  ! 

I 

'  ^ I 

••  9.   *'    

I 
'  II       "  I 

»••*..•>....  tlf  .....1 

,  I 

Joseph  F.  Meehan "  13.     "      

I 
George  W.  Plunk  tt Dump  Tickets 

I  I 

John  H.  McCarthy ■   t  qrs.  rent  Pier  117th  st.,  II.  R 

N.  Y.  N.  H.  &  H.R.  R.  Co..  "        I.  u.  w.at  Pier  50,  E.  R....' 


Amount 


$150  CO 

400  68 
62  50 

M4  43 
23,750  00 

2,875  00 

$343  i8 
146  38 

72  74 
226  19 
123  70 
131  00 

40  58 

1,126  36 

432  00 

104  95 

191  21 

23  50 

36  10 

500  CO 

181  25 

x,ooo  00 


$32,616  75 


$27,932  6t 


Dec.    8 


$4,684  14 


xo 


$32,616  75 


Respectfully  submitted, 

JAMES  MATTHEWS,  Ti^^sux^^ 


Mi  M^M  la  be  ttfcai  Inw  tW  mfl  q<  i^il  ij  iii  i 


«M«  nri  af  «id  pin,  aprnfrcid . 

41b.  RrpodiiSE  tijwtilLiJM  of  icfain  M  Pic*,  aes  JT-  Nndk  ri 

5dk  n^nil  UB  .■wntwy't  Ckda  N«l  *05&S.  « 
i«MM,CifUbei«i>nn.L'.S.A..  Fovtk  IMiicL  vniwcte:  t^  ^ 
I  Mi  Mdiv  Ihai  C«4M«  MslMi  lad  bmi  laniiilHd  wUi  •  097.    TIk  ■ 

fh.  Report  00  Sfnnarr't  Ordn  No.  10591,  icfntiiie  iIk  appUotioa  w(  Kmk  A  Ma|lg; 

perMMioa  lo  damp  nrfvc  ho«  »•« 
Hwkia  ti*«t.  Bpon  Ihc  •d)*on«  splM 

Ttli.  Rrpod  .t,  SrcrRaiy'*  (Men  •(>».  lojsz.  in^bt,  lOfH.  10501,  (0534.  iaS35.  M| 
■0(40,  l^ja,  lojsi.  10556  aad  lojCx.  fM  he  lal  mptriatorful  icpaifwe  &on«  ol  ited  ■ 
■CV56.  .VudbriTn  :  tef«steneit  cbockt  Lrtocca  Ihc  EmJ(tpilet«nlMlkhe»lsi  FibIj  ■  niW  'M 
EiM  ri>*r ;  nxlc  ilie  ncceourr  Rpuit  la  old  pin  ia  hni  cf  NBn«>'  Hiuuc,  Blackvtll't  I 
Eai  ri*a :  irpaiicl  I'ien  6a  and  6t.  Eatf  innr  ;  MpcriMEnded  icjaiiin^  halkbc^  beiwrni  ft 
aS  tad  tg,  Ei*l  hvrt ;  icpsirs'l  ihesthias  oo  Ank  (rf  b^Uwad  pUt/onn.  bciv 
■ad  Serentr-nintfi  tlRTti,  K»i  rivei  :  f^nml  dKwhmt;  on  deck  of  i*ier.  dcw  19,  lad  fta  tatt 
EHclur-Milli  •ueci,  Km  river :  Hipcriateoded  lepMnng  enmaoe  lo  ihc  susih  tall  of  Pin.  oU  J 
lioflh  fitrer  :  the  plu-iog  u(  a  (ein)ioniy  plaak  ^iraacb  met  lilliiig  nM  of  nrw  IVr  (oM  iJNq 
fifth  itteM.  Nceth  river  :  repairing  entiaooe  10  nuih  tulfaf  Pier,  iJiJ  34.  >MiTth  ri>e* :  ladda 
la  boat  «( the  docki  of  Ihc  Minhalian  Kailwar  Cootpauj,  nm  (be  ctslcriy  nde  of  Sccoad  «i 

8th.    ke*fiCclinG  an  accidcnl  to  (be  baige  '■  Kent   '  by  IbeMg  "BlaiUutUn." 

Oo  mMian,  ihe  Eneinecr.inXhicfwisdimtrd  iob>Tefi>arpde«diirenoD«oath^dearheil 

at  ndir-fml  *lfeei,  Norlti  river,  l»  he  located  a!>  ilitecteil  tiy  Mr.  Tiempn.  and    reporl  Ibt 

of  cent  [or  cothnutoo. 

The  SecrrtBry  icporiecl  ibil  the  pay.rulU  nf  Ihc  General  Kepain  and  CoDiirucooa  Fm^l 
Itw  week  eiidin);  IVvcmbei  5,  1S90,  3inounliiij:  to  SS.zoS-zj  hid  been  appruveri  and  audMl 
lisnimUtrd  la  lh«  Hiiantc  DepactiiirnI  for  paymenl, 

'ram  offered  Ibe  following  preambles  and  resolutions,  wbtch  weie  adoplid' 
ftuard,  tm   ihe  24ih   day  nf  /nly.  iBijo,  adopted    jireanibles   and  irvid 


W\mtt.  Thi 
feritig  I'l  parchiae,  in  the 
K  riRhl.  tl'le  al>d  (OtcrrM 


i   (or  Ihe  benefit  of  the  Cerporalioii  '>f  the  City  i>f  N*" 
I  the  land,  land  under  walet  and  bulkhead  righli 


;C£MBER  II,  189c 

Wherros,  thm  UeiMrlment  deems  il  proper  (o  acquiif.  and  i^  desirous  o(  gcquiring  in  ihf 
leand  for  ihe  benclil  of  ihc  Corponuitmof  the  City  of  New  York,  ihe  title  «nd  |>.>«ieitiii  n>  Hit 
^mises  herein bcfure  deiicribcd  ;  and 

Whciea>.  ll  is  doeincd  lliil  do  price  can  be  agreed  upon  belween  Ihe  owners  of  l\x  uid  pnni- 
...J  and  this  dcpailtiient,  for  ihe  |iurch»ac  thereof  ;  therefore  be  il  ' 

Re-olved,  Thkl  the  (.^'iiriiscl  lo  the  Corparat^on  of  Ihe  Cilf  ol  New  York,  be  uid  is  betlbfj 
jque^led  to  lake  legal  ptOLfedrngs  10  acquire  said  piaperl;,  ngfals,  lemis,  eaMmenls  and  pnTUcgai 
ur  the  Mayor,  Aldermen  nnd  Comiminalty  ol  ihe  City  of  New  York,  ai  required  b;  law  in  ocki 
txtt  mnde  and  provided.  . 


I,  the  Hoard  iidjuurned. 


AUGUSTUS  T.  DOCHARTV,  SvocOij. 


CommiKioner  Cram  morcd  lliat  in  recognition  of  the  failbful  and  eSicieiit  scrvictsaf' 
Vhite,  Dock  Builder,  be  be  pronioied  to  ihe  poijijon  of  Foreman  of  Dock  Builders,  whidi  «m, 
On  motion,  tabled. 
The  following  appointmcnU  ivere  made  ; 


James  t'crgu^on. 
Terence  Cavanagh. 


John  K.  Relyea. 
F.A.Lubbe. 


Dmi  Biiildtr. 
David  H.  Dunn. 

Shif  CarpenUr. 
Bartholomew  Donohue. 


On  motion,  (he  Board  adjourned. 


AUGUSTUS  T.  DOCHARTV',  SecreU^. 
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A  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the  Board, 
ier  *•  A,"  Battery  place,  Thursday,  December  iS,  1890. 

Present— President  Post. 

'*  Commissioner  Matthews. 

Cram. 

The  minutes  of  the  meetings  held  the  nth  instant  were  read  and  approved. 

Stephen  A.  Walker,  attorney  in  fact  of  the  owners  of  wharf  property,  between  Twenty-fifth  and 
r^cniy-sixth  streets,  North  river,  appeared  before  the   Board  respecting  the  preambles  and  resolu- 
adopted   December  ii,  1890,  and 'requested  that  the  time   to  comply  with  the   terms  of  said 
lution  be  postponed  until  January  8,  1891. 

On  motion,  request  granted. 

James  McLaughlin  appeared  and  desired  to  be  advised  what  disposition  the  Board  proposed 
mg  of  the  piei  recently  constructed,  foot  of  Forty-fifth  street,  North  river.  He  was  informed 
(he  lea«e  of  said  p'er  would  probably  be  included  in  the  next  sale  of  wharf  property. 

The  following  communications  were  received,  read,  and. 

On  motion,  tabled  : 

From  William  P.  Kelly —Requesting  that  the  time  to  complete  the  work  of  building  piers,  etc., 
of  One  Hundred  and  Thirty-third  and  One  Hundred  and  Thirty-fourth  streets.  North  river, 
r  Contracts  Nos.  348  and  349   be  extended   to  February   i,  1891.     Tabled  until  January  8, 

■9.. 

From  the  Engincer-in-Chief : 

1st.  Report  on  Secretary's  Order  No.  10587,  as  to  the  dredging  required  in  front  of  the  bulk- 
ed foot  of  Fifty-fourth  street,  East  river. 

2d.  Report  on  Secretary's  Order  No.  10595,  respecting  the  objections  of  H.  L.  Herbert  against 
*  proposed  building  of  a  new  pier  foot  of  Twentieth  street,  East  river.  Tabled  until  Tuesday, 
fcembcr  23,  189c. 

Tlie  following  communications  were  received,  read,  and. 
On  motion,  ordered  to  be  placed  on  file,  viz. : 

^rom  the  Mayor's  office  : 

Xst.  Requesting  a  summary  of  the  work  of  the  Department  for  the  year  189").  Referred  to 
'^^'Hiissioner  Cram. 

^d.  Transmitting  preambles  and  resolution  adopted  by  the   Board  of  Aldermew  qtv  iVv^  \(A.Vv 
t,  providing  for  the  extenaon  of  Twelfth  avenue  from  the  norl\ieT\"Y  svde  ol 'WvvtV^ -^vxJ^  'sXt^tX 


December  i8,  1890.] 
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Datk. 


From  Whom. 


1890 

Dec  15  John  J.  Mai  tin 

"     15  Jam. 8  W.Carson 

*•     15  Joseph  F.  Meehan 

**     1 5  Riversde  &  Fort  Lee  Ferry  Co. 


For  What. 


Amount.  Total. 


Wharfage,  District  No.  9,  E.  R 

II.     "     

13.     "    

I  qrs.  rent  bet.  130th  &  131st  sts.. 
N.  R.,  &  bhd.  pfm.  N.  of  130th  st., 
N.  R 


*50  5P 
57  50 
59  67 

187  50 


Da 
Dei 

HE 


x8s 


$3,2cx  09     De 


1x5.951  oa  I   $15,951  03 


Respectfully  submittetl, 

JAMES  MATTHEWS    Treasurer. 

From  the  Engineer-in -Chief : 

1st.  Report  for  the  week  ending  December  13,  1890. 

2d.  Respecting  failure  of  Francis  O'Xeil,  Rodman,  to  report  for  duty.  Notify  him  to  di 
cause  Tuesday,  December  23,  1890,  at  12  o'clock,  m.,  why  he  should  not  l)e  dismiNsed  for  coniini 
absence. 

3d.  Submitting  specifications  and  form  ()f  contract  for  dredging  site  of  Pier,  new  23,  Noi 
river. 

On  motion,  ordered  to  be  placed  on  tile  and  the  following  resolution  adopted  : 

Resolved,  That  the  specifications  and  form  of  contract  as  prepared  and  submitted  bvtk 
Engineer-in-Chiefof  this  Department  for  dredging  the  site  of  Pier,  new  23,  North  river,  andfarai 
additional  width  of  twenty  feet  on  each  side  thereof,  be  and  they  hereby  are  approved,  subjectll 
the  approval  of  the  Counsel  to  the  Corporation  as  to  form,  and  the  Secretary  be  and  knfbyl 
directed  to  have  a  sufficient  numl^er  of  blank  forms  of  proposals  printed  and  proper  adverti'«n}«l 
inviting  estimates  for  doing  said  dredging  inserted  in  the  various  newspa[.)cis  designated  by  law. 

4th.  Report  on  Secretary's  Order  No.  9842,  as  to  the  non-commencement  of  the  work  of ( 
structing  a  sea  wall  or  bulkhead  from  the  middle  of  Thirty-ninth  street  to  the  middle  of  Forty^ 
street,  Norlh  river.     Referred  to  the  I'rcasurer  to  examine  and  rejwrt. 

5th.  Report  on  Secretary's  Order  No.  10581,  that  in  his  opinion  the  repairs  to  the  bulk! 
between  Piers  14  and  15,  East  river,  were  made  in  a  workman-like  manner. 

6th.  Report  on  Secretary's  (Jider  No.  10599,  reporting  the  cost  of  driving  fr»ur  piles  at  « 
side  of  Pier  foot  of  Fifty-first  street,  North  river.     Th:  Treasurer  authorized  to  collect  said 

7th-  Report  on  Secretary's  Ordcx  "So.  \o>,9Tj,  xc^s^c^cSaw^  v\\^  -a.Y^^lvi^t.ion  of  Captain  JohnG 
for  permission  to  locate  a  manure  dump  0x1  Y\ei  Icyov  q\  ^^w.^j-'sfcN^xv'Ocv  ^\.t^^v^"^Q,\'^  ^Ht.\. 
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nted.     The  rate  of  compensation  to  be  fixed  by  the  Treasurer,  and  the  dump  to  be  located  on 
northerly  side  of  said  pier,  as  recommended  by  the  Engineer-in-Chief. 

8th.  Report  on  Secretary's  Orders  Nos.9969,  10287,  I0303»  I0359f  '0364.  10402,  10423,  10445, 
150,  io455»  10481,  10482,  10501,  10513,  10518,  10526,  10533,  10555,  10557,  10567,  10569, 
570  and  10576,  that  he  had  superintended  sinkmg  crib  between  Twenty-seventh  and  Twenty- 
hth  streets  North  river  ;  extending  shed  on  Pier  11,  North  nver ;  the  construction  of  marginal 
lin  ai  BcUevue  Section  ;  driving  piles  at  end  of  Pier  foot  of  Vestry  street,  North  river ;  repairing 
;ri  13  and  14,  North  river;  reparing  sheathing  and  clump  of  piles  at  Piers,  new  27  and  28,  North 
er  ;  repairing  sheathing  on  deck  of  Pier,  new  59,  North  river  ;  erecting  partition  on  the  lower 
1  of  P'.er,  new  35,  North  river  ;  straightening  water-pipe  on  bulkhead  between  Piers,  new  54  and 
N-Tih  river  ;  driving  and  fastening  piles  at  Pier  foot  of  Twenty-first  street,  East  river  ;  laying 
ir-inch  water-pipe  to  West  Fifty-seventh  Street  Yard  ;  construcling  private  drain  at  One  Hundred 
d  Suitcenth  street,  Harlem   river  ;    driving  piles  around   boat-house   at   Ninety-second  street, 

• 

ifth  river  ;  that  he  had  driven  thirteen  test  piles  at  Pier  43,  East  river  ;  that  he  had  superin- 
uled  redriving  and  fastening  spring  piles  at  outer  end  of  Pier  8,  North  river  ;  replacing  fender 
ics  on  outer  end  of  Pier  19,  East  river  ;  repairing  hole  on  the  ea^^terly  half  of  bulkhead  between 
ersi4and  15,  East  river  ;  placing  stringers,  etc.,  on  bulkhead  between  Piers,  old  57  and  58, 
orth  river  ;  repairing  sheathing  and  fender-piles  at  the  outer  end  westerly  half  Pier  3,  East  river  ; 
paired  mooring-pile  on  the  upper  inner  corner  of  Pier,  new  29,  Ea^t  river  ;  repaired  sheathing  on 
eck  of  pier  at  Thirty -seventh  street,  North  river,  and  superintended  driving  piles  at  berth  of 
teamer  **  Albany,*'  at  north  side  of  Pier  foot  of  Fiftieth  street,  North  river. 

The  Pre>ident  stated  that  he  had  received  by  mail  a  copy  of  an  order  issued  l)y  Hon.  W'illard 
B.  Barilelt,  Justice  Supreme  Court,  in  the  matter  of  the  dissolution  of  the  Ridgewood  Ice  Company, 
Bdhad  iran'^mitted  a  copy  thereof  to  the  Counsel  to  the  Corporation. 

On  motion,  his  action  was  approved. 

The  Secretary  reported  that  the  pay-rolls  for  the  General  Repairs  and  Construction  Force  for 
-  week  ending  December  13,  1890,  amounting  to  $8,463.33,  had  been  approved  and  audited  and 
iisraittcd  to  the  Finance  Depaitment  for  payment. 

On  motion  of  Commissioner  Cram,  the  Counsel  to  the  Corporation  was  requested  to  advise  the 
^rd  if  {>ossession  can  be  obtained  of  the  bulkhead-line  between  Fifty -second  and  Fifty-fifth  streets, 
'"th  river,  in  order  that  this  Department  may  be  enabled  to  proceed  with  its  work  of  completion 
He  proposed  bulkhead-wall  thereat. 

On  motion  of  the  President,  the  resolution  adopted  on  the  4th  instant,  in  connection  with  the 
tract  of  Messrs.  Nolan  &  Son,  and  their  sureties,  for  the  delivery  of  granite,  was  rescinded,  and 
following  resolution  substituted  in  its  stead  : 

Resolved,  That  the  Engineer-in-Chief  is  hereby  directed  to  make  a  final  estimate  of  deli veriei 
^e  under  the  contract  with  Messrs.  Nolan  &  Son  and  their  sureties  ;  and  that  the  deliveries  heretofore 
c3e  are  accepted  in  full  for  all  stone  required  to  be  delivered  under  the  terms  of  said  contract.   The 
«  for  the  extension  of  said  deliveries  heretofore  made  is  hereby  exlend^^  Vo  \>cvt  v^V  ^vj  ^K 
tvary,  iSgi, 
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The  Auditing  Committee  submitted  an  audit  of  nineteen,  bills  or  claims,  amountmg  to  $37,084.83, 
which  were  approved  and  audited,  and  ordered  to  be  spread  in  full  on  the  minutes,  as  follows : 


On  Canstrucihn  Affount, 
Audit  No.  Name. 

1 1492.  K.  G.  Packard,  E-itimate  No.  2,  Contract  No.  354 

1 1493.  The  Atlantic  Dredging  Company,  Estimate  No.  2,  and  Final  Contract  No.  331 
1 1404.  The  Atlantic  Dredging  Company,  Estimate  No.  2,  and  Fmal  Contract  No.  328 


Amount. 
$1,163  98 

757  35 
9-48769 


On  General  Repairs  Account, 

1 1495.  '^^^  Morris  &  Cumings  Dredging  Co.,  Estimate  No.  i,  and  Final  Contract  No. 

358 1,796  40 


1496. 

1497. 
1498. 
1499. 

I500- 
1501. 
1502. 

1503. 
1504. 

1505. 

1506. 

1507. 

1508. 

1 509. 

1510. 


On  Construction  Account, 

m 

William  B.  Ferguson  &  Son,  treenails,  blocks  etc 

J.  W.  Mason  &  Co.,  desk  and  chair 

Alexander  Pollock,  white  lead  and  oil 

W.  Ames  &  Co.,  spikes 

The  J.  L.  Molt  Iron  Works,  tank,  stove,  etc 

Candee  &  .Smith,  bricks 

J.  W.  Ik  J.  M.  Cornell,  repairs  to  rolling  shutters 

The  Atlantic  Dredging  Company,  dredging 

Michael  Moran,  towin;^ 

Daniel  K.  Donovan,  broken  stone 

H.  A.  Ko}j[ers,  rubber  boots,  etc 

Ward  (S:  Olyphant,  coal 

Rrown  &  Fleming,  broken  '^tone 

John  W.  PMaherty,  Estimate  No.  i.  Contract  No.  350  . . 


G.  H.  Scnbner,  Jr.,  Intimate  No.  3  and  Final  Contract  No.  333 


285  00 
36  CO 

131  c6 
1S056 
7627 
880a 
15  00 
1,855  40 

2380 
92660 

62969  j 
535  S« 

1.565  ;* 

7.S54  #> 
9,461  II 


$37>oS4  83 : 


Respectfully  submitted, 

JAMES  MATTHEWS,     )     Auditing 
J.  SERGEANT  CRAM,  \  Commi.'ec. 

The  action  oi  the  President  in  transmitting  the  same,  with  requisitions  for  the  amount,  to  d* 
Finance  iXrpartment  for  payment,  apjMOvcd. 


On  motion,  the  I5oard  adjourned. 


\UOUSTUS  T.  DOCHARTY,  Secreuuy. 
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The  Board  then  convened  in  executive  session. 

The  communication  from  the  New  YorkCily  Civil  Service  Boards,  certifying  that  George  A. 
button,  Leveler,  passed  the  prescribed  examination  and  is  therefore  eligible  for  promotion  to  the 
)«j>iiion  of  Assistant  Engineer,  was. 

Upon  motion,  ordered  to  be  placed  on  file  and  the  following  resolution  adopted  : 

Resolved,  That  George  A.  Button,  Leveler,  who  has  been  certifted  to  by  the  Civil  Service 
boards  a?  eligible  for  such  position,  be  and  hereby  is  appointed  on  probation  as  an  Assistant  Engi- 
neer in  the  service  of  this  Department  with  compensation  at  the  rate  of  one  hundred  and  fifty  dollars 
per  month,  to  take  efiect  January  i,  1891. 

The  matter  of  acquiring  possession  of  the  bulkhead  between  Jay  and  Harrison  streets.  North 
river,  from  the  West  Shore  Railroad,  and  the  leasing  to  said  company  of  the  two  new  piers,  when 
con>tructed  thereat,  was  referred  to  the  President  for  examination  and  report. 

Commissioner  Cram  offered  for  adoption  the  following  resolutions  : 

Resolved,  That  the  salary  of  Augustus  T.  Docharty,  Secretary  of  this  Board,  be  and  the  same 
is  hereby  fixed  at  five  thousand  dollars  \tir  annum,  to  take  effect  from  and  after  January  i,  1891. 

Resolved,  That  the  salary  of  William  W,  Maclay,  Firbt  Assistant  Engineer,  be  and  the  same  is 
bereby  fixed  at  five  thousand  dollars  per  annum,  to  take  effect  from  and  after  January  i,  1891. 

The  aforesaid  resolutions  were,  upon  motion,  tabled. 
The  following  |x;rsons  were  appointed 

William  B.  Earle.  William  H.  Decker,  Frederick  Hadler. 

Owen  T^ynch.  Michael  0*Kcefe. 

Will'am  White,  Dock  Builder,  to  the  position  of  Foreman  of  Dock  Builders,  to  take  effect 
^cember  20,  1890. 

The  action  of  the  Board  of  November  21,  1890,  in  discharging  Archibald  Thompson,  laborer, 
tkd  William  Welden,  Dock  Builder,  was  rescinded. 

On  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 
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\  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the  Board, 
'*  A/*  Battery  place,  Tuesday,  December  23,  1890. 

Present — President  Post. 

"  Commissioner  Matthews. 

Cram. 

The  minutes  of  the  meeting  held  the  i8th  instant  were  read  and  appioved. 

Joseph  Koch,  attorney,  on  behalf  of  the  Compagnic  Gencrale  Transatlanique,  lessees  of  Pier, 
42,  North  nver,  appeared  before  ihe  Board  respecting  the  rental  proposed  to  be  charged  for  a 
iral  of  the  lease  of  said  pier. 

Commissioner  Cram  moved  that  the  resolution  adopted  August  7,  1890,  l)e  amended  so  as  to 
idcfor  a  rental  of  forty -six  thousand  five  hundred  dollars  ($46,500)  per  annum,  for  the  first 
often  years,  with  an  increase  of  five  per  cent,  for  the  renewal  term  of  ten  years,  provided  the 
s  and  conditions  of  said  resolution  as  amended  be  accepted  by  said  co.npany  on  or  before 
ary  I,  1891. 

Which  was  adopted  by  the  following  vote  : 

Affirmative — Commissioners  Matthews  and  Cram. 

Negative — President  Post. 

The  resoluuon  as  amended  reads  as  follows  : 

Resolved,  That  by  virtue  of  the  power  and  authority  vested  in  this  Board,  and  in  pursuance  of 
itatute  in  such  cases  made  and  provided,  this  Department  hereby  agrees  to  lease,  grant  and 
^  to  the  said  company,  all  and  singular  the  wharfage  which  may  an>»e,  accrue  and  Ixjcome  due 
le  manner  and  at  the  rates  prescribed  by  law  for  the  use  and  occupation  of  Pier,  new  42,  North 
',  together  with  the  shed  thereon,  now  occupied  by  the  said  company,  and  to  extend  the  said 
as  provided  in  chapter  482  of  the  Laws  of  1890,  for  the  |)eriod  of  ten  years  from  the  1st  day  of 
ember,  1891,  or  at  the  termination  of  tlie  present  lease,  for  the  sum  of  forty-six  thousand  five 
Ired  dollars  per  annum,  payable  quarterly,  in  advance,  to  the  Treasurer  of  this  Department  ; 
said  lessee  shall  have  the  privilege  of  renewal  of  said  least-  for  a  further  term  of  ten  years  on 
■  months'  notice  being  given  prior  to  the  expiration  of  the  first  term  of  ten  years  at  an  addi- 
t\  rental  of  five  per  cent,  on  forty-six  thousand  five  hundred  dollars  ;  that  is  to  say,  the  sum  of 
•-eight  thousand  eight  hundred  and  twenty-five  dollars  per  annum,  payable  quarterly,  in 
mce,  as  above  ;  the  said  lease,  or  any  renewal  thereof,  shall  contain  the  usual  covenants  and 
litions  as  at  present  embodied  in  the  lease  of  wharf  property  now  used  by  this  Department ;  that 
Department  hereby  agrees  to  build  the  said  extension  to  the  said  pier  at  its  own  expense,  and 
by  permits  the  said  company  to  shed  the  said  extension  at  the  expense  of  said  company,  the 
Dsion  to  the  said  shed  to  revert  to  and  become  the  property  of  the  Mayor,  Aldermen  and  Com- 
alty  of  the  City  of  New  York,  free  of  all  claims,  charj^es  and  encumbrances  vf\\a.l^QeNtx,YCv  ^jyA 
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condition  and  repair  npon  the  expiration  or  sooner  termination  of  the  lease  or  the  renewal  tlieieof  j 
that  the  said  company  shall,  at  its  own  expense,  make  all  necessary  repairs  to  the  said  pier  nd 
shed  thereon,  including  the  extension  whenever  required  so  to  do  under  the  direction  and  sapenrtM 
of  the  £ngineer-in-Chief  of  this  Department ;  that  this  Department  shall  do  all  dredging  whcail 
shall  deem  it  necessary  ;  that  this  resolution  shall  not  be  binding  or  of  any  force  or  effect  ankss  the 
Compagni^  Gdn^rale  Transatlantique  shall,  on  or  before  the  ist  day  of  January,  1891,  accept  ii 
writing  the  terms  and  conditions  of  this  resolution  ;  that  a  copy  of  the  foregoing  resolution  he  serrd 
upon  the  said  company  as  soon  as  practicable. 

Messrs  Sanderson  &  Son,  agents  of  the  WUson  Line  of  Steamers,  lessees  of  Pier,  new  54,  Nofdi 
river,  submitted  an  application  requesting  permission  to  sublet  the  said  pier  to  the  Messrs.  Header, 
son  Brothers,  agents  of  the  Anchor  Line,  whereupon  Commissioner  Cram  offered  the  followisg 
resolution,  which  was  adopted  : 

Resolved,  That  license  and  consent  be  and  hereby  is  granted  to  Sanderson  &  Son,  agents  of  tte 
Wilson  Line  of  Steamers,  lessees  of  Pier,  new  54,  North  river,  to  sublet  to  Henderson  BroCbei^ 
agents  of  the  Anchor  Line,  so  much  of  the  wharfage  granted  by  a  certain  lease,  dated  December, 
1 881,  as  may  accrue  at  the  said  pier,  provided  that  the  said  lessees^  Sanderson  &  Son  and  the 
to  the  said  lease  shall  execute  and  file  an  agreement  in  writing  with  this  Board  that  their 
under  the  provisions  thereof  shall  not  in  any  manner  be  affected  or  impaired  by  reason  of  said 
and  consent  to  the  said  subletting. 

The  following  commimications  were  received,  read,  and, 
On  motion,  ordered  to  be  placed  on  file,  viz. : 

From   the  Board   of  F^timate   and    Apportionment — Transmitting   extract    from  the  mil 
together  with  copy  of  preamble  and  resolution  adopted  by  said  Board   December  i6,  1890, 
was, 

On  motion,  received,  and  the  Secretary  directed  to  spread  in  full  on  the  minutes,  as  follofs: 

•*  City  of  New  York — DErARTMENT  of  Docks,       ) 

Pier  **  A,"  North  River,  Battery  Place. [ 

New  York,  December  16,  1890.  ) 

**  Hon.  Hugh  J.  Grant,  Mayor  and  Chairman  of  the  Board  of  Estimate  and  Apportit 

»*SiR— In   June,    1889,  all  the  Commissioners   of  this  Department  made  application  to 

Honorable  lioard  lo  have  their  salaries  raise<l  in  accordance  with  the  authority  vested  in  you, 

chapter  565  of  the  Laws  of  1887.     Understanding  that  the  original  application  has  been  misliifj 

lost,  we  hereby  renew  our  application. 

**  Very  respectfully, 

♦*  EDWIN  A.  POST, 

"J.  SERGEANT  CRAM, 

*'  Commissioaeis. 

*•  Whereupon  the  question  was  taken  upon  the  following  preamble  and  resolution: 

"  Whereas,  Chapter  565  o(  the  Laws  of  1887  authorizes  and  empowers  the  Doord  of 


«. 
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id  Apportionment  to  fix  and  determine  the  salaries  of  the  Commissioners  of  Docks  at  not  less 
lan  three  thousand  dollars  per  annum,  or  more  than  five  thousand  dollars  per  annum : 

•*  Resolved,  That  the  Board  of  Estimate  and  Apportionment  does  hereby  fix  and  determine  the 
ilaries  of  the  Commissioners  of  Docks  of  the  City  of  New  York  at  the  sum  of  five  thousand  dollars, 
^,000)  per  annum,  each,  to  take  effect  on  the  first  day  of  January,  1891,  payable  monthly  at  the 
ad  of  each  month,  as  provided  by  chapter  565  of  the  Laws  of  1887." 

From  the  Counsel  to  the  Corporation  : 

1st.  Approving  specifications  and  form  of  contract  for  dredging  the  half  slip  westerly  of  Pier 
2  and  ill  front  of  the  bulknead  between  Piers  11  and  12,  East  river. 

2d.  Requesting  three  maps  of  the  water-front  between  Twenty -sixth  and  Twenty-seventh  streets, 
forth  river. 

The  action  of  the  President  in  directing  the  Engineer-in-Chief  to  prepare  said  maps  appioved. 

From  Stephen  H.  Mills— Desiring  to  be  informed  upon  what  terms  the  Board  will  lease  Pier, 
32,  East  river.     Notify  said  applicant  that  the  lease  of  said  pier  will  probably  be  included  in 
next  sale  of  wharf  property. 

From  Thomas  W.  Gaynor,  Steam  Engineer — Tendering  his  resignation.    Resignation  accepted. 

From  Dock  Master  Martin  : 

lit.  Re|x>rling  a  dangerous  hole  in  the  planking  on  bulkhead  between  Sixtieth  and  Sixty-first 
•wets,  East  River.     The  Enginecr-in-Chief  directed  to  examine  and  repair  if  necessary. 

r*  2d.  Reporting  that  dredging  is  required  at  the  Piers  foot  of  Eighty-sixth  street.  East  river.    The 
PiCiDecr-in-Chief  directed  to  examine  and  report. 

3d.  Reporting  that  repairs  are  required  to  the  bulkhead  foot  of  Sixty-fourth  street.  East  river. 
■^  Engineer-in-Chief  directed  to  examine  and  report. 

I'*rom  Dock  Master  Kenney — Reporting  the  laying  of  car-tracks  on  new-made  land  l)etween 
'^^lity-second  and  Seventy-fifth  streets.  North  river,  by  the  New  York  Central  and  Hudson  River 
•■lyoad  Company.     Referred  to  the  Engineer-in-Chief. 

^rom  R.  W.Cameron  &  Co.,  and  Mailler  &  Quereau — Stating  that  they  have  a  lease  of  Pier 
'^Hjt  River,  and  requesting  the  protection  of  the  I^partment  in  their  rights  as  lessees.  Notify 
■^  faarties  that  every  facility  will  be  afiorded  them  for  the  prosecution  of  their  business,  and  the 
*3rinent  of  their  rights  in  the  premises. 

^rora  the  Peoples'  Line  of  Steamers — Requesting  permission  to  dredge  at  Pier,  old  41,  North 
"^^     The  action  of  the  President  in  issuing  a  permit  approved. 

^rom  the  Elngineer-in  Chief  : 
'  Sit,  Report  for  the  week  ending  December  20,  1890. 
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2d.  Recommending  chat  the  broken  spring  pile  at  outer  end  of  Pier  foot  of  Twei 
street.  East  river,  be  renewed.     Recommendation  adopted. 

3d.  Respecting  a  fire  which  occurred  in  Room  No.  2,  Pier  **  A,"  during  the  night  of  Tl 
December  18,  1890. 

On  motion,  August  Schweigert,  Laborer,  was  discharged. 

4lh.  Report  on  Secrctiry's  Order  No.  10295,  thnt  the  North  and  East  River  Steambo 
pany  do  not  intend  to  drive  spring  piles  on  the  south  side  of  Pier,  new  32,  East  river,  in  ace 
with  the  permit  issued  July  31,  1890. 

m 

On  motion,  permit  revoked. 

5th.  Report  on  Secretary's  Orier  No.  105 18,  submitting  plans,  s^iecifications,  and  Ibrin 
tract  for  building  a  new  pier  in  pLncc  of  Pier  43,  East  river. 

On  motion,  ordered  to  be  placed  on  file,  and  tl^  following  resoluion  adopted  : 

Resolved,  That  the  plans,  specifications,  and  form  of  contract  as  prepared  and  subm 
the  Elngineer-in-Chief  of  this  Department,  fur  buiidin'^;  a  new  pier  in  place  Pier  43,  East 
be  an4  they  hereby  are  approved,  subject  to  the  approval  of  the  Counsel  to  the  Corporati* 
form,  and  the  Secretary  be  and  hereby  is  directel  to  have  a  sufficient  number  of  blank 
proposals  printed,  and  proper  advertisements  inviting  estimates  for  doing  said  work,  inserts 
various  newspapers  designated  by  law. 

6th.  Report  on  Secretary's  Orders  No>.  10032,  10118,  10109,  10231,  10329,  IC347, 10375 
10412,  10418,  10527,  10541,  10554,  10572,  10583,  10585  an!  I05J'8,  that  he  had  supcri 
repainng  Pier  at  Twenty-first  street.  North  river,  making  necessary  alterations  in  a  section  ofl 
at  Pier,  new  41,  North  river,  and  the  erection  of  a  crane  thereat  ;  renewe»l  floors,  etc.,  Pici 
North  river;  superintended  the  extcn>i()n  of  ferry-rack  at  \N'esl  Foiuleenth  street,  North  rive 
no  repairs  were  made  to  ferry  j)ren)ises  at  (irand,  Koosevelt  and  Twenty-tliird  street?,  Kai 
during  the  three  months  endinj^'  August  29,  1890  ;  superintended  repairini;  Pier,  o!d  40,  N m' 
building  platform  between  Piers  51  ami  52,  Ea^^t  river  ;  rebuilding  float  bndge  aiid  racks 
Liberty  street,  North  river  ;  that  the  order  to  remove  scales  between  Piers,  new  ^4  an<l  55. 
river,  was  superseded  by  Secretarv's  (Jrder  No.  10455  ;  superintended  repainng  s^uih  ftrrjr-: 
Christopher  street.  North  river,  and  the  outer  northerly  corner  of  Pier,  new  44,  damagfl  l-y 
boat  ;  that  the  broken  paving -stones  have  lieen  removed  from  new-made  lanu  l^etwci-n  FrankI 
North  Moore  streets,  North  river,  by  the  Department  of  Public  Works  ;  <iuperin tended  the  plac 
two  guy-poles  on  the  southerly  side  of  bulkhead  at  West  Eleventh  street,  North  river,  aK-  0 
the  bulkhead  north  of  said  s:reet  :  superintended  excavating  at  bulkhead  near  Pier,  nvw  2\ 
river  ;  superintended  repairinj^  Pier  fool  of  Fortieth  street,  North  river ;  repaired  hole  m  '.-ui 
between  Piers  11  and  12,  East  river,  and  that  the  bulkhead  foot  of  Forty-second  street.  East  n 
n  good  order  and  fender  jnles  are  not  needed  tl.ereai. 

The  application  of  Edward   McGrath  to  move  the  boai-house  now  locate. 1  at  the  fool oi 
One  Hundred  and  Twenly-tifth  street  to  the  j>rcjnise^  l)etween  One  Hundred  and  Twer.ty-fifi 
One  Hundred   and  Twenty-sixth  streets  Harlem  river,  was  granted  subject  to  the  approv:al 
Eagineer-in-Chief. 
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In  the  Matter 
of 
tary   Dissolution  of  the  Rulgewood  Ice  Company 


.( 


resident  stated  that  he  had  received  by  mail  a  copy  of  an  order  of  Judge  Dykman, 
le  resignation  of  Samuel  D.  Coykendall,  as  Receiver  of  said  Company  in  the  above - 
ion,  and  appointing  George  V.  Browcr  in  his  !»tead.  The  Secretary  directed  to  transmit 
*  the  Counsel  to  the  Corporation. 

ibject-matter  respecting  the  amount  due  the  Department  referred  to  th;  Treasurer. 

port  of  the  Engineer-in-Chief  on  Secretary's  Order  No.  10595,  submitting  suggestions  in 
of  the  proposed  building  of  a  new  pier  foot  of  Twentieth  street,  East  river,  was  taken 
ble,  and 

tion,  referred  back  to  the  Engineer-in-Chief  for  further  examination. 

>  O'Neil,  Rodman,  appeared  in  obedience  to  an  order  to  show  cause  why  he  should  not 
il  for  continued  absence  from  duty  ;  his  explanation  being  deemed  satisfactory,  further 
I  in  the  matter  were  discontinued. 

reasurer  reported  that  the  New  York  Ice  Ctjmpany  offered  to  supply  the  Department 
ing  year  with  ice  at  the  rate  of  three  dollars  and  fifty  cents  per  ton. 

ccretary  reported  that  the  pay-rolls  for  the  General  Repairs  and  Construction  force  for 
nding  December  19,  1890,  amounting  to  $8,091.31,  had  been  approved   and  audited  and 
to  the  Finance  Department  for  payment. 

reasurer  reported  that  he  had  received  the  following  estimates  for  furnishing  the  Depart- 
innature  plates,  cast-iron  washers,  about  two  hundied  piles,  five  yawl  boats  and  one 
lanila  rope,  spikes,  iron,  and  wrought-iron  screw-bolts. 

About  13,230  ibs.  Wrought  If  on  Armature  Plates, 

Name.  Amount. 

03  95-icoths  cents  per  pound. 

Pollock g6  **  •* 

Cowhall  Co 04  "  ** 

ers 04 

»'yatt&Co 04  »4  »« 


About  3,743  lbs.  Cast  Iron  IVashers. 
Name.  Amount. 

:  Co 02  cents  per  pound. 

V'yatt  &  Co 02  >4^  " 

iewhall  Co 02  2-  10th 

0254 

Pollock 03 

■■ 02>^ 


it 
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Alfred  J.  Murray 

Joha  C.  Moore    

Beard  ft  Kimpland  ... 
Tlie  M,  P.  Dunbar  Co 


AeouT  Fimr  Pilks,  55  to  6o 
Fbxt  Lcwc. 


is  00    each. 

5  >5 

6  00 

5  «5 


M 


•  • 


Akmit  Omb  Houood  m» 

FOTT  PiLBS.  6d  TO  63 

Fvrr  Love. 


#630 

6  50 

7  «5 

695 


■t 


Samuel  Ayres 

Andrew  Glore  ft  Son. 

Stephen  Roberts 

James  Moriarty 

John  F.Walsh.  Jr.... 
Fcnnell  ft  Sopher 


Fiv»  Yawl  Boats. 


iyto  00 
37500 
439  00 
4S»  00 


Onb  Row  Boat. 


f65  00 
60  00 
6a  00 
65  00 


ToTAt. 


mi 
.a 


John  Fox  

Alexander  Pollock. . . . 
H.  A.  Rogers 


100  Ln. 

TVCKBR 

Packing. 


I31  00 
43  00 

24  00 


xoo  Lbs 

Manhattan 

Packing. 


$48  00 
55  CO 

50  00 


6  Coils 
Manila 

ROFB. 


i3icts.perlb. 
$977  00 

383  80 


la.ooo  Lbs. 

Wrough  r 

3riRB». 


#37480 
380  80 

286  00 


IS  Bars 
Ulstbb  Ikok. 


a^cts.perlb. 

•«5  80 

72  30 


Ptwr. 


ScRBw  Bolts. 


Wrought 
Washers. 


2iVr 


Alexander  Pollock 

H.  A.  Rogers 

John  Fox I  31V5 

Greenlie,  Wyatt  &  Co 3 


2^0  cts.  per  lb. 

a  ft  <• 

ino 


Henr>-  B.NewhallCo. 
W.  Anifs  &  Co 


2lVo 


Strap  Bolts. 


Round  Spikes.  I    LagSci 


4l'6'^ 

•• 

3iV*o 

(t 

3A'o 

«• 

3^6^ 

•• 

5 

ti 

5 

t* 

4}i 

•• 

3K 

(« 

(«3I5 

00) 

for  all. 

a^  cts.  per  lb.  j  2^9  cts.  per  lb.  I  2,^  cts.  p« 

:  3 

I  3A'«       " 


a,%Cts.l 


The  action  of  the  Treasurer  in  awarding  the  orders  to  John  Fox  for  armature   plBtes, 
rope,  spikes,  etc.,  W.  Ames  &  Co.,  for  casi-iron  washers,  Alfred  J.Murray  for  piles,  Samuel A7 
for  yawl-boats  and  row-boats,  and  Alexander  Pollock  for  screw-bolts,  washers,  etc.,  approved. 


The  following  requisitions  were  passed  : 
Register  No.  For  what. 

8643.  Two  new  h?ktographs Estimated  cost, 

8644,  Manila  rope-packing,  etc 


«»5 
444 
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For  what. 

tit-iron  spikes Estimated  cost,  $105  00 

d  wrought  spikes **  388  cx> 

f  siding,  etc **  115  00 

iwl  boats  and  one  row  boat "  435  00 

s  of  tugs,  per  hour **  5  00 

lance  of  floating  property "  120  00 

ross  tons  egg  coal,  per  ton **  4  9^ 

tn  scales,  etc **  140  00 

lils  nianila  rope **  290  cx> 

pipe,  etc *'  22  00 

ht-iron  columns,  twelve-ton  derrick **  150  cx> 

two  hundred  piles "  i»S50  00 

olts,  etc **  82  00 

ngths  rubber  hose "  '5  5° 

10,574  wrought-iron  screw-bolts **  422  96 

13,230  pounds  of  wrought-iron  armature  plates '*  529  20 

3w43  pounds  of  cast-iron  washers **  93  57 

four-light  sashes **  8  40 

rolls  standard  roofing,  etc **  28  20 

s,  floating  property •'  80  00 

s  of  dredge,  etc.,  Franklin  street  section '*  2,000  00 

nd  steel  tapes ''  72  00 

.etc *'  235  75 

i,  twelve-ton  derrick **  380  co 

*'  80000 

"  21000 

:  ot  yellow  pine "  532  80 

**  408  24 

hitc  oak  piles,  j)cr  lineal  foot *'  24 

,  etc "  350  00 

il,  etc '*  "4  55 

5  and  cobble  stone "  4*250  00 

hundred  barrels  Portland  cement **  3*825  00 

D  and  cobble  stone "  3>400  00 


aper,  soap,  etc. 

ig  chair. 

aliens  white  shellac 

•  strips,  etc. 

of  ash. 

>D,  the  Board  adioumed. 

AUGUSTUS  T.  DOCHARTY,  Secret«t, 
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A  meeting  of  the  Board  of  D.xks  of  the  City  of  New  York,  held  at  the  office  of  the  Board, 
••A,"  Battery  place,  Tuesday,  December  30,  1890. 

Pesent — President  Post. 

**         Commissioner  Matthews. 

Cram. 

On  motion,  the  reading  of  the  minutes  of  the  mcetmy;  held   the  23d  instant   was  postponed. 

The  President  proceeded  to  (ipcn  the  esiimates  for  drv-d^inrj  ihr  half  slip  westerly  of  Pier  12, 
in  front  of  the  bulkhead,  b-tween  Piers  il  and  12  on  the  East  river,  advertised  to  be  opened 
iay  at  12  o'clock  M.;  a  representative  of  the  Comptroller  being  present. 

Two  estimates  were  received,  as  follows  : 

om  Morris  &  Cumings  Dredging  Company,  with  security  deposit,  $20.  .20  cents  per  cubic  yard. 
10m  The  Atlantic  Dredging  Company,  "  ''  20.   20  ** 

Dn  motion,  the  Secretary  was  directed  to  irnn-mit  to  the  Comptroller  the  security  deposits  made 
id  bidders  and  accompanying  their  estimates,  whereupon  the  following  preamble  and  resolu- 
irere  adopted  : 

kVhereas,  This  Board  deems  it  to  be  for  the  best  mterests  of  the  city  to  reject  the  bids 
sd  this  day  for  dredging  the  half  slip  westerly  of  Pier  12  and  in  front  of  the  bulkhead  between 
II  and  12  on  the  Kast  river,  under  Contract  No.  363  ;  therefore,  l)e  it 


R.e>olved,  That  the  bids  opened  this  day  under  Contract  No.  363,  for  dredging  the  half  slip 
trly  of  Pier  12,  and  in  front  of  the  bulkhead  between  Piers  11  and  12,  on  the  East  river,  be  and 
ime  are  hereby  rejected. 

[)n  motion,  the  Secretary  was  directed  to  re  advertise  in  the  City  Kkcord  and  other  news- 
cs  designated  by  law,  inviting  estimates  for   doing  said  dredging,  as  provided  by  Contract 

J63. 

The  Board  then  proceeded  with  the  regular  order  of  business. 

Alfred  C.Chapin,  attorney  for  the  Screw  Dock  Company,  appealed  l^eforc  the  Board  and  re- 
ted  a  renewal  of  the  negotiations  of  March  26,  and  July  14,  1887,  for  the  purchase  of  certain 
liead  praperty  situated  on  the  southerly  side  of  South  street,  between  Market  and  Pike  Slips, 
river  ;  whereupon  Commissioner  Cram  offered  for  adoption  the  following  preambles  and  reso- 
«s  : 

Whereas,  By  section  715  of  chapter  410  of  the  Laws  of  1S82,  the  Board  of  the  Department 
locks  of  the  City  of  New  Vork  is  authorized  to  acquire  for  purchase  in  the  name  and  for  the 
sSt  of  the  Corporation  of  the  City  of  New  Vork,  wharf  property  in  said  city,  and  all  rights, 
ss,  easements  and  privileges  pertaining  thereto,  subject  to  the  api)roval  of  the  Commissioners  of 
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the  Sinking  Fund,  and  agree  with  such  owners  iii)on  a  price  for  the  same,  and  in  case  of 
so  agree,  to  initiate  legal  proceedings  lo  acc|uirc  the  same  for  tlie  improvement  of  the  wat< 
said  city  : 

Whereas,  The  Board  is  desirous  of  acquiring  in  ihe  name  and  for  the  benefit  of  the  C( 
of  the  City  of  New  Y(»rk,  \n  fee  simple,  all  riparian  and  wharfage  rights  and  interests  in  o 
to  or  appurtenant  to  the  following  descrilxjd  premises  : 

All  that  bulkhead,  wliaif  01  dock  property  on  the  southerly  side  of  South  street,  in  tl 
New  York,  commencing  at  a  point  twenty-six  feet  easterly  of  the  easterly  side  of  Market 
extending  aU>ng  the  said  souiiicrly  side  of  South  street  three  hundred  ami  three  feet  mo 
including  all  the  right,  title  and  interest  of  the  Screw  Dock  Company  m  and  to  i'ier  39,  L 

Whereas,  It  appears  that  the  Screw  Doc\i  Company  are  the  owners  in  fee  simple  w 
hereditaments  of  the  herein  de>cril«d  premises,  including  the  riparian  and  wharfage  right.* 

Resolved,  Ihat  this  Hoard  oflers  to  purchase  the  said  riparian  and  wharfage  rights,  w 
hereditaments,  and  pay  for  a  good  and  suflicient  title  therefor,  free  from  all  incumbrances 
of  one  hundred  and  ninety-six  iliousand  nine  hu.idrvid  and  fifty  dollars  ($196,950.00).  ! 
the  approval  of  the  Commi>sionerb  of  the  Sinking  Fund. 

Resolved,  That  a  copy  of  thcv  preambles  and  resolutions  be  ser\'ed  upon  Alfred  C 
attorney,  and  he  l)e  and  hereby  i*.  requested,  within  ten  days  from  receipt  hereof,  to  i 
Board  in  wnting  whether  his  clients  wdl  .sell  its  said  riparian  and  wharfage  rights  and  ii 
aforesaid  to  the  Mayor,  Aldermen  and  Commonalty  of  the  City  of  New  York  for  the  pi 
mentioned  ;  and  in  the  event  that  he  shall  fail  lo  notify  ihi.s  Board  of  its  willingness  to  so 
riparian  and  wharfage  rights  and  interests  as  aforesaid,  it  shall  l)e  deemed  that  no  piic 
agreed  upon  for  the  snid  wlmrfnt^^eiight'^  and  iiUcrestsl:etvvcen  the  owners  there*  »fand  this  K^ 

The  al)OVC  prcanil  Ic  and  rc.solulion^  were,  upuii  motion,  tabled. 

William  W.  ko^^iter,  on  hchAlt  <»t  ilie  Terminal  Wnreliouse  C^onipany,  apjx^ared  nml . 
the  Hoard  to  s^rant  said  company  a  leiise  of  Pier,  new  57,  North  river,  for  a  term  of  ten  \t 
privilege  of  renewal  for  an  a(ldili«>nnl  term  of  ten  years  at  a  rental  t»f  twenty-five  ll.oiiv.n 
per  annum. 

(.)n  motion,  the  sul)iect  matter  above  referred  to  was  lal)led,  and  the  applicant  infun 
the  lea^c  of  r^aid  i)ier  would  pn-baMy  be  included  in  the  next  sale  of  wharf  jiroperly. 

O.J.(ieer,  CiiMieral  Ai^mt,  reiin>ylvania  Railroad   Company,  appeare<l    before  the  1 
relation  to  il>e  a]>].biati'>n  >ubmilte(l  l>y  -aid  company,  Scpteml^er  4,  1S90,   for  a  len<^:  M   I 
lu*ad  Ixi'twecn  I'ie^^,  new  2San.i  2o.  Ni-rlli  rivor,  with  pernr^sion  lo  erect   a   shed  ihere-jn 
U|>on  ("ommi^si-  ner  Maitlv-w-  •■li;.n.d  to:  avlojiti'>n  llie  fol'owing  res  lution  : 

Rc-olvtd,  ']  li;-.t  ilif  bu/kl-A-ad  l'»:.\\i.("n  I'icr-,  new  28  and  29,  North  river,  b.-  l-:-v"' 
Pennsylvania  I\ailr"nd  ('om|-in\  I  .r  a  u  im  *<[  ycar>  co-cxter.sive  with  the  exi-iin^;  ]e;iv 
new  29,  North  river,  with  privile;.,fe  ot  (.ivriiiinr  ^  >1k'I  from  the  north. ^ide  of  TitT.  n-w  2 
north  .side  of  Pier,  new  29,  on  the  sauK  ^.l:.n  anl  wi  ali  a^    the  shed  now  exi>ting  in  from 
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w  27  and  28,  North  river,  and  the  intervening  bulkhead,  at  a  rental  of  six  hundred  dollars  per 
loth  or  seventy. two  hundred  dollars  per  annum. 

The  aforesaid  resolution  was  lost  by  the  following  vote  : 

Affirmative — Commissioner  Matthews. 

Negative — President  Post  and  Commissioner  Cram. 

The  following  communications  were  received,  read,  and, 

On  motion,  ordered  to  be  placed  on  file,  viz.  : 

From  the  Board  of  Aldermen — Transmitting  copy  of  preambles  and  resolution  in  favor  of 
Itending  Twelfth  avenue  from  the  northerly  side  of  Thirty-sixth  street,  southerly  through  the 
poDLses  granted  to  Henry  R.  Dunham,  December  16,  1852,  adopted  by  the  Board  December  16, 

tt  and  approved  by  the  Mayor,  December  26,  1S90. 
On  motion,  the  Secretary  was  directed   to  enter  the  preambles  and  re^^olution  in  full  on  the 
ites,  as  follows  : 

Whereas,  The  Mayor,  Aldermen  anrl  Commonalty  of  the  City  of  New  York  did  on  the  i6th 

of  December,  1852,  convey  to  Henry  R.  Dunham  a  certain  piece  or  pa'-cel  of  land  under  water 

made  land  out  of  the  North  or  Hudson  river  situated  at  Thirty-fourth  street  and  North   river  ; 

Whereas,  It  was  expressly  understood  and  agreed  thai  whenever  the  legislature  of  the  People 

State  of  New  York  or  the  said  parties  hereto  of  the  first  part  should  duly  determine  in  Com- 

iCouncil  to  extend  the  Twelfth  avenue  from  the  northerly  siile  of  Thirty-sixth  street  through  the 

hereby  granted  the  said  party   hereto  of  the  second  part  should  surrender  without  com- 

lion  such  portion  of  the  hereby  granted  premis'i-i  as  may  be  required  for  the  extensii)n  of  said 

Slfth  avenue  through  the  hereby  granted  premises  ;  and 

;  Whereas,  In  accordance  with  the  provisions  of  chnptvM-  574  of  Laws  of  1871,  a  permanent  plan 
I^Hb  impiovement  of  the  water-front  was  approved  l>y  the  Commissioners  of  the  Sinking  Fund 
St'eby  the  said  Twelfth  avenue  is  to  be  the  exterior  street,  wharf  or  place  in  the  neighborhood  of 
t^-third  and  Thirty -fourth  streets  ;  and 

AWicreas,  The  Dock  Department  is  desirous  of  procce<lini^  with  the   work   of  extending,  build- 
^Mecting  and  maintaining  the  said  exterior  street,  wharf  or  place,  in    accordance  witii  the  per- 
e^xit  plan  of  improvement,  from  the  northerly  side  of  Thirty-sixth   street  through  the  premises 
tt<ofore  granted  to  Henry  R.  Dunham  on  the  i6th  day  of  December,  1852, 

it  therefore  Resolved,  That  Twelfth  avenue  be  and  the  same  hereby  is  extended  from  the 

rly  side  of  Thirty-sixth  street  through  the  premises  granted  to  the  said  Henry  K.  Dunham  on 

ir  16,  1852  ;  provided  no  part  or  portion  of  said  Twelfth  avenue  ^h:i\\  ht  occupied  or  used 

by  any  company,  corporation  or  individual,  but  that  said  avenue  shall  at  all  times  be 

and  unobstructed  for  the  uses  of  the  public. 

motion,  the  Secretary  was  directed  to  notify  the  various  parties  occupying  said   {^remises  to 
their  respective  structures  therefrom  within  ten  days  from  receipt  of  notice  and  in  the  event 
ire  the  work  of  removal  will  be  done  by  this  Department  at  their  cost  and  e\\>e\\?fe. 
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From  the  Department  of  I'ublic  Charities  and  Correction  ^Reporting  that  the  work  of  r 
the  Erysipelas  Hospital  will  be  commenced  immediately. 

From  the  Department  of  Street  Cleaning— Denying  the  report  oi  the  Dock  Master  tli 
were  dumped  into  the  slip  on  ihe  north  side  ol'  l*ier  fx>t  cf  Thirty  fourth  street.  North  rifei 
night  of  the  5th  and  morning  of  the  6th  instant.  Advise  thai  the  Department  are  in  p< 
of  positive  evidence  corroborating  the  complaint  ol  the  Dock  Master. 

From  the  Finance  Department  -  Requesting  that  an  examination  be  made  of  the  vari< 
premises  leased  to  the  Union  Ferry  Company  of  Brooklyn,  for  the  purpose  of  ascertaining 
the  same  have  been  kept  in  pro]ier  order  and  condition  as  provide*!  in  their  lease.    The  a 
the  President  m  directing  the  Engineer-in-Chief  lo  examine  and  report  approved. 

From  the  Counsel  to  the  Corporation— Incldssing  check  for  $6,031.82  in  settlement  of  juc 
interest  and  costs  in  the  fuit  against  Daniel   D.Wylie,  assignee,  for  rent  of  upper  half  of 
East  river. 

From  C.  H.  Mallory  &  Co. — Requesting  permisfdon  to  replace  piles  at  Piers  20  and  2 
river.    The  action  of  the  President  m  issuing  a  permit  approved. 

From  James  Cruikshank— Requesting  permit  to  replace  two  piles  at  Pier,  old  23, 
river,    'llie  action  of  the  President  in  granting  said  request  approved. 

From  James  O'Neill— OfTcring  to  supply  copies  of  all  bills  introduced  in  the  State  Legi 
during  the  ensuing  session  for  the  sum  of  fiiiy  dollars.     Application  denied. 

From  Andrew  A.  Houker  Ke(]iie?sting  that  the  time  to  complete  th.e  <leliveries  of  col -l 
rip-rap  stone  under  Contract  No.  345  b  •  extended  to  January  15,  1891.  Time  extended  as  ref 
provided  the  written  consent  of  the  sureties  be  filed  in  this  Department. 

From  Thomas  H.  Dorsey  &Co.  Re(iuesting  permission  to  drive  two  spring  piles  at  ih. 
occupied  by  oyster  barge,  souih  side  of  Pier  fool  of  Bloomfield  street,  Norih  river,  rcrmi".  g; 
the  said  ])iles  to  be  and  remain  only  (lurin|T  the  pleasure  of  the  Board. 

From  the  Board  of  Entijineers,  Army  Building  -Inviting  the  Commissioners  loatteml  1  1: 
to  be  held  January  8,  1891,  respecting  the  proposed  building  of  a  bridge  across  the  Hud"<">n  1 
New  York  City,  in  accordance  with  an  act  of  Congress,  approved  July  n,  1890. 

From  Michael  M<;ran  Complaining  of  the  conduct  of  Dock  Master  Palinsune.  Kcqia 
Mr.  Moran  and  the  Dock  Master,  together  witli  their  witnesses,  to  appear  before  the  Board  Tb 
January  8,  1891,  at  ii  o'clock  a.  m. 

From  A.  Forget,  (ienerai  A^ent,  Compav^nij  tJjncr.ile  Transatlantitpie — Accepcin'*j  -n 
of  said  company  the  terms  and  conditions  of  the  re-.olution  a«lopted  the  2311  instant  lor  ren' 
lease  of  Pier,  new  42,  North  river. 
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From  Charles  L.  Bucki  &  Co.— Respecting  the  indebtedness  to  him  by  William  W.  Hegeman, 
mtrmctor  for  the  constraction  of  a  pier  and  dumping-board  foot  of  One  Hundred  and  Tenth  street, 
Larlem  river,  under  Contract  No.  339. 


The  Treasurer,  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  week  ending 
)ecember  24,  1890,  amounting  to $35,564.05,  which  was  received,  and  ordered  to  be  spread  in  full 
in  the  minutes,  as  follows  : 


Date, 

1K90 
Dec.  18 
*•     18 

"     18 
"     19 


Fi  CM  Whom. 


C.  P.  Huntington , 


Morgan's  Louisiana  &  Texas 
R.R.&S.S.C0 


John  A.  Delany. 


aj  Patrick  J.  Brady 

33  Edward  Abccl 

23  William  T.  Coggeshall. 

23  Charles  Parks 

23  George  A.  Woods 

23  B.  F.  Kcnney 

23  Henry  A.  Palmstine. . . 

2 »  Charle5  S.  Cove 

23  JohnJ.  Ryan 

23  Joseph  B.  Erwin 

2j  JohnJ.  Martin , 

23  James  W.  Carson 

23  Joseph  F.  Meehan  . . . . . 
23  I   Cavanagh  &  CoHins... 


•  •  •  • 


For  What. 


I  qrs.  rem,  Pier,  new  37,  N.  R. 


}4  bhd.,  N.  &  S  .  Pier,  new 
37.N.R 


*•  Pier,  new  25,  N.  R.   | 

Privilege  of  filling  at  E.  123th  st 

Wharfage,  District  No.  2,  N.  R « 


4,  " 

6.  •• 

8.  " 

10,  •♦ 

12.  *• 


I  f    XV*  X\  •««••••! 


3. 
5. 
7. 
9. 
»i, 

»3. 


23 


23      Bernheimer  &  5)chmid 

33      Counsel  to  the  Corporation . . . 


I  qrs.  rent  bhd  ,  99th  st.,  E.  R 

bhd  .N.  Pier,  new  i.  N.R. 

L.u.  w.,N.  io8th  St.,  N.  R. 

Full*se(tlemi'nt  cf  judgment,  interest 
and  costs  for  rent  due  from  D.inicl 
D.  Wylie,  assignee  of  D.  Darrow. 
for  upper  half  of  Pier  7,  E.  R 


Datk 

Amoi»nt. 

Total. 

Depos- 

irmo. 

1890. 

117,500  CO 

875  00 

7.500  00 

50  00 

• 

$25,925  00 

Dec.  19 

«S95  66 

131    24 

«33  M 

2^2   97 

264  84 

X09  36 

216  69 

5^1  48 

"7  35 

5a  71 

104  42 

15  50 

3^  50 

3/5  CO 

2SO  00 

»5'^  37 

6,031  82 

Dec.  24 

9,039  05 

iiS'S^i  05 

*35.564  05 

Respectfully  submittetl, 

JAMES  MATTHEWS,  Treasurer. 


December  jp,  i^Qa]  3S4 

From  the  £iigiiieer-in-Chief : 

ist  Report  for  the  week  ending  December  27,  1890. 

3d.  In  xeference  to  sheathing  the  southerly  side  of  Pier  61,  East  river.  Rcfinred  to  Can 
riooer  Cram. 

3d.  Reporting  that  he  had  directed  that  Laborers  Acting  Watchmen  Dancan  McPhail 
William  J.  Noonan  be  not  again  assigned  to  duty  as  Acting  Watchmen,  and  reoommendii^ 
his  action  be  approved.    Action  approved. 

4th.  Reporting  that  the  services  of  two  additional  Steam  Engineers  capable  of  running 
various  derrick  and  pile  driver  engines  of  the  Department  are  required.  Request  the  Civil  Ser 
Boards  to  submit  a  list  of  persons  eligible  for  snid  position. 

5th.  Recommending  that  telephonic  communication  be  established  with  West  Fifty-KW 
Street  Yard. 

On  motion,  it  was  directed  that  West  Fifty -seventh  Street  Yard  be  placed  upon  the  geai 
telephone  system  and  the  Treasurer  authorized  to  make  the  necessary  arrangements  with  the  t 
phone  company  to  that  effect. 

6th.  Recommending  that  the  permit  issued  Septemlier  27,  18S9,  authorizing  T.  and  A.  Wi 
to  establish  a  timber  basin  foot  of  Ninety-sUth  street,  East  river,  bt  revoked,  for  the  reason  that 
laki  premises  are  required  by  the  Department.     Recommendation  adopted  to  take  effect  jMuaat] 
189 1.    Notify  the  Dock  Master  and  Treasurer  not  to  collect  wharfage  thereat  aAer  said  date. 

7th.  Reporting  that  Laborer  Thomas  Julian  has  been  laid  off*  and  is  unassigned  to  dntj 
having  been  absent  from  all  duty  three  successive  day^  without  being  excused. 

On  motion,  said  Thomas  Julian  was  reinstated  and  restored  to  duty. 

8th.  Report  on  Secretary's  Order  No.  10487,  that  he  had  made  l>orintjs  at  the  foot  of  Scvci 
avenue,  Harlem  river,  for  the  Park  Department  at  a  cost  of  $242.87.  The  Treasurer  authoiiz(d 
collect  said  amount  from  the  Department  of  Public  Parks. 

9th.  Report   on  Secretary's  Order   No.  10468,   respecting   the  communication  from  R. 
Packard,  requesting  the  use  of  bulkhead  between  Seventy-seventh  and  Seventy-eighth  streets,  E 
river. 

loih.  Report  on  Secretary's  Order  No.  10562.  in  reference  to  the  removal'of  paving  block^a 
brick  from  the  slip  at  the  lower  side  of  Pier,  new  29,  East  river,  and  stating  that  said  material  mi 
now  be  removed  by  dredging.     The  Treasurer  authorized  to  make  requisition  for  dredging  there 

II ih.  Report  on  Secretary's  Order  No.  10606,  in  relation  to  the  application  of  H.  Bunke  1 
permission  to  raise  the  bulkhead  foot  of  Forty-third  street,  East  river.  Permit  granted,  the  a 
improvement  to  be  nnd  remain  only  during  the  pleasure  of  the  Board. 

I2lh.  Report  on  55ecrelary's  Order  No.  10608,  submittini;  three  maps  of  the  Cornell  prppff 
between  Twenty-sixth  and  Twenty-seventh  streets,  North  river,  as  requested  by  the  Couoselioil 


CorpontSoD.       Tfae  icticv  c4  iht  Pleiades):   is   tnuuanittTiu;:   5^^  in&{«  tr»  iW  I  A«-  l>epMtiM«t. 

15th.  Report  oc  Secretary's  Carder  No.  10573,  respecting  :hc  Ap^^licati.in  c4  the  ComiiMts&OMn 
of  Qwafanrme  for  a  berii  for  their  s:eain  "  1^^:-"  Trir.&n^it  10  tbem  a  cx^y  4>l  ihe  re^xvt  sttlMwiiicid 
by  the  Engineer -iD-Chief. 

14th.  Repon  on  Secretar}  '*  Or^^w  No.  10612,  a^  10  !he  condition  ot  ajh^  rf|\tiT5  iv^utitNJI  to  ilie 
bnlkbead  foot  of  .'^ixty -fourth  sircei,  Ejisi  rixier.  The  Kng;nc^f^-in-Chicf  ihiv<te\l  K»  fence  i^ittKl 
premises  from  public  nse. 

iSth.  Report  on  ifecretjjy's  Order-  Nos.  10127,  lOico,  icj;oS  Anvi  I05i<\  that  he  hjid  $upenn^ 
tended  repairing  and  renewing  buikb<.ad  anvi  pile  pl.itfvM-ui  n^sTth  ^>f  West  Kifty>ninih  street,  North 
liver,  the  erection  of  freight  sheds  between  Thirty-hrsi  and  Thiity-third  >ineeis»  N\"Mih  rix-er,  irpaiit^ 

4S,  East  ri\-er,  and  sap)erintended  dredging  on  each  side  of  Tier,  new  55,  North  rix^er. 


On  motion,  the  Secretarj-  was  authorize<i  to  have  printe^l  three  hundre^i  ci^>icN  i>l  a  notice  desig- 
Mtiag  the  piers  and  bulkheads  from  which  clean  snow  and  ice  may  be  dumi^eil. 

Complaints  having  been  made  on  the  part  of  the  National  and  Cunani  Stcam^«hip  I  jnes,  lessees 
.  of  Piers,  new  39  and  40,  North  river,  to  the  effect  that  the   plicing  »>f  !uml)er  on  the  new  made 
laad  and  bulkheads  adjacent  thereto  might  m  ca<(*  of  tire  occasion  ^icat  lovs  and  damage  to  their 
Jiroperty. 

On  motion,  the  following  resolution  was  adopted  : 

Resolved,  That  the  Dock  Master  of  the  (li>trict  l>?  and  he  is  hereby  rctiucslcti   ami  directed  to 
vent  in  future  all  piling  and  storing  of  lumlicr  u]Km  the  bulkhead  and  wharf  property  nientiuneil 
said  complaint. 


llie  subject  matter  resj)ecting  the  approach  to  Pier,  new  29,  North  river,  was. 
Oil  motion,  referred  to  the  Engineer-iij -Chief  to  examine  ami  rcfxirt. 

On  motion,  the  Engineer-in -Chief  was  directed  to  cause  two  holes  to  be  made  in  th<*  ttuifnce  of 
**  A,*'  North  river,  for  the  purpose  of  aflording  the  urinal  pi|)cs  a  pro|)er  outlet. 


On  motion,  the  CommisMoncr  of  Street  Cleaning  was  requested  to  remrive  as  rapidly  as  |KMt»ible 
snow  and  ice  which  has  accumulated  upon  the  piers  and  bulkheads. 

The  Secretary   reported   that  the   pay-rolls  for  the  month  of  December,  1890,  amounting  to 
394.54,  and    the   pay-rolls  for  the   General    Repairs  and   Construction    force  for    the    week 
December  26, 1890,  amounting  to  $6,710.27,  had   been   api>rr)vcd   and    audi  ed    and   trani- 
to  the  Finance  Department  for  payment. 


December  30,  1890.]  3^ 

The  Auditing  Committee  submitted  an  audit  of  sixteen  bills  or  claims  amounting  to  |< 

(vhicb  were  approved  and  audited,  and  the  Secretary  directed  to  enter  in  full  ob  the  mii 

follows  : 

On  Construction  Account, 

Aadit.  No,  Name. 

1 1 .  John  F.  Walsh,  Jr.,  pike  poles 

12.  Central  Ice  Company,  ice 

13.  James  Brand,  cement 

14.  Hugh  Nesbitt,  paint,  etc 

15.  William  B.  Ferguson  &  Son,  wedges  and  treenails 

16.  Andrew  McCiiath,  spmce  and  pine 

17.  H.  A.  Rogers,  rack-a  rock,  etc 

18.  Popham  &  Co.,  coal 

19.  F.  W.  Devoe,  blue  print  paper,  etc 

20.  A.  F.  Swan,  roofing,  etc 

21.  David  Duncan  &  Son,  coal 

22.  Daniel  E.  Donovan,  broken  stone 

23.  Joseph  W\  Duryee,  white  pine  ceiling 


On  Genial  Repairs  Account. 

1 1524.  Atlantic  Dredging  Company;  dredging $738  60 

1 1525.  The  East  River  Mill  and  Lumber  Company,  spruce 220  26 

11526.  Bell  Bros.,  spruce 2lo  04 


Amount. 

$118 

50 

37 

60 

2,519  76 

74 

60 

507 

60 

106 

74 

299 

18 

36 

50 

107 

38 

9  40 

826 

02 

849 

52 

80 

00 

--   S' 

RFXAriTULATION. 

13  Bills  or  Claims  on  Construction  Account S5 

3  "  General  Repairs  Account 1 

16  Bills  or  Claims  amounting  to $6 

Respectfully  submitted, 

J.  SERGEANT  CRAM,  {    Audit 
JAMES  M.\TTHE\VS,      \  C  onim; 

The  action  of  the   President  in  transniittinj^   the  same,  with  recjuisiiions  for  the  am  'ur 
Finance  Depnrttnent  for  payment,  apj^roved. 

The  Treasurer  reported  that  he  had  received  the  followinu:  estimates  for  furnishini:  the  1 
ment  with    manila  rope,  etc.,  sj^ruce,  rip-rap  ami  cobble-stones,  Portland  cement  and  cmI: 

Manila  /\of't\  etc. 

Alexander  Pollock 5 

H.  A.  Rogers 


.;-  . 
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[December  30,  1890. 


lOjOCO  Feet  yinch  Spruce. 

\  Duryea $19  50  per  M.  feet. 

uyler  &  Co No  bid. 

$20  cx>         •* 

Clave  &  Co 22  00         " 


'leming. 
>ukcr. . . 


3,000  Ci'Bic  Yards  Rip-rap.  ,   2,coo  Cubic  Yards  Cobbls. 


49  cents  per  cubic  yard. 
60     " 


94  cents  per  cubic  yard. 


95 


(t 


1,500  Barrels  Quick  or  Slow  Setting  Port/ami  Cement, 

:  Meyerstein $2  29  per  barrel. 

and 2  40 

&  Babson 2  47 

&  Co 300 

n  Bros.  &  King 2  55 

&  Co 2  39 


From 


ancan  &  Son 

&Co 

Hone  &  Co. 
erbert  &  Co 
Olyphant... 
fe  Co 


About  150  Gross 

Tons  Kgg  Coal  on 

Tt'(.  OR  Scow. 


S3  74  per  ton. 

3  78 

4  75 

5  10         " 

3  90 
3  89 


About  35  Tons  Egg, 

Nut,  orStovk 

Coal  Dkliverbd 

AT  Offices. 


$5  19  per  ton. 
5  lo 

5  25         *• 
5  10 

525         " 
4  39         •• 


5  Tons  Cumberland 

Coal  Dklivbred 

AT  Yards. 


$4  40  per  ton. 

4  35        " 

5  oc 

5  00 

5  00        " 

4  50        " 


,e  action  of  the  Treasurer  in  awarding  the  order  for  manila  rope,  etc.,  to  Alexander  Pollock, 
ice  to  Jo.seph  W.  Duryea,  for  rip-rap  and  cobble  to  Brown  &  Fleming,  for  Portland  cement 
jer  &  Meyerstein,  and  David  Duncan  &  Son  for  coal,  approved. 


le  following  requisitions  were  passed  : 

No.  For  What. 

fellow  pine Estimated  cost.  $723  75 

:ast-iron  cleats,  etc **  241  20 

Tellow  pine "  192  00 

:ard-board ''  7  5© 


ittr  No.  F>j'  Whii. 

|.  700  cubic  yardi  sind   

,.  One  barrel  kcrou.nc  oil   ...    . 
8685.  23  pkces  spruce  . .    .    . . 


Onit 


I,  ihc  Ikmril  odjou 


AUGUSTUS  T.  D(X;nART\'.  SecraUcj. 


The  following  pereons  w 


BernanlJ.  Sh.-mley. 

On  motioD,  Ihe  Board  ailjr 


ippuintekl  : 

Deii  Builder. 
Mkhocl  Enright. 

Lahertrs. 
John  Hanpvy. 


Amos  rl.  DicMnsa. 


AUGUSTUS  T.  DOCHARTV,  Secreuij.    , 
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[December  31,  1890. 


jf  the  Bctard  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the  Board,  Pier 
lace,  Wednesday,  December  31,  1890. 

resident  Post 
»minissioner  Matthews. 


(( 


Cram. 


ition  of  Henry  Lewis  Morris  for  permission  to  improve  the  easterly  side  of  Harlem 
le  Hundred  and  Fiftieth  street,  and  the  southerly  side  of  lands  of  William  Astor, 
ith  plans  and  specifications  submitted,  was  received,  and  upon  motion  ordered  to  be 
nd  the  following  preamble  and  resolution  adopted  : 

■  pen  reading  and  filing  the  application  of  Henry  Lewis  Morris,  dated  December  30, 
permission  to  improve  property  on  the  easterly  side  of  the  Harlem  river  between  One 
ftieth  street  and  the  southerly  side  of  the  lands  of  William  Astor,  according  to  plans, 
1  maps  submitted  therewith,  and  the  Engir.eer-in -Chief  of  this  Department  having 
;  improvement  might  be  made,  according  to  such  plans,  specification.'N  and  maps 
led  all  the  work  be  done  by  the  said  Henry  Lewis  Morris  at  his  own  cost,  risk  and 
ier  the  general  supervision  of  the  Engineer-in-Chiei  of  this  Department ;  therefore, 

That  ])ermission  be  and  is  hereby  granted  to  Henry  Lewis  Morris  to  improve  his 
requested,  according  to  plan<:,  specifications  and  maps  submitted  ;  all  the  work^ 
id  structures  to  be  done  at  his  own  cost,  risk  and  expense,  and  under  the  general 
e  EngiHcer-in-Chief  of  the  Department  of  Docks. 


rer,  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  week  ending 
>90,  amounting  to  $8,151.89  which  was  received,  and  ordered  to  be  spread  in  full 
is  follows  : 


KOM  Whom. 

For  What. 

Amou.nt. 

Total. 

Date 
Dbpos- 

ITRD. 

.  Brady 

Wharfage  DLstrict  No.  3,  N.  R 

4.     "     

6,     "     

8,     "     

$70  9x 
160  35 
i6o  74 

331   97 
15s  06 

Co  32 

50  05 

179  79 

109  24 

1890. 

Abeel 

r.  Coggeshall 

>arlcs 

K.  Woods 

•'                      10,     ••     

nney .............. .. 

13.       ••       

I,  E.  R 

3,     "       

<»                       -      «« 

5'            

.  P&Imstine 

^.  Cove 

f^yan ... 

Decembbr  31. 1890.] 
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DAxm. 

FioM  Whom. 

For  What. 

Amoukt. 

Total. 

Db 

R1 

Z890. 
Dec.30 
"  30 
"  30 
"  so 
"  30 
"  30 
"  30 

loMoh  B.  Enrin.. ........... 

Wharfoge  Dittrict  No.  7.  E.  R 

9.    ••    

II,    "     

13,    "     

FUline  in  dcketa 

«x5i  S3 

177  96 

8  87 

«o  50 

Z95  00 

Soo  00 

iB.tSiS9 

It 

Tahn  T.  Martin 

TamM  W.  Canon 

loaetA  P. Median 

Geotve  W.  Fhmlcitt. r - t . .-- t - 

Hudson  Tunnel  Co 

z  qn.  rent  land  S.  Pier,  new  4a,  N.  R. 
l^er,  new  43>  N*  R.  .••••• 

InternatkMial  Navication  Co.. . 

Dt 

I>.X5>  39 

i«^>5i89 

Respectfully  sabmitted, 

JAMES  MATTHEWS,  Ti 


On  motion,  the  Board  adjotumed. 


AUGUSTUS  T.  DOCHARTY,  Seadsj. 


.ii«- 


391  I  January  8,  1891. 


At  a  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the  Boa/d, 
ler  "A,"  Battery  place,  Thursday,  January  8,  1891. 

Present — President  Post. 

'*         Commissioner  Matthews. 

Cram. 

The  minutes  of  the  meetings  held  December  23,  30  and  31,  1890,  were  read  and  approved. 

Michael  Moran  appeared  before  the  Board  to  sustain  the  charj^es  made  against  Dock  Master 
t,  in  accordance  with  his  letter  of  December  26,  189a     The  Dock  Master  also  appeared 
;  witnesses  for  defense. 

No  evidence  being  submitted  in  support  of  the  statement  of  Mr.  Moran,  and  the  complaint 
been  withdrawn,  the  matter  was  dismissed. 

On  motion,  the  Engineer-in-Chief  was  directed  to  prepare  plans,  specifications  and  form  of 
Uk  extending  Pier,  new  42,  North  river,  out  to  the  pier-head  line  of  1890. 

On  motion,  the  £ngineer-in-Chiefwasdu%ctedto  unload  scows  of  street -cleaning  dirt  and  other 
I^Me  material  from  the  Department  of  Street  Cleaning  and  private  contractors,  and  place  the 
Kciial  behind  the  new  crib-bulkhead  between  One  Hundred  and  Thirty -eighth  and  One  ilun- 
Dt  and  Fortieth  streets,  Harlem  river,  and  report  cost  of  doing  same. 

The  following  communications  were  received,  read,  and, 

Upon  motion,  tabled  : 

l^TOTsi  Wm.  W.  Hegeman — Requesting  a  further  extension  of  thirty  days  to  complete  the  work 
iBildiDg  Pier  foot  of  One  Hundred  and  Tenth  street,  Harlem  river,  under  Contract  No.  339. 

^rom  William  P.  Kelly — Requesting  an  extension  until  February  15,  1891,  to  complete  the 
fc  of  building  the  Piers  foot  of  One  Hundred  and  Thirty-third  and  One  Hundred  and  Thirty- 
tib  streets.  North  river,  under  Contracts  Nos.  348  and  349. 

^rona  The  Engineer- in-Chief — Reporting  that  the  work  of  building,  erecting,  making  and 
MAng  West  Fifty-seventh  street,  from  the  original  ime  of  high  water  to  the  easterly  side  of 
hMk  avenue,  by  Charles  E.  AppUby,  as  directed  by  the  Board  September  25,  1890,  has  been  only 
i!y  completed. 

following  communications  were  received,  read,  and 

motion,  ordered  to  be  placed  on  file,  viz. : 

fom  the  Counsel  to  the  Corporation  : 

.  Transmitting  copy  of  report  of  Robert  L.  Wensley,  in  the  matter  of  examination  of  the 
Joihoa  Jones  in  Pier&,  old  23  and  24,  North  river,  together  with  the  intervening  bulkheads 


January  8,  1891.]  392 

2d.  In  the  matter  of  acquiring  title  to  lands  and  wharfage  rights  of  Edmund  Coffin,  Jr. 
Rebecca  S.  Mills,  at  Thirty-fourth  street,  North  river,  and  requesting  the  services  of  a  drangh 
to  make  the  necessary  tracings  in  connection  with  the  suit  of  the  Mayor,  etc.,  vs.  Molt.  Sead 
of  the  map  as  requested  and  state  that  if  this  Department  is  advised  what  tracings  are  re^ 
they  will  be  prepared  and  forwarded. 

3d.  In  reference  to  the  Department  acquiring  possession  of  the  bulkhead  line  between  ] 
second  and  Fifty-fifth  streets.  North  river,  in  order  to  complete  the  building  of  the  bulkhead 
thereat . 

From  the  New  York  City  Civil  Service  Boards — Transmitting  the  names  of  three  indini 
who  are  the  only  persons  at  present  on  the  eligible  list  for  appointment  as  Steam  Engineers. 

Whereupon  the  following  resolution  was  adopted  : 

Resolved,  That  Alfred  J.  Mayer  and  Thomas  F.  Bums  be  and  they  hereby  are  appoiotcdi 
Engineers,  on  probation,  subject  to  the  approval  of  the  Engineer-in-Chief. 

From  the  Supervisor  of  the  City  Record — Requesting  a  classified  list  of  all  tne  employecK 
Dock  Department,  together  with  their  names,  position,  residences  by  street  numbers,  and 
(except  Laborers),  for  publication  in  the  City  Record,  as  required  by  section  68  of  chapter^ 
the  Laws  of  1S82.     The  Secretary  directed  to  furnish  the  information  required. 

From  the  Old  Dominion  Steamship  Company,  lessees — Requesting  the  Department  toi 
Pier,  new  26,  North  river,  out  to  the  pier-head  line,  as  provided  by  chapter  482  of  the  Lawsoli 

Upon  reading  and  filing   the  application  of  the   Old   Dominion  Steamship  Company  I 
extension  of  Pier,  new  26,  North  river,  as  provided  for  by  chapter  482,  of  the  I^wsof  1890, 

Commissioners  having  met  and  duly  considered  said  application,  and  the  rent.il  that  ought  tohe 
therefor,  it  was  unanimously  < 


i 


Re>olved,  That  this  l)e})arlmcnt  hereby  agrees  to  build  the  extension    to   Pier,  new  26, 
river,  at  its  own  expense,  as  provided  by  chapter  482  of  the  Laws  of  1890,  and  to  lease,  gnat 
assign  to  the  said  com})any  all  and  singular  the  wharfage  which  may  arise,   accrue  and  becoa* 
thereat,  in  the  manner  and  at  the  rates  prescribed  by  law,  for  a  period  co-lerniinous  with  the 
lease  of  I'ler,  new  26,  North  river  ;  provided  said  company  shall  agree  to  pay  this  Depart 
annual  rental  of  twenly-tive  (25)  cents  per  square  foot  per  annum  for  the  laml  under  water, 
by  said  addition  or  extension,  and  in  addition    thereto,   eiijht  (8)  per  cent  on    the   actual 
construction,  payable  quarterly  in  advance  to  the  Treasurer  of  this   Department  ;    rental  to 
when  said  exlcn>ion  is  ccmipleted.      Permission  is  hereby  granted  to  the  said  connpany  to 
the    said   extension    at    the   expense  of  the  said  company,  the  extension  to  the  said  shed  to 
vested  in  and  owned  by  the  Mayor,  Aklermen  and  Commonalty  of  the  City  of  New  Yoit 
all  claini'^,  charges  and  incumbrances  of  any  kind  whatsoever,  in  good  condition  and  repair, 
expiration  or  sooner  termination  of  the  lea-c  thereof.    Said  company  shall,  at  its  own  exj>Cttae, 
all  necessary  repairs  to  the  said  extension  and  shed  thereon,  whenever  requireti  s<3  to  do, 
direction  of  the  Engineer-in-Chief  of  this  Department;  that  this  Department  sball  do  all 
when  it  shall  deem  it  necessary;  that  this  resolution  shall  not  be  binding  or  of  any  force  or 
the  said  company  shall,  within  ten  days  after  receipt  hereof,  accept  in  writing  the  terms  aad 
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his  resolution  and  agree  to  execute  a  lesise  for  the  said  extension  with  like  covenants, 
IS  and  prorisions  as  in  the  lease  of  the  present  pier  to  the  said  company  except  as  to  the 
>f  rental  and  the  commencement  of  the  tenn. 

n  the  North  and  East  River  Steamboat  Company — Requesting  permission  to  repair  pile 
at  Third  avenue  and  One  Hundred  and  Thirty-third  street,  Harlem  river.  Granted,  the 
3e  kept  within  existing  lines  and  to  be  done  under  the  direction  and  supervision  of  the 
-in-Chief. 

1  Dock  Master  Ryan — Reporting  that  in  consequence  of  the  refusal  of  the  brig  "Pearl  "  to 
r  berth  when  requested,  he  was  compelled  to  hire  a  tug  to  remove  said  vessel.  Referred 
easurer. 

,  John  Chester — In  reference  to  building  a  dumping-board  on  the  north  side  of  Pier  foot  of 
?nth  street,  North  river.  Permission  granted  to  build  and  occupy  a  dump  on  the  north 
T  foot  of  Forty-seventh  street,  North  river,  provided  the  said  applicant  agrees  to  erect  the 
lump  at  his  own  cost  and  expense  and  under  the  direction  and  supervision  of  the  Engineer- 
compensation  to  be  charged  at  the  rate  of  fifty  cents  per  day,  payable  at  the  end  of  each 
e  Dock  Master  of  the  District,  commencing  when  said  dump  is  ready  for  occupancy  ;  and 
.l5>o  that  the  aforesaid  applicant  agrees  to  maintain  the  said  dump  in  good  order  and  con- 
I  remove  it  whenever  ordered  by  this  Department. 

Joseph  Walsh — Requesting  use  of  the  pile-cutting  machine  belonging  to  the  Department 
pose  of  cutting  off  the  columns  in  Pier,  new  46,  North  river.  Notify  said  applicant  that 
mcnt  will  do  the  work,  provided  he  agrees  to  pay  the  cost  connected  therewith. 

the   Pennsylvania  Railroad  Company  : 

Requesting  permission  to  locate  a  ten-ton  derrick  on  Pier,  new  29,  North  river.  Permit 
ic  derrick  to  be  placed  on  said  pier,  under  the  direction  and  supervision  of  the  Engineer. 

equesiing  permission  to  repair  sheathing  on  south  side  of  Pier,  new  28,  North  river.  The 
'ommissioner  Matthews  in  issuing  a  permit  approved. 

Jannes  D.  Leary  and  Augustin  Walsh,  sureties— Agreeing  to  the  extension  of  time  granted 
.  Bouker  to  complete  the  deliveries  of  cobble  and  rip-rap  under  Contract  No.  345. 

the  Brooklyn  and  New  York  Ferry  Company — Requesting  a  permit  to  make  the  neces- 
s  to  their  various  ferry  premises  during  the  ensuing  three  months.  The  action  of  Com- 
Vlatthews  in  issuing  a  permit  approved. 

the  Pacific  Mail  Steamship  Company — Requesting  permission  to  take  up  pavement  on 
lade  land  in  front  of  Pier,  new  34,  North  river,  for  the  purpose  of  repairing  gas  and  water- 
le  action  of  the  President  in  issuing  permits,  the  pavement  to  be  relaid  by  this  Department 
St  and  expense,  approved. 

Stephen  A.  Walker,  attdmey — Requesting  that  the  time  to  comply  with  the  terms  of  the 
and  resolution,  adopted  December  11,  1890,  be  postponed  from  January  8   to  22,  1891. 
ranted. 
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The  Treasurer,  Commissioner  Matthews,  submitted  his  report  of  receipts  for  tbe  week 
January  7,  1891,  amounting  to  $8,974.56,  which  was  received  and  ordered  to  be  spread  in 
the  minutes,  as  follows  : 


Date. 


1891. 
Jan.    6 
"      6 


<« 


«< 


«< 


6 
6 
6 
6 
6 
6 
6 
6 
6 
6 
6 
6 

6 
6 
6 


Fkom  Whom. 


PanckJ.  Brady 

Edward  Abeel 

WilUam  T.  Coggcshall 

Charles  Parks 

George  A.  Woods 

B.  F.  Kenney , 

Henry  A.  Palmstine 

Charles  S.  Coye 

John  J.  Ryan 

Joseph  B.  Erwin 

John  J.  Martin 

James  W.  Carson 

Joseph  F.  Meehan 

James  Cruikshank 


For  What. 


Wharfage,  District  No.   a,  N.  R 

4»  ...... 

6,     ••    


8.     ••     . 
xo.     ••     . 

z.  E.  R. 

3.     " 

5. 
7. 

9. 
11. 


•< 


«3. 


Repairing  entrance  to   Pier,  old  34. 


;painr 
N.R 


Simpson  &  Spence j   i  qrs  rent  Pier,  new  56,  N.R 

I 

A.  T.  Decker |  '•         Pier  at  Jane  st.  N.  R   ... 

Pier  at  Br^thunest..  N.  R. 


6 
6 


Twei.ty-third  Street  R.  Co. . 


I  mos.  rent  rf  pfm.  N.  of  ferry  at  aid  St., 
N.R I 


Long  Island  R.  R.  Cd i  qrs.  rent  pfni.  bet.  Piers  3a  &  33,  K.R. 

Baltimore  &  Ohio  R.  K.  Co. . .     Sale  of  map 


AMOUNr. 


fiT4  10 
«04  03 

95  <n 

165  aj 

166  06 
Z03  88 

48  30 
15J  79 
213  58 

«37  3» 

jo5  c6 

34  50 
»9  50 

364 
6,250  00 

350  00 
300  00  I 

I 
JO-)  00  , 

500  o:)  I 

1   50 


58.974   56 


Total. 


$3,974  5* 


$8,974  5* 


Kespecl fully  submitted, 

JAMES  MATTHEWS    Treasur 

From  the  Knginecr-in-Chief : 

1st.   Report  for  ihe  week  ending  Jnnuary  3,  1R91. 

2d.   Reporting  that  he  had  .suspciMled  Laborer,  Acting  Watchman,  William  Curtis,  .irKi 
mending  that  his  action  be  approved.     Action  approved. 

3d.  Reporting  that  on  Decemlx^r  2^^  1890,  a  scow  belonging  to  the  Department  of  Strec 
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ig,  loaded  with  ashes,  garbage  and  street  sweepmgs,  sank  at  the  foot  of  One  Hundred  and  Ninth 
txeet.  East  river.    Notify  the  Department  of  Street  Cleaning. 

4lh.  Reporting  that  he  had  directed  that  Laborer,  Acting  Watchman,  Thomas  Dugan  be  not 
igiin  assigned  to  duty  as  Acting  Watchman  for  twenty  days,  and  recommendmg  that  his  action  be 
approved.      Action  approved. 

Slh.  Reporting  the  death  of  Addison  Connor,  Assistant  Engineer.  The  Secretary  directed  to 
cause  his  name  to  be  taken  from  the  list  of  employees. 

.6ih.  Reporting  the  dumping  of  snow  mixed  with  dirt  and  ashes  upon  piers  and  bulkheads  by 
the  Department  of  Street  Cleaning.  Request  the  Police  Department  to  direct  the  Patrolmen  de- 
titiled  along  the  water-front  to  prevent  the  dumping  of  snow  upon  any  of  the  piers  or  bulkheads, 
r  into  the  river,  from  any  of  the  piers  or  bulkheads  other  than  those  designated  for  such  purpose. 

7th.  In  reference  te  the  bulkhead  north  of  One  Hundred  and  Twentieth  street,  Harlem  river, 
'ransmit  copy  of  report  and  map  to  the  Counsel  to  the  Corporation. 

8th.  Report  on  Secretary's  Order  No.  10,507,  that  he  had  renewed  fender  pile  on  south  side  of 
«r,  old  42,  North  river.  The  Treasurer  authorized  to  collect  the  cost  thereof  from  Brown  Sc 
timing. 

9th.  Report  on  Secretary's  f>rder  No.  10,566,  submitting  plans,  specifications  and  form  of 
ktitract  for  building  Pier,  new  23,  North  river. 

On  motion,  ordered  to  be  placed  on  file,  and  the  following  resolution  was  unanimously  adopted 
'  the  affirmative  votes  of  President  Post  and  Commissioners  Matthews  and  Cram  : 

Resolved,  That  the  Engineer-in-Chief  be  and  hereby  is  directed  to  proceed  with  the  construe- 
in  of  Pier,  new  23,  North  river,  near  the  foot  of  Harrison  street,  upon  the  lines  adopted  by  this 
^ard  on  the  20t.h  day  of  November,  1890,  and  approved  by  the  Commissioners  ol  the  Sinking  Fund 
ccembcr  1,  1890  ;  and  that  all  the  work  hereby  ordered  h2  performed  otherwise  than  by  contract,  as 
ovided  by  section  714  of  the  New  York  City  Consolidation  Act  of  1882,  and  that  it  l)e  done  by  the 
rce  of  the  Department  by  day's  work,  except  so  much  of  the  lal)or  and  material  as  is  now  or  may 
xeafter  be  contracted  for,  and  that  all  the  materials,  tools  and  drcdv^ing  necessary  therefor,  and 
•C  heretofore  contracted  for  or  which  may  not  hereafter  be  contracted  for,  be  purchased  by  the 
r«asiirer  otherwise  than  by  contract. 

loth.  Report  on  Secretary's  Order  No.  10,206,  submitting  plans,  specifications  and  form  of  con- 
tact for  the  building  of  a  new  "tug  "  for  the  service  of  the  Department,  to  be  named  *'  Pier." 

On  motion,  ordered  to  be  placed  on  file  and  the  following  resolution  adopted  : 

Resolved,  That  the  plans,  specifications  and  form  of  contract  as  prepared  by  William  C'owles, 
fcval  Architect,  and  submitted  by  the  Engineer-in-Chief  of  this  Department  for  the  building  of  a 
"^  "tug,"  to  be  named  "  Pier,"  be  and  they  hereby  are  approved,  subject  to  the  apprDval  of  the 
^Dsel  to  the  Corporation  as  to  form,  and  the  Secretary  l)c  and  hceby  is  direded  to  have  a  suffi- 
fefit  namber  of  blank  forms  of  proposals  printed  and  proper  advertisements  inviting  estmiates  fur 
cJUding  said  ''tug  "  inserted  in  the  various  newspapers  desijjnaled  by  law. 

I  Ith.  Report  on  Secretary's  Order  No.  10575,  respecting  the  objections  of  the  Metropolitan  Ferry 
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Company  to  ths  erection  of  a  new  Pier  foot  of  Thirty-fifth  street,  East  river.  Wherevpoi,  bj  the 
affirmative  votes  of  President  Post  and  Commissioners  Matthews  and  Cram,  the  En^neer -in-Chief  vis 
directed  to  prepare  plans,  specifications  and  form  of  contract  for  the  building  of  a  new  Pier  at  tbe 
foot  of  said  street,  in  accordance  with  his  report. 

I2th.  Report  on  Secretary's  Order  No.  10595,  i^  relation  to  the  objections  of  H.  L.  Herbeit  & 
Co.  to  the  proposed  building  of  a  new  Pier  foot  of  Tweatieth  street,  East  river.  Send  copy  of 
report  to  Mr.  Herbert  and  request  his  appearance  at  a  meeting  of  the  Board  to  be  held  Thonday, 
the  15th  instant,  at  eleven  o'clock,  A.  M. 

13th.  Report  on  Secretary's  Order  No.  10626,  respecting  the  building  of  an  approach  to  Pier, 
new  29,  North  rivei.  The  Engineer-in-Chief  directed  to  build  said  approach  as  recommended  in 
his  report. 

14th.  Report  on  Secretary's  Order  No.  10618,  as  to  tbe  condition  of  and  repairs  required  to  the 
various  ferry  premises  leased  to  the  Unioir  Ferry  Company.  Send  the  Comptroller  a  copy  of  stkl 
report. 

15th.  Report  on  Secretary's  Orders  Nos.  10388,  10433,  10553,  10597,  10605  and  10613,  that 
he  had  repaired  Pier  4^  East  river  ;  superintended  rebuilding  south  rack  foot  of  Chambers  stieet, 
North  river  ;  repaired  armature  plates  at  outer  end  of  Pier  foot  of  Twenty-sixth  street.  East  river; 
repaired  back?ng-log  and  cleat  at  bulkhead  foot  of  One  Hundred  and  Twelfth  street,  Harlem  river; 
superintended  removal  of  canal  boat  **  Tichenor  "  from  slip  between  Piers,  new  38  and  39.  North 
river,  and  fastened  a  new  white  oak  fender-pile  at  outer  southerly  end  of  Pier  at  Twenty-sixth  street, 
East  river. 

The  Secretary  reported  that  the  pay-rolls  of  the  General  Repairs  and  Construction  Force  for  ' 
the  week  ending  January  2,  1891,  amounting  to  $6,423.74,  had  been  approved    and  audited  and 
transmitted  to  the  Finance  Department  for  payment. 

The  following  resolution  was. 

On  motion,  adopteii  : 

Resolved,  'I'hai   the   preambles  and  resoluiion   adopted  December  ii,  1S90,  requesting  the    j 
CounsL'l  to  the  Corpoiation    to  commence  legal  proceedings  to  acquire  certain  wharf  property  at 
Thirty-fourth  street.  North  river,  be  and  the  same  is  hereby  amended  so  as  to  include  the  property  of 
Rebecca  S.  Mills,  described  as  follows  : 

'*  Beginning  at  a  point  in  a  line  running  parallel  with  Thirty-fourth  street  and  distant  24 feet  S^ 
inches  southerly  therefrom,  at  its  intersection  with  the  continuation  of  the  westerly  line  of  Twelftk 
avenue  ;  thence  running  westerly  along  said  line  154  feet  lo^  inches  to  the  easterly  line  of  Thir- 
teenth avenue  afc^resaid  ;  thence  southerly  along  the  easterly  line  of  Thirteenth  avenue  25  feet  4*i  j 
inches  ;  thence  easterly  and  parallel  with  Thirty-fourth  street  149  feet  i}i  inches  to  the  continuatiaa  ' 
of  the  we>tcrly  line  of  Twelfth  avenue  ;  tht-nce  northerly  along  same  24  feet  8';^  inches,  to  ihepoiit 
or  place  <^f  l)Cginning  ;  also, 

"  Beginning  at  a  point  in  a  line  parallel  with  Thirty-fourth  street  and  distant  74  feet  J^  inchei 
southerly  therefrom  at  its  intersection  with  the  continuation  of  the  westerly  line  of  Twelfth  avenue: 
whence  nihning  westerly  along  said  line  143  feet  4^  inches  to  the  easterly  line  of  Thirteenth  avcnw 
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aforesaid  ;  thence  southerly  along  said  easterly  line  of  Thirteenth  avenue,  25  feet  4)^  inches  to  the 
centre  line  of  the  block,  between  Thirty-third  and  Thirty-fourth  streets  ;  thence  easterly  along  said 
centre  line  137  feet  8  inches  to  the  continuation  o(  the  westerly  line  of  Twelfth  avenue  ;  thence 
northerly  along  said  continuation  of  the  westerly  line  of  Twelfth  avenue,  24  feet  Sj^inches  to  the 
point  or  place  of  beginning,*'  subject  to  the  approval  of  the  Commissioners  of  the  Sinking  Fund. 

The  Commissioners  approved  of  the  power  of  attorney  issued  by  William  W.  Hegeman  in  favor 
of  Charles  L.  Bucki  &  Co.  to  collect  the  sum  of  $2,635.10,  payable  on  Contract  No.  339,  for  building 
pier  and  dumping-board  at  One  Hundred  and  Tenth  street,  Ha:lem  river. 

The  Commissioners  also  approved  of  the  assignment  made  by  John  Gillies  to  Alfred  J.  Murray, 
of  the  sum  of  ten  thousand  dollars  ($10,000)  due  or  to  grow  due  on  account  of  building  a  new  crib, 
bulkhead  at  Charity  Hospital,  Blackwell's  Island,  East  river,  and  for  removing  the  existing  platform 
and  crib-bulkhead  thereat,  under  Contract  No.  353. 

The  Treasurer  reported  that  he  had  received  the  following  estimates  for  furnishing  the  Depart- 
ment with  sand,  yellow  pine,  cobble  and  rip-rap. 

Seven  Hundred  Cubic   Yards  of  Sand. 
Brown  &  Fleming 95  cents  per  cubic  yard. 


From 


Srown  &  Fleming. 
^ohn  A.  Bouker.. 


3,000  Cubic  Yards       '     3,000  Cubic  Yards 
OP  Cobble.  I  of  Rip- rap. 


$0  98  per  cubic  yard. 


I  15 


|o  58  per  cubic  yard. 


55 


k% 


(( 


About  45,000  Feet  J  B,  M.^  Yeilow  Pine. 
Joseph  W.  Duryee $26  00  per  foot  B.  M. 

C:.  I>.  Bucki  &  Co 27  00 

James  K.  Clark  Lumber  Company 39  95 

H.  W.  McClave  &  Co 28  00 

The  action  of  the  Treasurer  in  awarding  to  Brown  &  Fleming  the  orders  for  sand,  and  cobble 
ai.nd  rip-rap,  and  for  spruce  to  Joseph  \V.  Duryee,  approved. 

The  Auditing  Committee  submitted  audits  of  thirty-one  bills  or  claims,  amounting  to  seventy- 
*ix  thousand  three  hundre.l  and  ninety-six  dollars  and  sixty-three  cents  (576,396.63),  which  were 
^.pproved  and  audited  and  ordered  to  be  spread  in  full  on  the  minutes,  as  follows  : 

On  Construction  Account. 
.ik.udit  No.           Name.  Amount. 

X  1526.  Martin  B.  Brown,  stationery  and  printing $493  36 

On  Annua/  Expense  Account. 
-^.udit  No.        Name. 
X  X527.  Martin  B.  Brown,  printing,  etc $759  24 

W  X528.  *'  stationery,  etc 800  82 


(i  ...       £. 
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1 1530.  Dickinson  litos,  it  King,  cenienl. . , Si<>56  7 

11531.  George  Kan  &  Co.,  apnicc,  etc 119  o 

1 1532.  ls»ac  Hall'i  bon,  chain 46  8 

11533.  SUckpnIe  Si  ttto,,  repairs  to  transit 46  □ 

11534.  Michael  Moran,  lowine 150  8 

I I53J.   William  B.  Feigusoa  &  Son,  IreenaiU  aad  wedges. 49J  6 

11536.  Spetry  &  Popham  Coal  Co.,  coal 345  o 

11J3;.  Alenanilet  Pollock,  keroKne  oil,  etc I|8  S 

11J38,  Jftmci  Brand,  (enienl — , i,>6o  d 

t  IS3g.  Sinclair  *  Babsoa,  cemenl '.*SS  " 

11540.  P.  H.McArdle,  reputs  to  offices,  elc 497  o 

11541.  Bell  Bros.,  spruce,  etc 73  9 

11541.  H.  A.  Rogers,  mocliiiiisls'  supplies 8S3  9 

IIS43.  UnioaDtedgingCo.,  dredging 163  61 

IIJ44.  James  S.  Barron  &  Co.,  mats  and  spilloans 27  9! 

Ifit  G/neral  /{tpairi  AitoHnt. 

11545.   Bell  Brothers,  spruce %lia  oi 

■  1546.  Allmtic  Dredging  Company,  dredging  _.  So  sc 

A'jJil  N..  N.mfi 

11547.  Patrick  Keenan  and   Peter   Neary,  Estimate  N0.5,  aod  final. 

Contract  No.  130 fj.iso  41 

11548.  John   Gillies,    Estimate  No.  1,  Coiitracl  No.  331 4,189  37 

11549.  Andrew  A.  Bouker,  Esliraite  No.  4,  Contract  No.  345 5>>5&  59 

11550.  William  W.  Hegenian,          "       4,                "       339 5,»70  K) 

11551.  John  W.  Flaherty.                  "       i,                "       350 4.744*4 

11552.  R.G.  I'acWard,                        "       3,                "       354 3.654  ^7 

11553.  r.  Sandfurd  Ross,                   "        1,                "       344 io,SSj  06 

11554.  Baith.a.Croiiin.                     -       4.                "       34° 5.675*4 

11555.  William  r.  Kelly,                  ■■       3.                "       349 11,006  18 

11556.  William  1'.  Kelly,                   "       3,                "       348 11,289  60 


6i,9t 


Retpectfully  submitted. 


FiifRnce  Department  for  payment,  appro' 
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le  following  requisitioni  were  passed  : 

r  No.  For  What.  Evtimated  cost. 

Repairs  i^-ton  derrick $120  90 

About  45,cxx>  feet  yellow  pine i»350  00 

Repairs  to  water-pipes  Piers,  new  43  and  45,  North  river 50  00 

Sewer  extension.  East  Twenty-fourth  Street  Section 42  00 

;\lx)ut  4,000  hard  burned  brick 30  00 

Services  of  dredge,  etc..  Pier,  new  29,  East  river 35  00 

3,000  cubic  yards  of  cobble,  3,000  cubic  yards  of  rip-rap 4*290  00 

10,000  feet  3-inch  spruce 2 10  00 

500  cubic  yards  broken  stone,  per  cubic  ywd 175 

20  barrels  of  coal  tar 44  80 

Supplies,  floating  property 38  00 

:ion  No. 

Renewal  of  typewriter. 

n  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 

he  Board  then  convened  in  executive  session, 
he  following  perions  were  appointed  : 


James  Doran. 


John  Handy. 


Do(k  Builders, 


Laborers. 


George  Wright. 


Charles  Merritt. 


V-illiam  Baker  was  appointed  Deck-hand  on  the  tug  **  Manhattan,"  in  place  of  Hansjonassen, 
irged. 


)n  motion,  the  Board  adjourned. 


AUGUSTUS  T.  DOCHARTY,  Secretary. 
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At  a  special  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the 
rd.  Pier  ••  A,"  Battery  place,  Tuesday,  January  13,  1891. 

Present  — President  Post. 

Commissioner  Cram. 
Absent — Commissioner   Matthews. 

The  Board  met  for  the  purpose  of  receiving  estimates  for  dredging  for  a  new  Pier,  No.  23,  on 
lorth  nver,  advertised  to  be  opened  this  day  at  12  o'clock  M.,  a  representative  of  the  Comp- 
:r  being  present. 

[>ne  estimate  was  received  as  follows  : 

1  the  Morris  &  Cumings  Dredging  Co.,  with  security  deposit  of  $60. .  ..20  cents  per  cubic  yard. 

>n  motion,  the  Secretary  was  directed  to  transmit  to  the  Comptroller  the  security  deposit  made 
lid  bidder  and  accompanying  their  estimate,  whereupon  the  following  jesolution  was  adopted  : 

icsolvcd.  That  the  contract  opened  this  day  for  dredging  for  a  new  Pier,  No.  23,  on  the  North 
be  and  hereby  is  awarded  to  the  Morris  &  Cumings  Dredging  Company,  it  being  the  only 
T,  apon  the  approval  of  the  sureties  by  the  Comptroller. 

^D  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


^t  a  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the  Board, 
••A,**  Battery  place,  Thursday,  January  15,  1891. 

Present — President  Post. 

"        Commissioner  Matthews. 

Cram. 

The  minutes  of  the  meetings  held  the  8th  instant  were  read  and  approved. 

Charles  E.  Appleby  appeared  before  the  Board  in  relation  to  the  order  issued  September  25, 
0^  directing  him  to  do  the  work  of  building,  erecting,  making  and  finishing  West  Fifty-seventh 
<t,from  the  original  line  of  high  water  to  the  eas'.erly  side  of  TwclTth  avenue,  which  matter 

tabled  at  a  meeting  held  January  8,  1S91. 

On  motion,  further  action  in  the  premises  was  for  the  present  pos 'poned. 


January  15. 1891.]  402 

Commissioner  Cram  offered  the  following  preambles  and  resolution,  which  were  adopted : 

Whereas,  By  section  715  of  chapter  410  of  the  Laws  of  1882,  the  Board  of  the  '. 
partment  of  Docks  of  the  City  of  New  York  is  authorized  to  acquire  for  purchase  in 
name  and  for  the  benefit  of  the  Corporation  of  the  City  of  New  York,  wharf  property  in  aid  c 
and  all  rights,  terms,  easements  and  pnvileges  i>ertaining  thereto,  subject  to  the  approval  of 
Commissioners  of  the  Sinking  Fund,  and  agree  with  such  owners  upon  a  price  for  the  same,  and 
case  of  failure  to  so  agree  upon  a  price  for  the  same,  to  initiate  iegal  proceedings  to  acquire 
same  for  the  improvement  of  the  water-front  of  said  city  ;  and. 

Whereas,  The  Board  is  desirous  of  acquiring  in  the  name  and  for  the  bene6t  of  the  Coipa 
tion  of  the  City  of  New  York,  all  right,  title  and  interest  in  and  to  the  land,  and  land  under  wi 
in  the  said  city,  being  descril)ed  a<i  follows : 

The  bulkhead  and  wharf  property  on  the  North  River,  between  Thirty -ninth  and  Fortieth  itw 
(one  hundred  and  ninety-seven  feet  »iix  inches);  and  between  Fortieth  and  Forty-finst  streets  (a 
hundred  and  ninety-seven  feet  six  inches) ;  and  between  Forty- first  and  Forty-second  streets  (oi 
hundred  and  ninety-seven  feet  six  inches),  together  with  all  the  right  to  wharfage,  cranage,  idvi 
tages  and  emoluments,  and  all  the  right,  title,  property  and  interest  in  and  to  the  In 
under  water,  and  all  the  appurtenances  thereof,  lying  westerly  of  the  westerly  lineofTveM 
avenue,  covered  by  the  grants  from  the  city  to  Charles  E.  Appleby,  August  I,  1853,  between  Wi| 
Thirty-ninth  and  West  Fortieth  streets,  and  to  Robert  Latou,  December  24,  1852,  between  fK| 
Fortieth  and  West  Forty -first  streets,  and  to  Charles  E.  Appleby,  August  27,  1853,  between  Wi^ 
Forty-first  and  West  Forty-second  streets,  being  in  all  five  hundred  and  ninety-two  feet  six  incbfl 

Whereas,  It  appears  that  Charles  E.  Appleby  is  the  owner  of  the  herein  described  premia 
with  all  appurtenances  connected  therewith,  including  the  ripanan  and  wharfage  rights ; 

Resolved,  That  this  Ht)ard  offers  lu  purchase  the  said  riparian  and  wharfage  rights,  and  fH 
fer  a  gotnl  and  sufficient  title  therefor,  free  from  all  incumbrances,  the  sum  of  one  hundrc 
and  twenty-five  ($125)  dollars  per  lineal  foot,  subject  to  the  approval  of  the  Commissioned 
the  Sinking  Fund. 

Resolved,  That  a  coi)y  of  these  preambles  and  resolutions  be  served  upon  Charles  E.  Appleb] 
and  he  be  and  hereby  is  requested,  within  ten  days  from  leceipt  hereof,  to  notify  this  Board! 
writing  whether  he  will  ^ell  his  riparian  and  wharfaj^'e  rij^hts  and  iiuere-ts  as  aforesaid  to  the  Miffll 
Aldermen  and  Commonalty  of  the  City  of  New  York  for  the  price  above  mentionel;  and  ind 
event  thai  he  shall  fail  to  notify  this  I'.oard  of  his  wilhngness  tt>  so  convey  his  riparian  and  whar&| 
lights  and  niteres-s  a.>»  aforesaiil,  it  shall  l)e  deemed  that  no  price  can  be  agreed  U|)on  fur  ihesai 
wharfage  rights  and  interests  betwe^i  the  owner  thcret>f  and  this  Department. 

The  Secretary  of  the  St.  John's  (iuild  appeared  and  requested  the  Hoard  to  designate,  tor  li 
ensuing  winter,  a  ber;h  on  the  Harlem  rivci  for  their  "  floating  barge."  ( 

On  motion,  the  I'ngin'-er-in  Chief  was  directed  to  examine  and  report  where    a  berth  could  I 

assigned  for  said  bari;e. 

1 

II.  L.  Hcrljert  appeared  respcctinj;  the  proj)osed  building  of  a  pier    fool    of   Twentieth  itM 

East  river.   Afiei  reiterating  the  objections  previously  made,  he  stated  that,  as  lessee,  he  had  expeadl 
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ii|pe  aunoant  of  money  in  improving  the  premises,  which  the  Board,  by  placing  a  pier  thereat  1 
mid  render  almost  useless  for  bis  business. 

On  motion,  the  whole  matter  was  referred  to  the  President  to  examine,  and  report  to  the  Board, 
nndaj,  the  22d  instant,  what  action  in  his  opinion  would  be  for  the  best  interests  of  the  city  and 
.  cooccmed. 

On  motion,  the  resolution  adopted  November  13,  1890,  authorizing  George  W.  Plunkitt  to  fill 
along  the  wall  from  East  One  Hundred  and  Seventh  to  East  One  Hundred  and  Tenth  street, 
■rlem  river,  was  amended  so  as  to  read,  a  distance  of  <*one  hundred  feet,"  instead  of  **  fifty 

Bt." 

On  motion,  the  following  resolution  was  adopted  : 

Resolved,  That  Van  Tassell  &  Kearney,  auctioneers,  on  behalf  of  this  Board,  be  and  they 
eadiy  are  authorized  and  directed  to  offer  for  sale  at  public  auction,  in  the  Board-room,  Pier  **  A," 
Btlery  place.  North  river,  in  the  City  of  New  York,  on  Friday,  January  30,  1891,  at  12  o'clock 
the  right  to  collect  and  retain  all  wharfage'which  may  accrue  for  the  use  and  occupation,  by 
of  more  than  five  tons  biu'den,  of  the  following- named  piers  and  bulkhead,  together  with 
fer  privilege  of  sheddmg  and  maintaining  a  shed  on  any  or  all  of  such  piers  (not  bulkhead)  and 
Itepying  any  shed  on  any  or  all  of  such  piers  at  the  commencement  of  the  term.  The  said  sheds 
IJBeach  of  them  to  revert  to  and  become  the  property  of  the  Mayor,  Aldermen  and  Commonalty 
iSbft  City  of  New  York  at  the  expiration  or  sooner  termination  of  the  lease,  to  wit : 

ON  THE  NORTH  RIVER. 

For  a  term  of  ten  years  from  February  15,  1891,  with  the  privilege  of  renewal  for  a  further 
lE^B  of  ten  years. 

Lot  I.  Pier,  new  57  (near  the  foot  of  West  Twenty-seventh  street). 
Lot  2.  Pier,  new  59  (near  the  foot  of  West  Twenty-ninth  street). 

ON  THE  EAST  RIVER. 

Lot  3.  The  bulkhead  at  the  foot  of  East  Twenty -second  street. 

The  leases  of  these  piers  and  bulkhead  will  contain  a  covenant  for  a  renewal  term  of  ten  years 
'^i  advanced  rental,  such  increase  to  be  ten  per  cent,  on  the  rental  for  the  first  term. 

TERMS    AND  CONDITIONS  OF  SALE. 

•  The  premises  must  be  taken  in  the  condition  in  which  they  may  be  at  the  commencement  of 
^term  of  the  lease,  and  no  claim  or  demand  that  the  premises  or  property  are  not  m  suitable  and 
tttatable  condition  at  the  commencement  of  the  term  will  be  allowed  by  this  Department. 

All  repairs,  maintaining  or  rebuilding  required  or  necessary  to  be  done  to  or  upon  the  premises, 
any  part  thereof,  during  the  continuance  of  the  term  of  the  lease,  shall  be  done  by  and  at  the 
Mi  and  expense  of  the  lessee  or  purchaser. 

No  claim  or  demand  will  be  considered  or  allowed  by  the  Department  for  any  loss  or  depriva- 
IHI  of  wharfage  or  otherwise,  resulting  from  or  occasioned  by  any  delay  on  account  or  by  reason  of 
m  premises  or  any  part  thereof  bemg  occupied  fcr  or  on  account  of  any  repairs,  rebuilding  or 
Mging. 
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Tbc  up-tel  price  of  the  parceU  «r  picniiKTs  exposed  or  oflercd  lot  mU  mil  he  kauoui 
the  auctioneer  al  ihc  lime  ofsnle. 

The  Depurtmcnt  will  do  all  dredging  wheoever  ii  ih^l  deem  it  necesswf  or  advisable  n 

The  lerm  for  whicb  leases  are  sold  will  comnicnce  &t  [he  date  menlioned  in  the  adrerti 
Tu. :  February  15, 1S91,  and  Ihe  lenti  accruing  therelor  will  be  payable  from  that  dale  iiiea< 

Each  putchii&cr  of  t  lease  will  h:  lequiieil,  al  the  lim:  of  ihe  sale.  In  pay,  in  addilion 
•uclionecr's  fees,  10  the  Dcpnrtrocnt  of  DocVs,  Iwcnty  fire  per  ccnl.  (I5!()  of  Ihe  amouni  of 
rent  bad,  as  security  for  llie  execution  of  the  lease,  which  twenlylive  per  cent.  (254) 
applied  to  Ihe  payment  of  Ihe  reiil  first  lecruing  under  the  lease  when  executed,  or  will  be  1 
to  the  Dcparlmenl  if  Ihe  paicbaser  n^glecla  or  tefuKS  to  exrcule  the  lease,  with  good  and  s 
surety  or  sorelies,  to  he  approved  by  Ihe  Depattmeni,  within  len  dayj  after  being  notified  t 
lease  is  prepared  and  ready  for  execution  at  the  office  of  the  Department  of  Docki,  Ptec  *'  A. 
river,  Battery  place. 

The  Departmeol  expressly  reserves  the  right  to  resell  the  lease  or  premises  bid  ufTby  ih' 
ing,  refusing  or  neglecting  to  comply  with  these  letms  and  conditions,  the  party  so  (ailing, 
or  neglecting,  to  be  liable  to  Ihe  Corporation  of  the  City  of  New  Vatic  fur  any  detieieoey  r 
from  or  occasioned  by  &uc1i  resale. 

Leswn  will  be  reifoired  l«  pay  their  rent  quarterly  la  advance,  in  compliance  with  (h 
knd  condilioni  of  the  lease  prepared  and  adopted  by  the  Departmeot. 

In  «1!  cases  where  it  is  roeniioucd  in  the  adveriiiemcni  of  sale,  ihe  purchaser  shall  he 
lo  Ihe  privilege  of  occupying  any  shed  upon  the  pier  or  bulkhead  al  the  commencemenl  of  t 
or  thai  may  thereafter  be  permitted  or  licensed  by  the  Department,  ani]  to  Ihe  rights  ailadicd 
permission  or  license,  bul  4ii)jecl  lo  iBe  conditions  thereof,  such  purchaser  being  engiged 
business  of  steam  transportation  and  using  and  employing  Ihe  same  for  the  purpose  of  r< 
receiving  and  discharging  cargo  thereat. 

Not  less  than  two  sureties,  each  10  be  a  householder  ur  freeholder  in  the  State  of  New  1 
be  approved  by  Ihe  Board  of  Docks,  will  be  required  under  each  lease  lo  enter  into  a  bond 
gallon,  jointly  and  severally  with  the  lessee,  in  the  sum  of  double  the  annual  rent,  for  the 
peKormance  of  all  the  covenants  and  conditions  of  the  lease,  the  names  and  addresses 
sureties  to  be  submitted  at  the  time  of  sale. 

E^ch  purchaser  will  be  required  lo  agree  that  he  will,  upon  ten  days'  notice  so  lo  do,  ei 
lease  with  sutRcienl  surely  as  aforesaid,  the  printed  form  of  which  may  be  seen  and  eiamiiK 
application  10  the  Secretary,  al  the  ofHce  of  the  Department,  Pier  "  A,"  Battery  plve. 

No  person  will  be  received  as  a  lessee  or  surely  who  is  delinquent  on  any  former  leis 
this  Department  or  the  Cor|>oralion. 

No  bid  will  be  accepleii  from  any  person  who  ls  in  arrears  10  this  Department  or  the  C 
lion,  upon  debt  or  contract,  or  who  is  a  defaulier  as  surety  ot  otherwise,  upon  any  obligation 
Department  or  to  the  Corporation  of  the  City  of  New  York. 

The  auctioneer's  fees  (S25)  on  each  lot  ot  parcel  must  be  paid  by  the  purchasers  thereof  1 
ively  at  the  lime  of  sale. 

Dated  New  York,  January  15,  1S91. 

EIJWIN  A.  POST,         1         CommissioDC 
JAMES  MATTHEWS,    f  of  the 

J.  SERGEANT  CRAM,  )  Department  of  D 
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The  following  communications  were  received,  read,  and, 
On  motion,  ordered  to  be  placed  on  file,  viz. : 

From  the  Police  Department : 

1st.  Requesting  fifteen  additional  copies  of  the  list  der>i^nating  the  piers  and  bulkheads  from 
rhich  snow  and  ice  <"an  be  dumped.  The  action  of  the  President  m  complying  with  said  request 
pproved. 

2d.  Requesting  additional  heatmg  apparams  m  the  Twenty-eighth  Precinct  Siation,  Pier  **A," 
forth  river.     The  Engineer-in -Chief  directed  to  do  the  work  required. 

From  the  Finance  Department — Returning  the  proposal  of  the  Morris  &  Cumings  Dredging 
'ompany  for  dredging^  site  of  Pier,  new  23,  North  river,  under  Contract  No.  364,  with  his  approval 
i  the  adequacy  and  sufficiency  of  the  sureties  thereto. 

From  the  Counsel  to  the  Corporation — In  the  matter  of  condemnation  proceedings  of  Piers,  old 
13  and  34,  North  river,  and  desiring  to  be  mformed  under  what  authority  said  piers  were  con- 
tracted.    Referred  to  the  Engineer-in-Chief  to  examine  and  report. 

From  Lawrence,  Son  &  Gerrisb  : 

1st.  Requesting  that   the  time  for  repairing  Pier  36,  East   river,  be  postponed  until  spring. 
Time  extended  to  March  i,  1891. 

2d.  Stating  that  dredging  is  required  in  the  slip  lower  side  of  Pier,  new  29,  Blast  river.    Advise 
^bat  the  work  of  dredging  has  been  ordered.  / 

From  the  New  England  Terminal  Company — Complaining  of  coal  boats  obstructing  the  slip 
ketween  Piers  44  and  45,  East  nver.     Referred  to  the  Dock  Master. 

From  the  White  Star  Line  -  Reporting  that  old  logs  and  tin:il)er  are  floating  about   in  the  slip 
kclween  Piers,   new  44  and  45,  North  river.     I'he  action   of  the  President  in  sending  a  copy  of 
iplaint  to  the  Engineer-in -Chief  approved. 

From  the  Pennsylvania   Railroad  Company — Requesting   permission  to  repair  sheathing  on 
,  new  27  and  28,  North  river.      The  action  of  the  President  in  issuing  a  permit  approved. 

From  John  Gillies —Requesting  the  use  of  the  middle  slip  opposite  One  Hundred  and  Fortieth 
Harlem  River,  for  the  purpose   of  building   cnb  to  l>e  placed  at  the  bulkhead  in  front  of 
I^Jiarity  Hospital,  BlackwelPs  Island,  East  river,  under  Contract  No.  353.     Application  denied. 

From  the  New  York  Steam  Company,  lessees     Requesting  permission  to  place  scales  on  the  south 
'''^  of  Pier,  old  23,  North  river.  Permit  granted,  to  continue  only  during  the  pleasure  of  the  Board. 
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From  Albert  B.  Boardman,  attorney  : 

ibt.  Requesting  permission  to  examine  the  books  of  the  Department  for  the  Senate  InYesligatin{ 
Committee.     Application  granted. 

2d.  Transmitting  a  summary  showing  the  scope  and  object  of  the  proposed  investigation  into 
the  affairs  of  this  Department  by  the  Senate  Committee.  The  Secretary  directed  to  furnish  a  copj 
thereof  to  each  Commissioner. 

From  Barth  S.  Cronin — Requesting  an  extension  of  forty  days  to  complete  the  work  of  repair* 
ing  Pier,  new  57,  North  river,  under  Contract  No.  341.  Referred  to  the  £ngineer-in-Chief  to 
examine  and  report. 

From  Dock  Master  Erwin  : 

1st.  Reporting  a  loos^  fender  pile  on  the  northeast  corner  of  Pier  foot  of  Thirty  eighth  street, 
East  river.     The  Engineer-in-Chief  directed  to  repair. 

2d.  Recommending  that  the  piers  and  bulkheads  foot  of  Twenty-fifth,  Thirty-eighth,  Forty- 
second  and  Fifty-fourth  streets.  East  river,  be  cleaned.  Request  the  Department  of  Street  Cleaning 
to  do  said  work. 

3d.  Reporting  a  hole  in  the  bulkhead  foot  of  Sixteenth  street.  East  river.  The  Engineer-io- 
Chief  directed  to  repair. 

From  Dock  Master  Meehan  : 

1st.  Reporting  that  a  mooring  pile  is  required  foot  of  Ninety-sixth  street,  North  river.  The 
Engineer-in-Chief  directed  to  replace  said  pile  if  necessary. 

2d.  Repoiting  that  the  bulkhead  between  One  Hundred  and  Thirty-first  and  One  Hundred  tnd 
Thirty-second  streets,  together  with  the  pier  foot  of  One  Hundred  and  Fifty-eighth  street.  North 
river,  lecjuires  cleaning.     Request  the  Department  of  Street  Cleaning  to  do  said  work. 

From  Dock  Master  Martin  : 

1st.  Reporting  that  Brown  &  Fleming  are  using  the  dumping-board  between  Fifty-ninih  and 
Sixtieth  streets.  East  river,  erected  thereat  under  permit  issued  to  Ciancimino's  Towing  and  Trtm- 
portation  Company.     Referred  to  the  Treasurer. 

2d.   Reporting    that   Neidlingcr,    Schmidt    &   Co.    object    to  paying    rent  for  bulkhead  foot  of 
Sixty  fourth  street.  East  river,  for  the  reason  that  the  same  has  been  fenced  off  by  the  Depariraent 
Permit  revoked.      The  Secretary  directed  to  notify  the  Dock  Master. 

The  Treasurer,  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  week  endiDg 
January,  14,  1891,  amounting  to  $7,672.36,  which  was  received  and  ordered  to  be  spread  m  fnH 
on  the  minutes,  as  follows  : 
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Dat«. 

From  Whom. 

For  What. 

Amount. 

Total. 

Datb 

Dbpos. 

itkd. 
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Satndcnon  &  Son 

I  qrs.  rent  Pier,  new  54,  N.  R 

Wharfage,  District  No.  a,  N.  R 

««                       .      «• 

4»             

6.     "     

8.  "     

10,     "     

la,     "     

X,  E.  R 

««                      .      «■ 

3»                 

•1                             0       t« 

5»              ...... 

«•                             -       <« 

7»             

9.  "      

IX,     ••     

13.     "      

IS.OOO  CO 

936  77 
103  xa 

94  9» 
156  88 

347  »9 

74  75 

136  73 

i,xa7  a8 

8655 

139* xa 

X06  30 

17  50 

45  »5 

l7.«7a  36 

I89X. 

Patrick  T.  Brady 

Edward  Abeel 

WUliamT.CosgeshaU 

Charles  Parks 

G«oree  A.  Woods 

B.F.  Kennev 

Henry  A.  Palmsdne •  ■ . . 

Charles  S.  Cotc 

John  J.  Ryan 

Joseph  B.  Erwin 

Tohn  T.  Martin ..  - .  r  ^ .---....  - 

Tames  W.  Carson 

(osech  F.  Meehan 

Jan.  13 

17,67a  36 

$7.67«  36 

Respectfully  submitted, 

JAMES  MATTHEWS,  Treasurer. 

From  the  £ngineer-in-Chief : 

1st.  Report  for  the  week  ending  January  10,  1891. 

2d.  Reporting  completion  of  the  work  of  building  platform  between  Piers  51  and  52,  East  river, 
by  the  New  York,  New  Haven  and  Hartford  Railroad  Company,  and  that  the  land  under  water 
covered  by  said  platform  embraces  eight  thousand  three  hundred  and  seventy -eight  square  feet. 
The  Treasurer  authorized  to  collect  the  amount  due. 

3d.  Recommending  that  the  bath -houses  and  other  structures  located  between  Eighty-first  and 
JBighty -second  streets,  North  river,  be  removed  as  speedily  as  possible  in  order  that  the  Department 
may  proceed  with  the  work  of  building  a  bulkhead  thereat.  Notify  the  owner  or  owners  that  unless 
they  are  removed  withm  twenty  days  from  receipt  of  notice,  this  Department  will  take  active 
awasares  to  remove  the  same  at  their  cost  and  expense. 

4th.  Reporting  the  completion  of  the  work  of  building  a  new  dumping-board  foot  of  One 
Huidred  and  Tenth  street,  Harlem  river,  under  Contract  No.  339.  Send  copy  of  report  to  the 
.l>epartment  of  Street  Cleaning. 

5th.  In  relation  to  the  occupation  of  Pier,  new  29,  North  river,  by  the  Pennsylvania  Railroad 
Company,  who  are  erecting  a  shed  thereon. 


}ahuart  15, 

On  moliEn,  the  feUouinu  irB'>luiion  wu  ideptcd  r 

Koolred,  That  the  Aj«claics  of  the  Jersey  (Company,  and  A.  V«ii  Surtiroord  sml  Hvwr  Tt 
Fwrii^on,  letKC*  or  Pier,  new  19,  North  river,  be  and  they  ate  herebj'  Doiified  ihal  tbe  rent  ol  oil 
pier,  u  fixed  hj  rcMlatlaii  adopted  Noveinber  27,  1S7S,  will  lake  eBect  Ueceoibcr  ij,  iSgo. 

6th.  A*  to  the  mtntiec  iii  whith  ihc  Dcputmciii  of  StrMi  Clcining  ue  conducting  the  workll 
iUlD([  beUnd  tbe  new  crib-bulkhead,  belwcen  Oae  tluadied  and  Tbirly-eightb  and  One  Haadn4 
■nd  Fmtkth  ItiMt^,  Harlem  ruer,  and  rceomnicnding  that  their  work  be  alopped- 

7th.  Sabmitting  tpeciScitiatis  and  lonn  of  contract  (or  filling  in  behind  ncv  crib-bolUit*d( 
between  Otte  Hundred  and  Thirty  eighth  and  Ui>c  llandreil  and  Foriieth  streets,  Hailem  liier.   ' 

On  motion,  ordered  Mt  be  placed  on  fil;  and  the  following  resolulion  adopted  :  1 

Renlvcd,  That  tbe  specificatioiis  and  farin  of  contract  as  prepared  and  submilled  bf  di 
Engineer-in-Chier  of  this  liepaiimeni  for  obiainiDg  and  placing  behind  the  crib-bulk  bead*,  frm 
One  Hondnd  and  Thirty  eighth  to  One  Hundred  and  Fortieth  street,  Hartem  river,  biKci^dI  fill 
ing  to  make  a  wharf  fil^  Feci  in  widlb  in  rear  at  ihe  cribwork  bulkhead^  be  and  thej  hereby  Hi 
mfpnmi  aubject  to  tile  approval  of  ihe  Caaiisel  10  the  Corporaiion  as  10  form,  and  ihe  Secretiiy  * 
■nd  beict^  is  directed  to  have  a  sufficient  number  ofblank  forms  of  proposali  printed  and  piq*I 
■dvectiieBaenta  inviting  etiimaies  tor  doing  lutl  filling  inserted  in  the  vaiiow  newipapen  deagBwi 
bfUw. 

8lh,  Snbmitting  tpecificalions  and  form  of  contract  Ua  fonushing  the  Department  with  uvcd 
.  |«llaw  [one  timber. 

On  motion,  ordered  to  be  placed  on  file  and  tbe  following  letolalian  adopted : 

Resolved,  That  the  specifications  and  form  of  contract  as  prepared  and  submitted  br  li 
Engineer-in -Chief  of  this  Doparlmenl  fur  [he  fuinishins  abiiul  one  million  five  huTidred  itioiui 
(1,500,000)  feel,  B.  M.,  sawed  yellow  pine  limlier  be  and  they  are  hereby  approved,  subject  to  lU 
approval  of  the  Counsel  to  the  Corporation  as  to  form,  and  tbe  Secretary  be  and  hereby  is  diifclti 
to  have  a  sufiicienl  number  of  blank  forms  of  propotals  printed  and  proper  advertisements  >niiiiii| 
estimates  for  furnishing  said  timber  inserted  in  the  various  newspapers  deugnaied  by  law. 

9th.  Report  on  Secretary's  Orders  Nos.  1019},  10474, 10547,  1057!!,  105S9,  10598, 1060;,  lo6taa 
16614,  io6i6and  10623,  ll"*'  C.S,  Brown  has  coinmenctd  the  work  of  repairing  bulkhead  nont  rf 
Fler  54,  East  river ;  superintended  dredging  in  front  of  bulkhead  extending  &om  Ihe  north  side  l^ 
Pier  "B,"  foot  of  Sixty  fourih  stteet,  10  the  south  line  of  West  Ssventy-second  street.  North  titer; 
erection  of  a  shed  on  platform  south  side  of  Powell  place,  Moirii  Dock,  Harlem  river  ;  driving  ud. 
fastening  piles  at  Pier  t6,  North  river,  and  in  front  of  bulkhead  platiorm  at  westerly  side  thendj 
moving  boat-house  belonging  to  the  Berkley  Athletic  Club  from  north  ol  Ihe  dock,  fsotof  Pi^vol 
place,  to  about  one  hundred  feet  soulh  of  Morris  Dock  ;  repaired  Pier,  new  59,  North  fiver  ;  a 
intended  repaving  new-made  land  between  car  tracks  on  Ihe  approach  northerly  of  Pier,  new  41 
North  river  i  that  the  planking  between  Sixtieth  and  Sixty-first  streets.  East  i 
nnder  Secretary's  Order  No.  100S6 :  that  the  New  Vork  Central  and  Hudson  River  RailroaJ  O 
p»B,j  has  laid  a  track  on  the  new-made  land  between  Seventy-second  and  Seventy-fifth  A 
■iver,  within  the  limiti  of  its  right  of  way ;  that  he  had  superintended  driving  pik. 
>er,  ud  feaeed  off  the  bulkhead  and  bulkhead  platFonn  foot  of  Siaty4w 


new4U 

repaind 
adCoo^ 
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The  Amditmg  Committee  submitted  an  audit  of  serenteen  bills  or    claims,   amonntingr  to 
,950.65,  which  was  approved  and  audited,  and  ordered  to  be  spread  in  full  on  the  minutes,  as 


On  Construction  Account, 
lit  No.  Name.  Amount. 

57.  James  Brand,  cement t^^SZl  ^3 

58.  Gas  Engine  and  Power  Co.,  repairs  to  launch 50  00 

59.  Thomas  Simonson  &  Son,  spruce 2,918  53 

60.  A.  B.Johnson  &  Co.,  jellow  pme 808  60 

61 .  Lidgerwood  Mfg.  Co.,  new  style  frictions 1500 

62.  Fairbanks  &  Co.,  testing  iron 24  oo 

63.  H.  A.  Rogers,  machinists*  supplies 663  14 

64..  Union  Dredging  Co.,  dredging 2,990  20 

65.  A,  T.  Swan,  roofing,  etc 28  20 

;66.  The  J.  L.  Mott  Iron  Works,  stoves,  etc 45  3^ 

167.  Fairbanks  &  Co.,  testing  iron 35  00 

j68.  Alexander  Pollock,  iron,  oil,  etc 440  24 

{69*  Metropolitan  Telephone  and  Telegraph  Co.,  telephone  serrice  at 

East  Seventeenth  street "3  40 

570.  Metropolitan  Telephone  and  Telegraph  Co.,  private  line  and  ex- 

change services 903  08 

11,572  38 

On  Central  Repairs  Account. 

571.  A.  J.  Murray,  fenders $160  00 

Bell  Brothers,  spruce '. 210  02 

Fairbanks  &  Co.,  testing  iron 8  25 

378  27 

$11,950  65 

RECAPnUlATION. 

or  Claims  on  Construction  Account $1 1,572  38 

or  Claims  on  General  Repairs  Accounc 378  27 

or  Clums  amonntisg  to $1 1*950  65 

-^  The  action  of  the  President  in  transmitting  said  claims,  with  requisitions  for  the  amount,  to  the 
fitee  Department  for  payment  approved. 

_    the  Secretary  reported  that  the  pay-rolls  of  the  General  Repairs  and  Construction   force  for 
ending  January  9,  1891,  amounting  to  $6,891.05,  had  been  approved   and  audited  and 

to  the  Finance  Department  for  payment, 
motion,  the  Chief  Clerk  was  directed  to  include  in  the  next  audit  the  bills  of  the  National 
Company. 


lughtuneo'i  supptiei Eilimated  ci 

, vices  of  dredge,  elc,  Franklin  Street  Section,  North  river. . .  " 

Cmil 

.  Testing  iton " 

Repairs,  Pile  Driver  No.  it " 

|.  About  300  pouiidt  fi  Inch  ocItEon  Sandervoii  iteel " 

Fifly  pieces  sprU'^. , , " 

our  hundred  pile* "  JJl 

'hile  «nd  blue  print  paper "  I 

About  Rre  hundie^  cubic  ytrdi  broken  stone **  t^ 

The   Buard   llieii   pracerded  to  open  the  EsdmBles  For  dredging  the  hiJf  lUp  vrestetljot 
i  in  fiont  ol  the  liulkheud  l>etween  Piers  ii  and  12,  on  the  Eastiiver,  Bdveitiied  le 
t  13  o'clock  M.,  a  repreienialive  of  the  Cumptrollci  being  present. 

I  eslimale  was  received  as  follows  : 

Hie  Atlantic  Dredging  Company,  nith  security  ttepostl,  t30 3a  cents  per  1 

motion,  Ihe  Secictnry  was  directed  to  Iiansmit  to  the  Complrollerlhc  security  drpoalB 

:d  bidder  and  accompanying  Their  ulimii[c,  whereupon  the  following  resolution  wu  juIithJ 

Resclved,  Ttint  ttie  contract  opened  tliis  day  lot  dredging  the  half  slip  westerly  of  Pier  12,  ^ 

in  front  of  the   bulkhead  between  Piers  11  and  la,  on  the  East  river,  be  ami  heicbj  is  awuMj 

the  Atlantic  Died);ing  Compuny,  it  being  the  only  bidder,  upon  the  approval  of  the  niietie*| 

the  Comptroller. 

On  motion,  the  Board  adjourned. 


AUGUSTUS  T.  IKXTHARXy,  Secwtaiy. 


The  Board  then  convened  in  eaccutive  session. 
The  following  petsoni  -were  appointed  : 


Laierm, 
John  Gannon. 

Benjamin  Walker. 
StBttf-catttr. 

Michael  J.  Keary. 


On  motion,  the  Board  adjourned. 


AUGUSTUS  T,  DOCHARTY,  SeereWT- 


411  [January  i6,  1891. 

At  a  special  meetiof  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the 
loaxd.  Pier  *' A,"  Battery  place,  Friday,  January  16, 1891,  all  the  Commissioners  assenting  thereto. 

Present — President  Post. 

'*        Commisnoner  lufatthews. 

Cram. 

Commissioner  Cram  ofiered  fiar  adoption  the  following  resolution : 

Resolved,  That  the  Secretary  be  and  hereby  is  directed  to  include  in  the  sale  of  the  lease  of  the 
Iters  and  bulkheads,  authorized  at  the  meeting  held  the  I5tfa  instant,  the  sale  of  the  lease  of  the 
•ers  at  the  foot  of  West  Thirty-seventh  and  West  Thirty-eighth  streets,  North  river,  for  the  same 
criod,  and  upon  the  same  terms  and  conditions. 

Which  was  adopted  by  the  following  vote : 

Affirmative— Commissioners  Matthews  and  Cram. 

Negative — President  Post. 

The  President  giving  as  his  reason  for  so  voting  the  same  as  stated  by  him  June  16,  1890,  when 
kc  sale  of  the  leases  of  the  aforesaid  piers  was  originally  authorized. 

On  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


413  [January  22,  1891. 

* 

At  a  meeting  of  the  Board  of  Docks  of  the  Citj  of  New  York,  held  at  the  office  of  the  Botrd, 
er  •*  A,"  Battery  place,  Thursday,  January  22,  1891. 

Present — President  Post. 

"         Commissioner  Cram. 
Absent — Commissioner  Matthews. 

The  minutes  of  the  meetings  held  the  13th  and  15th  instant  were  read  and  approved. 

Stephen  A.  Walker,  attorney  in  fact  of  the  owners  of  wharf  property  between  Twenty-fifth 
Dd  Twenty-sixth  streets,  North  river,  appeared  before  the  Board  respecting  the  preambles  and 
solution  adopted  December  11,  1890,  and  requested  that  the  time  to  comply  with  the  terms  of 
lid  resolution  be  further  extended  until  February  5,  1891. 

On  motion,  request  granted,  and  the  attorney  notified  to  submit  a  written  proposition  for  the 
of  the  bulkhead. 


H.  L.  Herbert  appeared  respecting  the  proposed  building  of  a  pier  foot  of  Twentieth  street, 
last  river. 

President  Post,  to  whom  was  referred,  on  the  15th  instant,  the  matter  of  building  the  proposed 
Kw  pier,  foot  of  Twentieth  street,  East  river,  in  accordance  with  the  unanimous  resolution  adopted 
lovember  13,  1890,  reported  that,  in  his  opinion,  action  thereon  should  be  deferred,  for  the  reason 
Bit  there  is  no  urgent  necessity  at  the  present  time  for  a  pier  being  built  thereat  ;  which  report  was 
^proved  and  accepted,  and  the  work  of  building  said  pier  postponed.  The  Secretary  directed  to 
mfdSy  the  £ngineer-in-Chief. 

Commissioner  Cram  gave  notice  that  at  the  next  meeting  of  the  Board  he  would  offer  for 
doption  a  resolution  providing  for  the  building  of  a  pier  by  the  force  of  the  Department  by  day's 
■^ork,  at  the  foot  of  Twenty-fifth  street,  East  river. 

On  motion  of  Commissioner  Cram,  the  Secretary  was  directed  to  request  the  Department  of 
^eet  Cleaning  to  remove  their  dumping-board  now  located  on  Pier  44  to  the  Pier  foot  of  Jackson 
Ipiet,  East  river. 

The  following  communications  were  received,  read,  and. 
Upon  motion,  tabled  : 

From  the  National  Line  of  Steamships,  lessees  of  FMcr,  new  39,  North  river— In  reference  to 

t extension  of  said  pier  out  to  the  pier-head  line  of  1890,  and  desiring  to  be  informed  upon  what 
■ia  renewal  of  their  present  lease  can  be  obtained.      Referred  to  the  President  to  examme  and 
tt  as  to  the  power  of  the  Board   to  cancel  the  existing  lease  of  said  pier  and  in  lieu  thereof 

SmX  said  com])any  a  new  lease  for  a  term  of  fifteen   years,  the  lease  to  commence  at  the  time 
^Ihe  completion  of  the  proposed  addition  or  extension  to  said  pier. 


f 
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From  Dock  Master  Coye — Respecting  the  complaint  of  the  New  England  Terminal  C 
that  canal  boats  are  obstructing  the  slip  between  Piers  44  and  45,  East  river.  Rcfeirec 
President  with  power. 

The  following  communications  were  received,  read,  and 

On  motion,  ordered  to  be  placed  on  Ble,  viz. : 

From  the  Commissioners  of  the  Sinking  Fund — Advising  the  Department  that  at  a  me 
said  Board  held  Decembei  ii,  1890,  the  Comptroller  was  authorized  to  prepare  and  issi 
Bonds  to  the  amount  of  one  million  dollars  for  the  uses  and  purposes  of  the  Department  of  1 

On  motion,  the  Secretary  was  directed  to  spread  the  preambles  and  resolution  in  fill 
minutes  as  follows  : 

Whereas,  The  Board  of  Commissioners  of  Docks  adopted  a  resolution  on  Novembei 
questing  this  Board  to  authorize  the  issue  of  one  million  dollars  Dock  Bonds  for  the  uses  a 
poses  of  the  Department  of  Docks  ;  and 

Whereas,  A  requisition  was  made  by  the  Department  of  Docks  for  the  issue  of  bonds 
amount  of  three  million  dollars  ($3,000,000),  under  a  resolution  adopted  March  20,  1890,  o 
bonds  for  two  million  dollars  ($2,oco,ooo)  were  authorized  April  23,  1890,  to  be  issued  ; 

Resolved,  That,  pursuant  to  the  provisions  of  section  143  of  the  New  York  City  Consol 
Act  of  1882,  the  Comptroller  be  and  he  is  hereby  authorized  and  directed  to  prepare  and  isso 
time  to  time,  as  may  be  required,  for  the  uses  and  purposes  of  the  Department  of  Docks,  a 
of  interest  not  exceeding  three  per  cent,  per  annum.  Dock  Bonds  of  the  City  of  New  York, 
amount  of  one  million  dollars  ($ 1, 000,000),  under  a  resolution  adopted  March  20,  1899, 
Commissioners  of  Docks,  making  requisition  lor  ihe  issue  of  bonds  for  three  million  dollar 
bonds  to  be  exempt  from  taxation  liy  the  City  and  County  of  New  York,  in  pursuance  of  pro 
of  section  137  of  said  Consolidation  Act,  and  an  ordinance  of  the  Common  Council  passed  (J 
2,  1880,  and  as  hereby  authorized  and  directed. 

From  the  Finance  l)ej)artment  : 

1st.  Recjuesimg  the  Department  to  notify  the  owners  of  the  bulkhead  at  One  Hundre* 
Twentieth  street,  East  river,  to  repair  the  same  before  the  renewal  of  the  lease  thereof  by  ih 
partment  of  Public  Charities  and  Correction.  TJie  action  of  the  President  in  replying  tl 
approved. 

2d.  Rctnrnini;  the  proposal  of  the  Atlantic  Dredging  Company  for  dredging  l)etwcen  Pie 
and  12,  I'asl  liver,  und'M  Contract  \<).  363,  with  the  approval  of  the  adequacy  and  sufficiencjc 
sureties  tlRret<j. 

P>nm  the  Department  of  Street  Cleaning — Relative  to  the  sinking  of  their  scow  atOoel 
dred  and  Ninth  street,  Harlem  river. 

From  the  Counsel  to  the  Corporation —Approving  specifications  and  form  of  contract  forb 
mg  a  new  pier  on  the  site  of  Pier  43,  East  river. 
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From  D.  C.  Newell  &  Sons— Requesting  permisMon  to  construct  a  bridge  or  platform  on  piles, 
cwecn  Eighteenth  and  Twentieth  streets,  North  river.  Referred  to  the  Engineer-in -Chief  to 
air«ine  and  repor.. 

Fn»m  Thomas  P.  Wicks,  attorney  for  Charles  B.  Hillhouse — Requesting  a  hearing  before  any 
lense  or  consent  is  granted  by  the  Board  to  E.  M.  Van  Tassel,  lessee  of  the  bulkhead  near  the  foot 
West  Eleventh  street.  North  river. 

From  the  New  York,  New  Haven  and  Hartford  Railroad  Company—  Requesting  information 

•  to  the  repairs  ordered  to  Pier  52,  East  river.     The  action  of  the  Secretary  in  replying  thereto 
3prove<J . 

From  the  Pennsylvania  Railroad  Company— Requesting  permission  to  repair  Piers  4  and  5, 
!orth  river.     The  action  of  the  President  in  issuing  permits  approved. 

From  I).  Y.  Swainson,  on  behalf  of  the  owners  of  Piers  10,  11  and  12,  East  river — Requesting 
>  be  informed  to  whom,  and  at  what  price,  the  contract  for  dredging  thereat  was  awarded.  The 
Ctiun  of  the  Secretary  in  complying  with  said  request  approved. 

From  Dock  Master  Woods — Reporting  the  sinking  of  the  canal  boat  •*  J.  W.  Morey,'*  loaded 
nth  coat,  at  the  1>ulkhead  between  Fiftieth  and  FiAy-first  streets,  North  river,  and  stating  that  he 

tad  notified  the  owners  to  remove. 

» 

From  Dock  Master  Kenney- -Reporting  that  he  had  served  notices  on  John  Dorse  hell  and 
Viederick  (^agus  to  remove  bath  and  boat-houses  from  the  bulkhead  between  Eighty-first  and 
■ightv -second  streets,  North  river. 

*  From  Dock  .Master  Ryan  -Reporting  that  Pier  48,  East  river,  requires  cleaning.     Request  the 
Apartment  of  Street  Cleaning  to  clean. 

From  the  City  Chamberlain — Requesting  iuformation  respecting  the  purchase  of  wharf  property 
finoi  James  Cniikshank  and  others,  in  the  vicinity  of  Barclay  Street  Ferry  and  Vesey  street,  North 
wim.     The  action  of  the  President  in  replying  thereto  approved. 

From  £.  A.  Cruikshank  &  Co. — Desiring  permission  to  rebuild  the  bulkhead  for  a  distance  of 
•cliundred  feet  between  Ninety-third  and  Ninety-fourth  streets.  East  river.     Permit  granted. 

From  Oliver  Bryan — As  to  the  necessity  of  a  pier  foot  of  One  Hundred  and  Fourteenth  street, 
•Hem  river,  and  requesting  the  removal  of  the  fence  erected  across  said  street  by  John  Dwight. 
^^ise  that  the  matter  of  building  the  proposed  pier  has  been  referred  to  the  Engineer- in -Chief 
■^  has  not  as  yet  submitted  his  report ;  also  state  that  if  the  fence  referred  to  should  be  removed, 
^  premises  would  become  as  formerly  a  dumping-ground  and  a  nuisance.  Request  Mr.  Bryan  to 
■Ck^  his  objections  to  the  said  fence  being  allowed  to  remain. 

From  the  Board  of  Engineers,  Army  Building  —Enclosing  copy  of  their  report  of  December 
»  ^890,  recommending  harlx>r  lines  for  the  East  river,  and  stating  that  the   maps  as  approved 
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by  tho  Secretary  of  Wat  will  be  forwarded  lo  the   nepanraenL     The   aclion   of  lb«  Sccw 
■cknowledging  icc'cipt  approved.  .^^ 

FRMfiwMotdcrlUiMdcUTtuiparMliMCaMfH^lMMit-'JUqMMiiKfMMMDBlB 

riiwiT  II  a  Wilrti    niiiiiii  Minn,  ■  fill  Jimfciw  iJih  tud  andec  wuar  bctvWKl 
.yliAMdOiMHBiidNdthibwto,  Eutiira^  lac  ilw{n^iM«^«taUMUn(BttaibabMiii  1 

Ba(ta«,  Asfc 


-  Reiolmd,  tliml  Iknae  uid  oodhM  be  ud  bei^ii  gnwtad  toT.ft  A.WaUitoi 
«cnp7.diiiiH  the  «itl  ^  Ae  Board  Ike  land  mdn  wmMr  bdat^ai  to  the  CJtj.  ia  fraot 
Mttbcrir  half  aftbo  blotk  Mween  MiBe^-Mfauk  aad  OmU^dwM  ttmett,  XMt  riva, 
pvpoM  of  MtaUidiiiig  a  timber  baiin  tbcreal,  provldcdlliey  tgrn  topaf  fartkc  ueofai 
Hiv  «MlBr  SMpMMliai  U  ■  nta  to  bt  faed  far  dw  TMtnnr  or  Mr  D^aMMW. 

Fmn  Am  Old  DoHiniM  SteMridpClmfMy^-AHi^tfeKaa  MWMdMadittawiCa 
Wba  Bdoptad  Janiuuy  8,  1891,  Mihoririag  tha  eaewha  gf  Phfc  we*  »6,  Narth  riwc. 

^      On  matbia.  the  KBgiwMr-Jn-Chkf  wat  dinoled  to  pwy  glw^  mnllrMinai  nd  : 
'  GODtraet,  fsr  extending  uid  pier  a«t  W  Ike  |ifa4e«l  line  of  iSgo. 

F^OB  tbe  EagliKCT-iB-CInEri 

itl.  Report  fM  tbe  week  ending  Juttury  17,  tSgi. 

id.  Reporting  that  be  had  suspended  Laborer  TbomasMolIoj  and  Dock  Builder  Jima  1 
and  recommending  lb«l  tliey  lie  diKhai^^. 

On  motion,  said  Thomas  Molloy  and  James  Hallon  were  discharged. 

3d.  Reporting  dam^e  to  the  canal  boat  "  W.  H.  Timmants  "  by  the  tug  "  Manhattan.' 
Treasurer  authorized  to  settle  said  claim  for  damages  for  tbe  sum  of  fifteen  dollaia.  ai  rccMu 
by  the  Eogineei-in -Chief. 

4th.  Kecommendiiig  that  a  portable  fence  seven  feet  high  be  placed  at  the  outer  end  < 
'*  A  "  for  use  during  cold  weather.      Recommendation  adopted. 

5th.  Report  on  Secretary's  Order  No.  1061 1,  in  relation  to  the  report  of  Dock  Haslet  i 
as  to  the  dredging  required  foot  of  Eighty -siith  street,  East  river.  The  Engiaeer-in-Cluefdi 
to  make  requisition  for  dredging  theieat  as  recommended  in  his  report. 

6lh.  Report  on  Secretary's  Order  No.  105111,  transmitting  a  report  retative  to  tbe  piopoKt 
at  Rutgers  Slip,  East  river.  Send  copy  of  Mid  report  to  the  Board  of  Street  Opeaioi 
Improvement. 

7tb.  Reporting  tbe  suspension  of  Laborer  George  Ballard,  and  recommending  thai  he ' 
chu^ed  In  coMcqnence  of  the  vile  and  abusive  language  be  had  uaed  to  other  employeas 
xapaiticvlariyiet  Ibilhin  the  accompanying  affidavits.    Noti^  Frederick  J-l 
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AssisUnt  Engineer,  together  with  the  individuals  who  made  the  affidavits  in  said  case,  to  appear 
before  the  Board  Thursday,  the  29th  instant,  at  1 1  o'clock  A.  M. ;  the  said  George  Ballard  betag 
present,  he  was  ordered  to  appear  with  his  witnesses  at  the  same  hour  and  place,  and  the  Secretary 
directed  to  transmit  to  him  copies  of  the  affidavits. 

The  application  of  Woodrow  &  Lewis,  auctioneers,  for  perrnissioo  to  store  about  three  hundred 
tons  of  wool  in  bales  in  front  of  New  West  Washington  Market,  was,  upon  motion,  denied. 


Commissioner  Cram  reported  that  he  had  received  for  the  Trea*>urer  the  following  estimates  for 
furnishing  the  Departmept  with  piles: 


100  PiLKS, 
65  TO  70  nCBT. 


Beard  &  Kimptand 
John  C.  Moore  .... 
Alfred  J.  Murray  . 


1 10  50  each. 
It  as     •• 


zi  00 


ax>   PiLBS,  55  PlLBS, 

60  TO"  65   FBBT.  I    55  TO  ^O  PBET 

I 


|zo  oc 

each. 

I9  CO  each. 

10  CO 

I 

9  >5  •• 

zo  00 

•< 

1 

9  15  *• 



—  -  — 

The  action  of  Commissioner  Cram  in  awarding  the  order  to  Beard  &  Kimpland,  they  being 
the  lowest  bidder,  was  approved. 

The  Secretary  reported  that  the  pay-rolls  of  the  General  Repairs  and  Construction  Force  for 
the  week  ending  January  16,  1891,  amounting  to  $7,618.88,  had  been  approved  and  audited,  and 
transmittted  to  the  Finance  Department  for  payment. 

The  following  requisitions  were  passed  : 

Regrister  No.  For  What.  EnimateJ  cott. 

S708.  Stationery,  Engineer-in-ChiePs  office , $318  04 

8709.  About  21,600  lbs.  cast-iron  mooring  posts 697  48 

8710*.  About  47,835  lbs.  wrought-iron  spikes 1,066  29 

871 1.  About  13,230  lbs.  half-inch  wrought-iron  armature  plates 529  20 

8712.  About  31,246  lbs.  wrought-iron  screw-bolts  and  nuts 875  00 

87 1 3.  Six  circular  cross-cut  saws 162  00 

8714.  Services  of  dredge,  etc.,  site  of  Pier,  new  23,  N.  R i»Soo  00 

87 15.  One  thermometer 6  00 

87 16.  About  one  hundred  and  ninety  tons  of  coal 800  00 

87 1 7.  One  lot  of  white  pine 192  00 


Requisition  No. 

523.  Supplies. 

524.  Stationery. 

On  motion,  the  Board  adjourned. 


AUGUSTUS  T.  DOCHARTY,  Secretary. 


**    ■ .  J 


;-  :.^':ss: 
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The  Boud  then  oonvcBed  in  eioecaiive 
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On  motion  of  Commiai  ner  Cram,  Dock  Ifnter  lledum  vn  tnuuferred  from 
to  Diitrict  No.  9,  and  Dock  Bfarter  Martin  was  taunfeiind  from  Distikt  Nb49  to 
same  to  take  eflfect  Sunday,  the  25th  instant. 


No.  13 
No.  13,  At 


The  following  persons  were  appointed  1 


A#i9fvrx« 


Morris  O'Connfell. 
Edward  F.  Stadman. 


Patrick  Doaohiie. 
JohnGvioo. 

Skip  Cmrpimi^s. 


Thomas  H.  Powers. 


Martin  Clancy. 
James  Thomas. 


ComeUns  O'Connor. 


On  motion,  the  Boaid  adjoomed. 


AUGUSTUS  T.  DOCHARTY,  SecRlary. 


The  special  meeting  of  the  Board  of  Docks  to  be  hekl  Friday,  Jamuury  23,  1891,  for  the  pa 
pose  of  receiving  estimates  •'  for  removing  the  existing  pier  known  as  Pier  43,  at  the  footof  Rnigm 
slip,  East  river,  and  for  preparing  f  v  and  building  a  new  wooden  pier  with  appurtenances  en  III 
site  of  said  pier,  and  for  repairing  the  existing  crib  bulkhead  theieat,"  advertised  to  be  opened  m 
the  above  date  at  12  o'clock  M.,  was  adjourned  by  Commissioner  Cram,  there  being  no  fjaona 
present,  and  the  opening  of  the  bids  postponed  until  Tuesday,  January  27, 1891,  at    12  o'docfc  M. 

The  box  containing  the  estimates  was  sealed  in  the  presence  of  the  representative  of  the  Coai^ 

troller. 

AUGUSUUS  T.  DOCHARTY,  Secfttary. 
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[January  27,  1891. 


Kt  a  special  meeting  of  the  Board  of  Docks,  held  at  the  office  of  the  Board,  Pier  '*  A,*'  Bat- 
place,  Tuesday,  January  27,  1 891. 


Present — President  Post. 


<• 


•• 


Commissioner  Matthews. 


ti 


Cram. 


rhe  President  proceeded  to  open  the  estimates  for  removing  the  existing  pier  known  as  Pier  43 
i  foot  of  Rutgers  slip,  East  river,  and  for  preparing  for  and  building  a  new  wooden  pier  with 
rtenances  on  the  site  of  said  pier,  and  repairing  the  existing  crib-bulkhead  thereat,  the  opening 
lich  was  postponed  until  this  date,  a  representative  of  the  Comptroller  being  present. 

^even  estimates  were  received  as  follows  : 


Class  0ns. 


From 


John  W.  Flaherty,  with  security  dq[>osit,  $933  00 

John  GilUes.  **  *'  239  50 

Robert  P.  Staats  "  "  232  50 

G.  H.  Scribner,  Jr.,  •'  "  233  50 

Kearon  &  Yenks.  •*  •'  239  sci 

Richard  Cronin,  **  **  332  50 

George  Humphreys,  •*  "  232  50 


Crib  bulkhead. 


I'.435  00 

x,9oo  oe 

1,625  <^ 

1,950  00 

No  bid. 

«.S45  00 
1,891  50 


Class  Two. 


New  Pier. 


116,350  CO 

15.700  00 

16,265   CO 

»5.795  00 
19.100  00 
18,447  00 
16,908  50 


Total. 


1x7,685  00 
16,900  00 
17.890  oe 

»7.745  00 
19.100  00 
19,993  00 
18,800  00 


On  motion,  the  Secretary  was  directed  to  transmit  to  the  Comptroller  the  security  deposits  made 
aid  bidders  and  accompanying  their  estimates,  whereupon  the  following  resolution  was  adopted  : 

Resolved,  That  the  contract  opened  this  day  for  removing  the  existing  pier,  known  as  Pier  43, 
^  foot  of  Rutgers  slip.  East  river,  and  for  preparing  for  and  building  a  new  wooden  pier,  with 
rtenances,  on  the  site  of  said  pier,  and  for  repairing  the  existing  crib-bulkhead  thereat,  be  and 
y  is  awarded  to  John  Gillies,  he  being  the  lowest  bidder,  upon  the  approval  of  the  sureties  by 
omptroller. 


!!>n  motion,  the  Board  adionnied. 


AUGUSTUS  T.  DOCHARTY,  Secretary. 
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At  a  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the 
Pier  •*  A,"  Battery  place,  Thursday,  January  29,  1891. 

Present— President  Post. 

"         Commissioner  Matthews. 

Cram. 

The  minutes  of  the  meetings  held  the  22d  instant  were  read  and  approved. 

In  the  Matter 
of 
Charges  against  Laborer  George  Ballard  for  improper  conduct 
and  violation  of  the  rules  of  this  Department. 

George  Ballard,  a  Laborer  in  this  Department,  having  been  heretofore  duly  notified  and 
moned  to  appear  before  the  Board  on  the  29th  of  January,  1891,  at  eleven  a.  m.,  for  tr 
charges  for  improper  conduct  and  violation  of  the  rules  of  this  Department,  and  a  copy  « 
affidavits  of  witnesses  making  the  charges  having  been  duly  served  upon  !!im,  and  the  said  ( 
Ballard,  at  the  said  time  and  place  having  failed  to  appear  and  give  any  evidence  in  rebuttal 
charges  or  by  way  of  defense,  and  Martin  Miller,  William  Kealson,  Christian  Velje  and  K 
O'Connell  having  been  duly  sworn  and  examined  in  support  cf  said  charges,  and  the  same 
been  fully  sustained,  it  was 

Resolved,  That  the  said  George  Ballard  l)e  and  he  hereby  is  dismissed  from  the  service 
Department  for  impioper  conduct  ami  violation  of  the  niles  of  this  Department,  and  that  his 
be  dropped  from  the  roll. 

M.  V.  Strinj^ham  apf>eared  and  requested  peimisMon  to  remove  a  fender  pile  which,  he  $ 
nlerfered  with  his  oyster  barge  occupying  berth  at  Pier,  old  58,  North  river. 

On  motion,  permit  granted,  the  work  lo  be  done  under  the  direction  and  supenrisioD  0 
Enginecr-iu-Chief  of  this  Department. 

The  following  communications  were  received,  read,  and, 

Upon  motion,  tabled. 

From  Jacob  II.  Tremper,  James  F.  Morris  and  Joseph  Cornell,  representing  vanous  stt 
boat  companies— Requesting  a  k-ase  of  the  pier  foot  of  Harrison  street.  North  river,  » 
completed. 

From  Oliver  Bryan — In  reference  to  the  buildin^^  of  a  pier  at  the  foot  of  One  Hundred 
F'*""*'""*»th  street,  Harlem  river,  and  the  removal  of  the  fence  erected  at  the  foot  of  said  street 
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The  following  communications  were  received,  read,  and. 

On  motion,  ordered  to  be  placed  on  file,  viz. : 

From  the  Counsel  to  the  Corporation — Requesting  a  tracing  of  the  new  plan  of  the  water-ftont 
{joining  Pier,  new  41,  near  the  foot  of  Clarkson  street,  North  river,  to  be  used  in  the  matter  of  the 
anard  Steamship  Company  vs.  The  Mayor,  etc.  The  action  of  the  President  in  directing  the 
Bgiaeer^in-Chief  to  prepare  said  map  approved. 

From  the  Finance  Department  — Requesting  the  Board  to  transmit  without  delay  the  accounts 
ment  for  November  and  December,  1890.  The  action  of  the  President  in  replying  thereto 
piproved. 

From  the  i^epartment  of  Street  Cleaning  : 

1st.  Reporting  that  the  dumping-board  foot  of  East  One  Hundred  and  Ninth  street  has  been 
mted,  and  they  are  now  occupying  the  dump  foot  of  One   Hundred  and  Tenth  street,  Harlem 

|PBr. 

I. 

2d.  Requesting  dredging  under   the  dumping-boards  foot  of  Canal  and  West  Twelfth  streets, 

nrfh  river,  and  at  Seventeenth,  B'orty-sixth  and   Eightieth  streets,  East  river.     Referred  to  the 

Pfineer-in-Chief  to  examine  and  report. 

jd.  Stating  that,  in  consequence  of  the  frozen  condition  of  the  ground,  they  were  unable  to 


L 


the  Pier  and  bulkhead  foot  of  Twenty-fifth  street.  East  river. 


From  the  Citizens*  Steamboat  Company — Desiring  to  be  informed  upon  what  conditions  they 
ht  permitted  to  extend  the  shed  on  Pier,  new  46,  North  river.     The  action  of  the  Secretary  in 
^ying  thereto  approved. 

"*  From  the  Pennsylvania  Railroad  Company — Requesting  permission  to  repair  Pier  foot  of  West 
"^rty-fifth  street,  the  pavement  in  front  of  the  ferry  premises  foot  of  Desbrosses  and  Cortlandt 
pets,  and  make  gas  and  water  connections  from  street  main  to  the  shed  on  Pier,  new  29,  North 
'^^  The  action  of  the  President  and  Commissioner  Cram  in  issuing  the  necessary  permits 
I*oved. 

From  Foster  and  Thomson,  Attorneys— Requesting  the  privilege  of  substituting  Sol  Sayles  as 
*^y  in  place  of  Joseph  Henderson,  on  the  lx)nd  of  Messrs.  Sanderson  &  Son,  lessees  of  Pier,  new 
North  river. 

V^hereupon  the  following  resolution  was  adopted  : 

Resolved,  That  Sol  Sayles  be  and  he  is  hereby  substituted  in   the   place  and  stead   of  Joseph 
■HicTSon,  as  surety  on  the  lease  of  Sanderson  &  Son,  for  Pier,  new  54,  North  river,  and  upon  the 
execution  of  the  aforesaid  bond  by  Sol  Sayles  as  such  surety,  the  said  Joseph  Henderson  be 
and  forever  discharged  from  further  liability  in  the  matter. 
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From  John  Peiicc — Requesting  that  the  time  for  completnig  the  deliveries  of  granite  ad 
Contract  No.  338,  be  extended  antil  May  i,  1891. 

On  motioa,  the  time  was  extended  until  March  i,  1891,  provided  the  written  consdrt  of  i 
sureties  be  61ed  in  this  DeiHurtment- 


From  Francis  E.  Moon,  Chief  Clerk— Requesting  leave  of  absence  for  ten  days  on  mxaui 
continued  illness.    The  action  of  Commissioner  Matthews  in  granting  said  request  approved,  sai 


On  motion,  Edwin  A.  Gregory,  Jr.,  Clerk,  was  authorised  to  sign  aadits  in  the  absence  of  1 
Chief  Clerk. 


From  Charies  E.  Appleby — Reporting  that  he  is  not  the  ownerof  the  land  under  water  hetm 
Forty-first  and  Forty-second  streets.  North  river. 

On  motion,  the  preambles  and  resolution  adopted  January  15,  1891,  were  amended  so  m 
read  as  follows : 

Whereas,  By  section  715  of  chapter  410  of  the  Laws  of  1S82,  the  Board  of  the  I 
partment  of  Docks  of  the  City  of  New  York  is  authorised  to  acquire  for  purchase  h  I 
name  and  for  the  benefit  of  the  Corporation  of  the  City  of  New  York,  wharf  property  in  said  d 
and  all  rights,  terms,  easements  and  pnvileges  pertaining  thereto,  subject  to  the  approval  of  i 
CommLssioners  of  the  Sinking  Fund,  and  agree  with  such  owners  upon  a  price  for  the  saaie,  snii 
case  of  failure  to  so  agree  upon  a  price  for  the  same,  to  initiate  legal  proceedings  to  acqaire  i| 
same  for  the  improvement  of  the  water-front  of  said  city  ;  and. 

Whereas,  The  Board  is  desirous  of  acquiring  in  the  name  and  for  the  benefit  of  the 
tion  of  the  City  of  New  York,  all  right,  title  and  interest  in  and  to  the  land,  and  land  under 
in  the  said  city,  being  described  as  follows : 

All  the  right  to  the  bulkhead  and  wharf  property  on  the  North  river,  between  Thirty -ninth! 
and  Fortieth  street  (one  hundred  and  ninety -seven  feet  six  inches)  ;  and  beiween  Fortieth  street  i 
Forty-first  street  (one  hundred  and  ninety-seven  feet  six  inches) ;  together  with  all  the  ligh 
wharfage,    cranage,    advantages    and    emoluments,     and    all    the    right,  title,    and  inteiest 
and   to   the  land  under  water,   and   all  appurtenances  thereof,   lying  westerly  of  the 
line  of  Twelfth  avenue,  covered  by  the  grants  from  the  city  to  Charles  E.  Appleby,  August  i,  il 
between  West  Thirty-ninth  street  and  West  Fortieth  street,  and  to  Robert  Latou,  December 
1852,  between  West  Fortieth  street  and  West  Forty-first  street. 

Whereas,  It  appears  that  Charles  E.  Appleby  is  the  owner  of  the  herein  described  premii 
with  all  appurtenances  connected  therewith,  including  the  riparian  and  wharfage  rights ; 

Resolved,  That  this   Hoard  offers  lo  purchase  the  said  riparian  and  wharfage  rights,  and  ] 
f«r  a  goxl  and   sufficient   title  therefor,  free  from  all    incumbrances,  the  sum   of  one  bt 
and  twenty-five  ($125)  dollars  per  lineal  foot,  subject  to  the  approval  of  the  ComnnssoDe0< 
the  Sinking  Fund. 
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Resolved,  That  a  copy  of  these  preambles  and  resolutions  be  served  upon  Charles  £.  Appleby, 
and  he  be  and  hereby  is  requested,  within  ten  days  after  receipt  hereof,  10  notify  this  Board  in 
writing  whether  he  will  .sell  his  riparian  and  wharfage  rights  and  interests  as  aforesaid  to  the  Mayor, 
Aldermen  and  Commonalty  of  the  City  of  New  York  for  the  price  above  mentioned  ;  and  in  the 
event  that  he  shall  fail  to  notify  this  Board  of  his  willingness  to  so  convey  his  riparian  and  wharf, 
age  rights  and  interests  as  aforesaid,  it  shall  be  deemed  that  no  price  can  be  agreed  upon  for  the 
said  wharfage  rights  and  interests  between  the  owner  thereof  and  this  Department. 

From  Dock  Master  Kenney  : 

1st.  Reporting  his  inability  to  collect  from  Oscar  Compton  wharfage  for  canal  boat  **  Hoff- 
man."    Referred  to  the  Collector. 

2d.  Recommending  that  fire-hydrants  be  placed  on  the  bulkhead  between  Seventy-fifth  and 
Eightieth  streets.  North  river. 

Whereupon  the  following  preamble  and  resolution  were  adopted  : 

Whereas,  Complaint  having  been  made  by  captains  of  vessels  and  others  doing  business  along 
.the  water-front  of  their  inability  to  obtain  an  adequate  supply  of  water  between  Seventy-fifth  and 
Eightieth  streets.  North  river  ;  therefore, 

*  Resolved,  That  the  Board  of  Aldermen  be  and  they  are  hereby  requested  to  adopt  a  retolutioa 
~    authorizing  the  Commissioner  of  Public  Works  to  place  the  necessary  fire-hydrants  along  the  said 

*  balkbead. 

3d.  Recommending  that  the  pier  foot  of  Seventy-ninth  street.  North  river,  together  with  the 
^  adjoining  bulkhead,  be  cleaned.     Request  the  Department  of  Stieet  Cleaning  tu  clean. 

From  Dock  Master  A  heel —Reporting  that  Isaac  N.  Burdick  piled  a  quantity  of  lumber  on  the 
-  ■  bulkhead  between  Piers,  new  39  and  40,  North  river.     The  action  of  the  President  and  Commis- 
'"^  doner  Matthews  in  directmg  the  Dock  Master  to  strictly  enforce  Rule  No.  6  of  the  Rules  and  Regu- 
lations of  the  Department,  approved  ;  and  the  Secretary  directed  to  notify  Isaac  N.  Burdick  to 
appear  before  the  Board  Thursday,  February  5,  1891,  at  II  o'clock  A.  M.,  and  show  cause  why  a 
penalty  should  not  be  imposed  for  violation  of  said  rule. 

From  Dock  Master  Ryan  -  Reporting  that  repairs  are  being  made  to  the  south  side  of  Pier  63, 
East  river,  for  which  no  permit  has  been  granted. 

From  Dock  Master  Meehan — Reporting  that  the  bulkhead  from  Sixtieth  to  Sixty-second  streets. 
East  river,  requires  cleaning.     Request  the  Department  of  Street  Cleaning  to  clean, 

r  From  Dock  Master  Coye — Reporting  a  dangerous  hole  in  the  pavement  opposite  bulkhead  foot 

^  Market  slip,  East  river.     Referred  to  the  Department  of  Public  Works. 


The  Trtiumrer.  Conimis»i<ioer  Milihcwi,  lubmiiied  hii  report  of  itccipu  fot  the  week  endii 
au>i7>i,  ii<9i,  AmiHindng  to  19,328.53,  which  was  reodved,  and  ordered  to  be  ipietd in li 
fm  the  miiiiilrti  iit  fnllnwi  : 


CH.MallarrftCo. 

New  H><»iSiaial>a 
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Piergs&KUi<!.W..E.R. 
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l.u.>,S«r4eili  •!.  N.R. 


J«ephF.M»hii 
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Respcclfiilly  mbniilltd, 

\kMES  MATTHEWS, 
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The  Treasurer,  Commissioner  Matthews,  submitted  his  report  of  receipts  for  the  week  ending 
muary  28,  1891,  amounting  to  $3»939*34>  which  was  receiTed  and  ordered  to  be  spread  in  full  on 
le  minutes,  as  follows  : 


>ATK. 


1891. 


>4 

a4 

'4 
«4 

^4 

"»7 
«7 
»7 
«7 
»7 
a7 
»7 
»7 
27 
»7 
»7 


FxoM  Whom. 


Cauda  ft  Kane. 


New  York  Horse  Manure  Co. 
John  H.  Starin 


For  What. 


I  qn.  rent  1  u.  w.,  bet.  laad  and  lasd 


J.  H.  Trempcr. 


•• 


97 
«7 


Fogs  &  Scribner 

Patrick  J.  Brady 

Edward  Abeel 

Wm.  T.  Coggeshall . . . 

Charles  Parks 

Geo.  A.  Woods 

B.  V.  Kenney 

Henry  A.  Palmstine 

Charles  S.  Coye 

John  J.  Ryan 

Joseph  B.  Erwin 

!  John  J.  Martin 

James  W.Carson.... 
Yoseph  F.  Meehan... 


mim.,    M.M. 

Pier  44th 

St., 

N.F 

» 

•  • . 

1.  u. 

w.,  bet. 

Piers  18  & 

so, 

N 

.R  . 
r  foot 
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3a< 

ist.. 

E.R. 

•  •  • 

Preparing  to  drive 

piles  at 

Pier 

loot 

5xsl  St.,  N. 
Sale  of  mans. . 

R  . 

Whar£;Lge,  District 

No 

.  a, 

N.  R 

•   ■ 

!• 

4. 

<• 

•  •    • 

It 

6. 

It 

•   •   • 

•  « 

1. 

•I 
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«• 
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•  « 
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i  •  •  • 

«• 

>. 

E.   R 

»  •  •  • 
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I«7  'S 

■75  o© 

300  00 
30-3  00 


39 

00 
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00 

«4 

54 

137  95 

8S 

63 

160 

51 

•33  97 

•7 

3» 
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81 

503  40 

3*7 

54 

118 

70 

ai6 

aa 

SI 

00 

43 

50 

Total. 


Datb 
Dspos- 

IT  ED. 


1891. 


I3.939  34 


<3'939  34 


I3.939  34 


Respectfully  submitted, 

JAMES  MATTHEWS    Treasurer. 
From  the  Engineer-in  Chief  : 

1st.  Report  for  the  week  ending  January  24,  189I. 

2d.  Reporting  that  be  had  suspended  Laborer  William  H.  Decker  and  recommending  that  he 
e  discharged. 

On  motion,  the  said  William  H.  Decker  was  discharged. 

3d.  Recommending  that  the  permits  issued  for  privileges  at  Pier  43,  East  river,  be  revoked  in 
rder  to  enable  the  contractor  for  building  the  proposed  new  pier  to  proceed  with  the  work  of  con* 
^vuction  thereat  without  delay. 

On  motion,  the  followiag  lesolutioa  was  adopted  : 
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Resolred,  That  the  permits  authorizing  and  permitting  the  Ridgeweod  Ice  Company  to  pUoe 
an  ice  bridge,  platform,  weigh  office  and  scales,  and  occupy  berth  at  Pier  43,  East  river,  together 
with  the  permit  authoii/ing  F.  VV.  Wright  to  run  a  water-pipe  underneath  said  pier,  be  and  the 
same  are  hereby  cancelled  and  revoked,  and  the  aforesaid  parties  directed  to  remoTe  their  piopertj 
and  vacate  said  premises  immediately. 

4lh.  Reporting  the  death  of  John  Sloan,  captain  of  the  tug  *' Manhattan.'*  The  Secretary 
directed  to  cause  his  name  to  be  taken  from  the  list  of  employees. 

5th.  Report  on  Secretary's  Order  No.  10624,  ^^^t  it  is  not  the  intention  of  Thomas  H.  Doney 
&  Company  to  drive  piles  fool  of  Hloomficld  street,  North  river,  in  accordance  with  the  permit 
issued  r)eceml)er  30,  1890. 

On  motion,  sai<1  }iermit  was  revoked. 

6th.  Report  on  Secretary's  Order  No.  10657,  submitting  tracing  of  that  part  of  the  new  ^Hmm 
which  shows  the  improvements  to  be  made  in  the  vicinity  of  Clarkson  street  as  requested  by  Ae 
Corporation  Counsel.  The  action  of  the  President  in  transmitting  said  tracing  to  the  Counsel  to  the 
Corporation  approved. 

7th.  Report  on  Secretary's  Orders  Nos.  10600, 10603, 10625, 10629,  io64i>  10639  and  9021,  that  hf 
had  superintended  replacing  flooring  and  strengthening  stringers  on  Pier  3,  North  river  ;  that  the  older 
to  superintend  the  erection  of  a  dump  on  the  north  side  of  Pier  at  Forty-seventh  street.  North  river, 
has  been  superseded  by  5>ecretary's  Order  No.  10633  ;  that  he  had  completed  the  work  of  cutting  t 
hole  through  the  concrete  on  ground  floor  at  Pier  "  A,"  North  river,  for  outlet  of  urinal  pipes  ;  that 
the  order  to  superintend  the  repairing  of  sheathing  on  south  side  of  Pier,  new  28,  North  river,  has 
been  superseded  by  Secretary's  Order  No.  10636  ;  that  he  had  repaired  bulkhead  fool  of  Sixteenth 
street,  Ka>>t  river  ;  extended  sleam  pipes  in  the  addition  to  the  pjlice-staiion  on  Pier  **  A,*'  North 
river,  and  superintended  the  rebuilding  of  Pier  fo  ►(  of  \Ve^l  Sixty-third  street,  North  river. 

The  Secretary  reported  that  ihe  pay-rolls  for  the  General  Repairs  and  Construction  Force  far 
the  week  eiidinp  January  23,  1891,  amounting  to  $6,579.49,  had  been  approved  and  audited  aai 
transmitted  to  the  Finance  Department  f<^r  payment. 

On  motion  of  Commisssoner  Cram,  the  Etigineer-in-Chicf  was  directed  to  examine  and  report 
as  to  the  repairs  required  to  Pier  62,  foot  of  Stanton  street.  East  river. 

Commissioner  Cram  moved  that  the  Board  authorize  the  buildii^g  of  a  pier  by  the  force  of  the 
Department,  by  day's  work,  at  the  foot  of  Twenty -fifth  street,  Kast  river. 

Commissioner  Mattlicws  moved  to  substitute  Eighteenth  street,  in  place  of  Twenty-fifth  street, 
East  river,  as  the  location  of  the  proposeil    new  pier,  which  was  accepted. 

Whereupon  tiie  following  resolution  was  unanimously  adopted  by  the  afHrmative  votes  of  Presi- 
dent Post  and  Commissioners  Matthews  and  Cram. 

Resolved,  That  the  Engineer  in  Chief  be  and  hereby  is  directed  to  proceed  with  the  constmc* 
tionofanew  pier  at  llie  foot  of  East  Ei<^htcenth  street.  East  river,  with  a  temporary  approtdi 
thereto,  within  the  lines  established  for  a  pier  thereat,  by  the  New  Plan  for  the  improvement  of  tfc» 

""-front,  from  East  Seventeenth  street  to  East  Thirty-fourth  street,  on  the  East  river,  detcnniarf 


/ 
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by  the  Board  of  Docks  on  the  lyih  of  December,  1888,  and  adopted  by  the  Commissioners 
of  the  Sinking  Fund,  on  the  19th  of  December,  1888;  and  that  all  the  work  hereby  ordered 
be  performed  otherwise  than  by  contract;  as  provided  by  section  714  of  the  New  York  City  Consoli- 
dation Act  of  1882,  and  that  it  be  done  by  the  force  of  the  Department,  by  day's  work,  except  so 
much  of  the  labor  and  material  as  is  now  or  may  hereafter  be  contracted  for,  and  that  all  the 
materials,  tools  and  dredging  necessary  therefor,  and  not  heretofore  contracted  for,  or  which  may  not 
hereafter  be  contracted  for,  be  purchased  by  the  Treasurer  otherwise  than  by  contract. 

On  motion  of  Commissioner  Cram,  the  Engineer-in -Chief  was  directed  to  prepare  plans, 
specifications  and  form  of  contract  for  repairing  the  bulkhead   between  Piers  48  and  49,  East  river. 

On  motion  of  President  Post,  the  Secretary  was  directed  to  notify  the  owners  of  the  bulkhead 
northerly  of  One  Hundred  and  Twentieth  street,  Harlem  river,  to  make  the  necessary  repairs  to 
said  bulkhead,  in  accordance  with  the  terms  and  provisions  of  the  grant  made  by  the  City  of  New 
York  to  Jacob  Weidenfeld,  dated  November  2,  1867. 

On  motion,  the  subject  matter  respecting  the  purchase  of  an  atlas  containing  maps  of  the 
Metropolitan  District,  City  of  New  York,  and  its  adjacent  water-front,  was  referred  to  the  Treasurer, 
with  power. 

Commissioner  Cram  reported  that  he  had  received  for  the  Treasurer  the  following  estimates 
for  famishing  the  Department  with  coal  : 


Meeker  &  Co 

I>«Tid  Duncaa  ft  Son 

Fapham  &  Co 

H.  L.  Herbert  &  Co. . 
William  Honeft  Co. 


About  150  Gross 

Tons  Egg  Coal,  on 

Tug  or  Scow. 


I3  80  per  ton. 

3  99         " 

4  10 

5  10 
4  93 


35  Tons  Egg,  Nut 

OR  Stovk  Coal, 

Dblivbrbd  at 

Oppicbs. 


U  75  P^  ton. 
5  X9         " 
5  »5         " 
5  10 
5  25 


«t 


5  Tons  Cum- 

brkland  coal 

Dbuvkrkd 

at    Yards. 


U  75  P«r  ton. 
440        " 

4  40 

5  00 

6  00 


«« 


The  action  of  Commissioner  Cram  in  awarding  the  order  to  Meeker  &  Co.,  they  being  the 
lowest  bidder,  was  approved. 


The  Auditing  Committee  submitted  an  audit  of  fifteen  bills  or  claims  amountmg  to  $12,036.62, 
which  were  approved  and  audited,  and  ordered  to  be  spread  in  full  oa  the  mmutes,  as  follows  : 

On  Construction  Account. 

Jkndit.  No,                     Name.  Amount. 

11574.  Joseph  W.  Duryee,  spruce i^^lSS  9© 

jiry5,  F.  W.  Devoe  &  Co.,  blue  print  paper 28  20 

3f 576.  Fairbanks  &  Co.,  testing  iron 59  95 

^'577-  ^'  ^  Rogers,  machinists*  supplies 282  65 

^157^*  P<>pb^°^  ^  ^'»  ^^^ 20  00 


E.  y.  Gleason  Manu&cluring  Co.,  tunp .•.».  $IZ  00 

Cba».  L.  Bucki  &  Co..  yellow  pine,  etc 397  94 

Thomu  H.  SimonKiD  &  Son,  (pruM. 139  10 

The  N.V.  Coal  Tu  Chemical  Co.,  icaduam 44  Bo 

J.  VV.  Mason  &  Co..  il»k  anil  chain , 4>  ^5 

B.  C.  Vilenline  &  Co..  covering  retotd  c«i«i 74  •» 

.  AlexaniJci  Pallack,  keroKne ,, ..  ^93 


On  AiHual  Expttut  AttetaH. 

I.  N«tloBftl  FrcM  Inlelligeoce  Co.,  newspaper  clipping* 

.  Clark  &  Willuns,  hickory  wood . , , 
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On  Cei                 -•    tunt. 
Andrew  A,  Buuker.  E«imil«  No.  5,  ind  noil  nci  N«.}4j t9,ii;  l! 


action  of  the  Preddent  in  [ransinitti  e,  with  requbitioni  for  (he  mimoiuit  M  An 

u>.t  l5epartai«nl  for  payment,  was  appriweu.  I 

The  falUwing  requi^iliuns  ^ve[e  pa.sscil  : 
Rcjiitct  No-  Vt  whal 

8718.  Ship  augers,  etc Esiimnled  com.  $J4J  Ij 

8719.  Diving  dieisea,  e\c "  J'S '" 

87*0.  White  lead,  eic "  114  jo 

8711,  Manila  tope,  etc "  li^jg 

Syjj.  One  lianel  kerosene  oil,  ami  faiicel " 

8713.  Services  of  lug,  per  hour 

8714.  RciMiir,  (o  level *' 

8725.  Kcp.iirs,  rile- Jriver  No.  10 

8720.  Servicesof  dredge,  etc.,  Easl  One  Hundred  and  Teiilli  Slrecl 


8727.  Anclinr^, 

872B.  Supplie-.,  llo;\liii|;  properly    . 

8729.  DredElng 

8730.  Dredging 

8731.  Repaiis,  Pile-cullint:  Macliini 


I,  the  Board  adjourned  to  mtel  Friday,  Ihe  3oih  inslant,  at  ij  o'clock  a 

AUGUSTUS  T.  DOCHARTY,  SecittMT. 
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The  Board  then  convened  in  executive  session. 

On  motion,  William  Kealson,  Laborer,  was  promoted  to  the  position  of  Foreman  of  Laborers, 
take  effect  Saturday,  January  31,  1891. 

The  following  were  appointed  : 

Laborers. 
John  W.  Dawson.  Frank  Reilly.  James  Norton. 

On  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


The  Board  met  pursuant  to  adjournment,  at  the  office  of  the  Board,  Pier  **  A,'*  Battery  place, 
Viday,  January  30,  1891. 

Present — President  Post. 

**        Commissioner  Matthews. 

Cram. 

The  Secretary  reported  that  Van  Tassell  &  Kearney,  auctioneers,  had  s^ld  at  public 
BCtion,  in  the  Board-room,  at  Pier  "A,"  Battery  place,  Friday,  January  30,  1891,  at  12 
^dccknoon  (a  notice  of  said  sale  having  been  regularly  published  in  the  City  Record,  the  official 
pomalofthe  City  of  New  York,  for  ten  days  consecutively),  the  right  to  collect  and  retain  all 
viiarfage  which  may  accrue  for  the  use  and  occupation,  by  vessels  of  more  than  five  tons  burden,  of 
be  following-named  piers  and  bulkhead,  together  with  the  privilege  of  sheddmg  and  maintaining 
=  slied  on  any  or  all  of  such  piers  (not  bulkhead)  and  occupying  any  shed  on  any  or  all  of  snch 
■*«  at  the  commencement  of  the  term.  The  said  sheds  and  each  of  them  to  revert  to  and  become 
^  property  of  the  Mayor,  Aldermen  and  Commonalty  of  the  City  of  New  York  at  the  expiration 
''  ^oooer  termination  of  the  lease.  The  leases  of  these  piers  and  bulkhead  will  contain  a  covenant 
^'^  a  renewal  term  of  ten  years  at  an  advanced  rental,  such  increase  to  be  ten  per  cent,  on  the  rental 
*•*  the  first  term. 

ON   THE  NORTH   RIVER. 

For  a  term  of  ten  years  from  February  15,  1891,  with  the  privilege  of  renewal  for  a  further 
'^^  of  ten  years. 

Lot  I.     Pier,  new  57,  near  the  foot  of    West  Twenty-seventh  street;    sold  to   William  W. 
*^^csiter  for  $25,000  per  annum. 

Lot  2.  Pier,  new  59,  near  the  foot  of  West  Twenty-ninth  street ;  there  being  no  bid  the 
^ring  was  withdrawn. 
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Lot  3.  Pier  at  foot  of  West  Thirty-eighth  street ;  there  being  no  bid  the  ofiering  was  wuk- 
drawn. 

Lot  4.  Pier  at  foot  of  West  Thirty-seventh  street ;  there  being  no  bid  the  offering  was  with- 
drawn. 

ON  THE  EAST  RIVER. 

Lot  5.  The  bulkhead  at  the  foot  of  Kast  Twenty -second  street ;  sold  to  the  Brooklyn  aid 
New  York  Ferry  Company  for  $150  per  annum. 

Whereupon  the  President  offered  for  adoption  the  following  resolution  : 

Resolved,  That  the  sale  of  the  right  to  collect  and  retain  all  wharfage  which  may  accrue  fa 
the  use  and  occupation  by  vessels  of  more  than  five  tons*  burden  at  the  said  lots  of  wharf  propo^ 
and  upon  the  terms  and  conditions  as  reported  by  the  Secretar}',  U  hereby  confirmed  and  approveljji 
and  the  officers  of  this  Koard  are  hereby  empowered  to  execute  the  necessary  leases  therefor,  m 
prepared  and  in  the  form  approved  by  the  Counsel  to  the  Corporation. 

The  above  resolution  as  read  was  unanimously  adopted. 

Commissioner  Matthews  offered  for  adoption  the  following  resolnlions : 

Resolved,  That  by  virtue  of  the  power  and  authority  vested  in  this  Board,  and  in  pursnanoe  cf 
the  statutes  in  such  cases  made  und  provided,  this  Department  hereby  agrees  to  lease,  grant  ami 
assign  to  the  Pennsylvania  Railroad  Company  all  and  singular  the  wharfage  which  may  arise,  scent 
or  become  due  in  the  manner  and  at  the  rates  prescribed  by  law  for  the  use  and  occapation  sf  the 
Pier  at  the  foot  of  West  Thirty -eighth  street.  North  river,  together  with  the  privilege  ofshxldingssi 
mainta'ning  a  shed  thereon,  for  the  period  of  ten  years  from  the  fifteenth  day  of  Fcbniiry,  1891,  far 
the  sum  often  thousand  ($10,000)  dollars  per  annum,  payable  quarterly  in  advance  to  theTreasufW 
of  this  Department  during  the  continuance  of  said  lea.se  ;  the  said  lessee  shall  have  the  pri\Tlcgeof 
two  renewals  of  len  years  each  of  said  lease  ;  the  annual  rent  for  the  first  renewal  term  of  ten  yctis 
to  be  eleven  thousand  (Si  1,000)  <lollars,  and  the  annual  rent  for  the  second   renewal  term  of  ten 
years  to  be  twelve  thousand  (Si2,ooo)  dollar>> ;  the  said  lease  or  any  renewal  thereof  shall  contaia 
the  usual  covenants  and  conditions  as  at  present  embodied  in  the  lease  of  wharf  property  now  astd 
by  this  Department  ;  provided,  however,  that  this  resolution  shall  not  be  binding  or  of  any  force  or 
effect  unless  the  said  lessee  shall  within  five  days  after  receipt  hereot  accept  in  writing  the  terms  lad 
conditions  contained  herein,  and  agree  to  execute  a  lease  when  prepared  and  ready  for  executioa. 

Resolved,  That  by  virtue  •(  the  i>ower  vested  in  this  Board  by  sulxlivision  six  of  sectional, 
chapter  five  hundred  and  seventy-four  of  the  Laws  of  1871,  and  section  seven  hundred  and  sixtea 
of  chapter  four  hundred  and  ten  of  the  Laws  of  eighteen  hundred  and  eighty-two,  commonly  caiW' 
the  '*  New  York  Ciiy  Consolidation  Act,"  as  ameiule<l  by  chapter  five  hundred  and  seventcaal 
the  Laws  of  ei^diteen  hundred  and  eighty-four,  the  Pier  at  the  foot  of  Thirty-eighth  street,  Noitk 
river,  be  and  hereby  is  sol  a^ide  for  the  sole  use  of  the  special  kind  of  commerce  and  puTpomd 
railroad  freight  business  and  connections  therewith  by  water. 

Resolved,  That  by  virtue  of  the  power  and  authority  vested  in  this  Board,  and  in  puraitnce  d 
the  statutes  in  such  cases  made  and  provided,  this   Department  hereby  agrees  to   lease,  grant  isd 
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to  the  Pennsylvania  Railroad  Company  all  and  singular  the  wharfage  which  may  arise, 
accrue,  or  become  due  in  the  manner  and  at  the  rates  prescribed  by  law  for  the  use  and  occupatioi 
of  the  Pier  at  the  foot  of  West  Thirty -seventh  street,  North  river,  together  with  the  privilege  o 
shedding  and  maintaining  a  shed  thereon,  for  the  period  of  ten  years  from  the  time  when  said  com 
pany  is  placed  in  actual  possession  of  said  pier,  for  the  sum  of  ten  thousand  ($io,ooc)  dollars  pei 
annum,  payable  quarterly  in  advance  to  the  Treasurer  of  this  Department  during  the  coniinuana 
of  said  lease,  the  annual  rent  for  the  first  renewal  term  of  ten  years  to  be  eleven  thousand  ($11,000 
dollars,  and  the  annual  rent  for  the  second  renewal  term  often  years  to  be  twelve  thousand  ($12,000 
dollars  ;  the  said  lease,  or  any  renewal  thereof,  shall  contain  the  usual  covenants  and  conditions  as  a 
present  embodied  in  the  lease  of  wharf  property  now  used  by  this  Department  :  provided,  however 
that  this  resolution  shall  not  be  binding  or  of  any  force  or  effect  unless  the  said  company  male* 
proper  and  necessary  provisions  for  the  removal,  at  their  own  cost  and  expense,  of  the  dumping 
board,  now  located  on  said  pier,  to  a  suitable  place  to  be  hereafter  designated  by  this  Department 
and  unless  the  said  company  shall,  within  five  days  after  receipt  hereof  accept  in  writing  the  term 
and  conditions  contained  herein,  and  agree  to  execute  a  lease  when  prepared  and  ready  fo 
execution. 

Resolved,  That  by  virtue  of  the  power  vested  in  this  Boird  by  sulxiivision  six  of  section  six 
chapter  five  hundred  and  ^venty-four  of  the  I.iws  of  eighteen  hundred  and  seventy-one,  andsectioi 
leren  hundred  anci  sixteen  of  chapter  four  hundred  and  ten  of  the  Iaws  of  eighteen  hundred  am 
eighty-two,  commonly  called  the  **  New  York  City  Consolidation  Act,"  as  amended  by  chapter  fiv^ 
hundred  and  seventeen  of  the  Laws  of  eighteen  hundred  and  eighty.four,  the  Pier  at  the  foot  c 
'  Thirty -seventh  street.  North  river,  be  and  hereby  is  set  aside  for  the  sole  use  of  the  special  kind  o 
commerce  and  purpose  of  railroad  freight  business  and  connections  therewith  by  water. 

The  aforesaid  resolutions  were  adopted  by  the  following  vote  : 

Affirmative  -Commissioners  Matthews  and  Cram. 

Negative— President  Post. 

Ob  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOC H ARTY,  Secretary. 


/ 
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leeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the  Board, 
Battery  place,  Thursday,  February  5,  189 1. 

: — President  Post. 

Commissioner  Matthews. 
**  Cram. 

inutes  of  the  meetings  held  January  27,  29  and  30,  1891,  were  read  and  approved. 

rn  W.  Rossiter  appeared  before  the  Board  and  requested  that  Pier,  new  57,  North  river, 
which  he  purchased  at  public  auction  January  30,  1 891,  be  appropriated  to  the  sole  use 
al  kind  of  commerce  earned  on  by  steam  transportation. 

•tion  of  Commissioner  Cram,  the  following  resolution  was  unanimously  adopted  : 

ed,  That  by  virtue  of  the  power  vested  in  this  Board  by  subdivision  six  of  section  six, 
:  hundred  and  seventy-four  of  the  I^ws  of  eighteen  hundred  and  seventy -one,  and  section 
red  and  sixteen  of  chapter  four  hundred  and  ten  of  the  Laws  of  eighteen  hundred  and 
commonly  called  the  "New  York  City  Consolidation  Act,"  as  amended  by  chapter  five 
id  seventeen  of  the  Laws  of  eighteen  hundred  and  eighty-four,  Pier,  new  57,  near  the  foot 
•sevenih  street,  North  river,  be  and  hereby  is  set  aside  for  the  sole  use  of  the  special  kind 
:e  carried  on  by  steam  transportation. 

>llowing  communications  were  received,  read  and, 
jiion,  ordered  to  be  placed  on  file,  viz.  : 

the  Department  of  Street  Cleaning  : 

1  reference  to  the  cleaning  required  to  Pier  48,  East  river,  and  stating  that  the  unclean 
)f  certain  piers  was  occasioned  by  the  practice  of  stevedores  in  depositing  thei-eon  refuse 
■yts.  Notify  the  Dock  Masters  that  they  must  compel  stevedores  to  remove  from  the 
efu^  placed  thereon. 

eporting  that  one  of  their  scows  went  aground  at  the  dump,  foot  of  Canal  street,  North 


the  Finance  Department— In  reference  to  the  substitution  of  sureties  on  the  estimate  o{ 
rs  for  rebuilding  Pier  43,  East  river,  whereupon  it  was 

ved,  That  permission  be  and  hereby  is  granted  to  the  substitution  of  John  Fleming  and 
Vlurray  as  sureties  in  the  place  of  A.  T.  Morris  and  Joseph  Cumings  on  estimate  of  John 
building  a  new  pier  en  site  of  Pier  43,  East  river,  and  for  repairing  the  existing  crib-bulk- 
;at,  under  Contract  No.  365. 
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From  Stephen  A.  Walker,  attorney — Submitting  on  behalf  of  his  clients  the  terms  of  sale  t 
which  they  will  consent  to  sell  wharf  property  between  Twenty-fifth  and  Twenty-sixth  streeti 
North  river. 

On  motion,  the  said  offer  was  declined,  and  the  following  preambles  and  resolutions  offered  b 
Commissioner  Cram  were  unanimously  adopted  : 

Whereas,  This  Board,  on  the  24th  day  of  July,  1890,  adopted  preambles  and  lesolatiai 
offering  to  purchase,  in  the  name  and  for  the  benefit  of  the  Corporation  of  the  City  of  New  Yoil 
the  right,  title  and  interert  in  and  to  the  land,  land  under  water  and  bulkhead  rights  between  th 
southerly  line  of  Twcnty-sixih  slicet  and  the  centre  line  of  the  block  between  West  Twenly-fiftJ 
and  West  Twenty-sixth  streets,  lying  westerly  of  Thirteenth  avenue,  including  the  bulkhead  westecl] 
thereof  on  the  Hudson  river  and  riparian  rights  and  privileges  and  the  easement  to  collect  wharfigi 
and  cranage  at  said  bulkhead  ;  and 

Whereas,  Stephen  A.  Walker,  attorney-in-fact  of  those  who  are  now  seized  of  the  premises  «B. 
vcyed  by  grant  by  the  Mayor,  Aldermen  and  Commonalty  of  the  City  of  New  York,  to  ThoflHi 
Williams,  Isaac  E.  Smith  and  Ichabod  S.Williams,  dated  the  2d  day  of  December,  185S,  hi 
not  notified  this  Hoard  of  their  willingness  to  convey  their  respective  interests  in  the  said  preioin 
to  the  Mayor,  Aldermen  and  Commonalty  of  the  City  of  New  York,  in  accordance  with  the  tam 
and  conditions  of  the  resolution  adopted  July  24,  1890,  although  more  than  ten  days  haveelapai 
since  the  expiration  of  the  tiifle  to  agree  to  the  same  ;  and 

Whereas,  This  Department  deems  it  proper  to  acquire  immediate  title  and  possession  to  tb 
premises  hereinbefore  described,  in  the  name  and  for  the  benefit  of  the  Corporation  of  the  City  d 
New  York,  and  is  desinous  of  acquiring  the  same  for  the  purpose  of  carrying  out  the 
improvement  of  the  water-front  in  that  locality  ;   and 

Whereas,  It  is  deemed  that  no  price  can  be  agreed  upon  between  the  owners  of  the  said  prop*' 
erty  and  this  Department,  for  the  purchase  thereof ;  therefore  be  it 

Resolved,  That    the  Counsel    to   the  Corporation  of  the  City  of  New  York  be  and  is  hereby 

requested  t<>  institute  legal  proceedings  for  the  immediate  acquisition  of  said  proi>erty,  rights,  terms, 

easements  and  privilei:;es  for  the  Mayor,  Aldermen  and  Commonalty  of  the  City  of  New  York,  as 

required  by  law  in  such  cases  made  and  provided. 

i 

,1 
From  A.  Skillman  —Stating  that  the  failure  to  complete  the  bulkhead  foot  of  One  Hundred  aaflJ 


Twenty-fifth  >tiLet,  Harlem  river,  is  causmg  him  considerable  loss  for  demurrage.  Notify  ji 
Delanev  that  unless  he  proceeds  with  the  work  of  filling  in,  as  provided  in  permit  issuetl  Decoi'  ■ 
l)er  iS,  1^90,  the  Doj^ariment  will  le  compelled  to  establish  a  free  dump  thereat.  Notify  Mr.  j 
Skillman,  that  in  ccnsequence  of  the  severe  weather  it  has  been  almost  impo>>'!.ible  to  secure  tillin?-  : 

r 

From  K.  \'.  (ireene  -Ki. questing  for  the  Committee  appointed  by  the  Mayor  to  examine  inW 
the  subject  <'f  stuet  cleaning  certain  data  resi)ecting  dredging  for  the  years  1882  to  1S90,  inclua*. 
The  acti<»n  u(  the  rre>ident  in  directmg   the   Kngincer-in-Chief  to  furnish  the  information  .ipprotrf- 

From  Frank  Flandrcau,  leasee — Paving  under  protest  rent  for  bulkhead  northerly  oi  ll* 
approach  to  I'icr,  new  47,  North  river,  about  three  hundred  and  eight  feet. 

i 
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From  TM  New  York,  Lake  Erie  and  Western  Railroad  Company— Requesting  permit  to  repair 
tke  north  side  oi  Pier  foot  of  West  Twenty-second  street.    Permit  granted. 

From  The  New  York  and  Baltimore  Transportation  Line— Requesbng  permission  to  drive  four 
'cDder-piles  on  the  south  side  of  Pier  6,  North  river.     Permit  granted. 

From  The  New  York,  Maine  and  New  Brunswick  Steamship  Company— Requesting  permission 
to  drive  oak  fender  pilmg  on  the  end  of  Pier  49,  East  river.     Permit  granted. 

From  T.  and  A.  Walsh— Requesting  permission  to  dredge  a  portion  of  the  land  under  water 
ktween  Ninety-ninth  and  One  Hundredth  streets,  East  river.     Permit  granted. 

From  The  Pennsylvania  Railroad  Company — Requesting  permission  to  place  a  float  bridge  in 
tke  centre  of  the  slip  between  Piers,  new  67  and  68,  North  river,  a  distance  of  seventy-five  fe**t  from 
the  bulkhead  line,  and  to  fill  the  intervening  space  with  a  pile  and  limber  platform.  The  action  of 
Commissioners  Matthews  and  Cram  in  issuing  a  permit  approved.  President  Post  voting  in  the 
negative. 

From  Charles  K.  Nichols — Notice  of  lien  for  seven  hundred  and  thirty-one  dollars  and  fifty-four 
3kU  ($73i*54)t  against  the  copartnership  of  Fog)]^  &  Scribner,  alleged  contractors  for  the  construc- 
Hi  of  a  new  pier  foot  of  Ninety-fifth  street.  East  river,  under  Contract  No.  333. 

From  William  H.  Carter — Notice  of  lien  for  one  hundred  and  forty-eight  dollars  and  eighty- 
be  cents  ($148.89),  against  Fogg  &  Scribner,  contractors  for  the  construction  of  a  bulkhead  from 
He  Hundred  and  Thirty-eighth  to  One  Plundred  and  Fortieth  street,  Harlem  river,  under  Contract 
0.318. 

From  Brown  &  Fleming — Requesting  permission  to  dredge  under  their  dumping-board  foot  of 
mal  street,  North  river.     Permit  granted. 

From  The  International  Navigation  Company — Requesting  permission  to  dredge  slip  south  side 
Pier,  new  43,  North  river.      Permit  grante.l,  the  said  dredging   to  be  done  at  their  cost  and 
pense. 

From  The  Atlantic  Dr^^ing  Co  npany — Requesting  an  extension  of  two  days  to  complete  the 
ivkof  dredging  between  Piers  10  and  12,  East  river,  under  Contract  No.  363. 

On  motion,  the  time  was  extendel  to  February  3,  1891. 

From  Sidney  Starback,  General  Manager,  New  England  Terminal  Company  —Complaining  to 
B.  Tedcastle,  President  of  said  company,  of  canal  boats  obstructing  the  slip  between  Piers  44  and 
ly  East  river.     Notify  the  Dock  Master  not  to  i)ermit  at  any  one  time  more  than  two  boats  abreait 
said  slip,  and  in  case  his  orders  are  not  complied  with  remove  the  additional  boats. 

From  Dock  Master  Meehan  — ReJiuesting  an  office,  with  stove  and  necessary  fixtures,  on  the 
Llkhead  foot  of  Eighty-sixth  street,  Ea^t  river.     Referred  to  the  Treasurer,  with  power. 
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From  Dock  Mfaur  raloutiuc  — Rcpoilmg  thst  ihc  work  of  dredging  between  Pien  ri  lod 
Ewt  n>-ct,  has  weakened  Ihe  bulkheid  iheiEil.      Refencd  to  ihe  Engineei-m- Chief  10  ataax 
«por(. 

From  Dock  Muler  lliady_ReporliDg  thai  Ihe  scows  belonsiag  to  the  Deparlmenl  ol  S 
aeaning  obsinict  the  slip  and  prevent  al  limes  the  use  of  the  aiuih  side  of  Piet,  old  41,  S 
liver.     Send  copy  of  ibc  complaint  to  the  Department  of  Street  Cleaning,  and  state  that 

From  Dock  Master  Ryan— Reporling  thai  fender  piles  are  loose  ai  outer  end  of  Piet  ti.  1 
river.     The  Engineet-in -Chief  direeittl  to  repair. 

From  Dock  Matter  Copgeihiil  : 

lit.  Reporling  a  hole  in  the  bulkhead  on  ibe  north  ride  of  approach  10  Piet  foul  of  Thinta 

2d.  Repotting  thai  ■' Market  Signs"  are  misrinR  from  the  outer  ends  of  Pien  fwtof  Hap 
and  Bloomfieltl  streets  North  river.     The  Engineer-in -Chief  directed  10  replace  said  signs. 

FebTaar7  4,  iSgi.ninouniine  to  (lensg.ig,  which  was  received  «oU  ordered  tobe  spread  in  fnll 
Ibeminales,  atfoUows: 
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f  ^ 

Date. 

From  Whom. 

For  What. 

I 
Amount. 

Total. 

Date 
Dbpos- 

rrKD. 

:x89 

t. 

X89X. 

Feb. 

a 

Ehrcnreich  Bros 

I  qrs.  reni 
<• 

:,  pfm.  S.  El.  63d  street 

Pier  at  W.  58th  street 

pfm.  bet.  Piers  38  &  39,  E.R. 

$a5  00 

750  00 
ICO  00 

.  «• 

a 

Union    Stock  Yard  &  Market 
Co 

fi 

a 

^^ 

Peter  Charles 

If 

«« 

2 

John  R.  McPherson 

<< 

pfm.  S.  of  W.  40th  street 

bhd. S. of  W.  11th  stren... 

57  75 
46J  50 

•f 

a 

E.  M.  Van  Tassel 

<< 

■f 

3 

M.  Goodwin 

«< 

bhd.  at  E.  49th  street 

Pier  7!;.  E.  R 

150  00 

375  00 

375  00 

7.875  00 

«« 

a 

Bridgeport  Steamboat  Co 

Consumers'  Ice  Co 

<< 

«« 

2 
=» 

•• 

Pier  at  Horatio  st.,  N.  R.. 
Pier,  new  38.  N.  R 

«■ 

Liveipool  &  0.  W.  S.  S.  Co. . . . 

-  '■  •• 

a 

Cunard  S.  S.  Co 

•t 

Pier,  new  4c,  N.  R 

Pier  29,  N.  R  

7,625  00 

5,250   CO 

40  00 

•• 

a 
a 

Prov.  &  Ston.  S.  S.  Co 

•« 

1.  u.  w.  S .  Pier  29,  N.  R 

•« 

a 

Robert  S.  Brifirs 

<< 

Pier  at  W.  i7th  st 

750  00 

r. 
f  * 

a 

Pennsylvania  Railroad  Co 

<4 

I.u.  w.  bet.  Piers  3,  6,  etc., 

N.R 

4,500  00 

1* 

a 

<f 

«< 

rcl'd   land,  S.  Pier,  old   i, 
N.R 

250  00 

• 

a 

<« 

•  ( 

I.u.  w.S.  Pier  16,  etc..  N.R. 

250  00 

•• 

a 

•< 

<• 

Piers,  new  27  &  28,  &  bhd. 
bet.  N.  R 

13.750  00 

<• 

2 

«< 

<< 

Pier  at  W.  \<t\i.  st 

1,125  00 
250  00 

•t 

a 

N.J.  R.  R.&  Trans.  Co 

4< 

1.  u.  w.  N.  of  Desbrosses  st., 
N.R 

«• 

a 

Associates  of  the  Jersey  Co . . . 

t< 

S.  Yi  Pier  i8,  &  bhd..  N.R. 

1 

2,OCO   00 

•  a 

a 

Central  R.  R.  of  N.  J 

<< 

I.u.  w.S.  of  Pier  8,  N.R... . 

375  00 

M 

a 

<< 

•  t 

1.  u.  w.  bet.  Piers  12  &  13,  & 
13&  14,  N.R 

4C0  00 

•f 

a 

F.  S.  Lathrop 

<• 

S.  M  Pier  14.  &  bhd  ,  N.  R. 

4.3"  50 

1          6,OCO    OD 

•  • 

a 

Central  R.  R.  of  N.  J 

.« 

•  I 

a 

i< 

ft 

N. '^.Pier  12.  &  bhd.  bet. 
Piers  X2  &  13,  N.R 

1 

1 

2,750  00 

1 

$78,572  75 

Feb.    a 

•• 

a 

N.Y.&  Bait  Trans.  Co 

<< 

pfm.  bet.  Piers  6  &  8,  N.  R 

1        $100  00 

«« 

a 

Metropolitan  S.  S.  Co 

•  f 

1.  u.  w.  N.  Pier  10,  N.  R 

187  50 

•• 

a 

Georee  W.  Winant. 

<f 

Pier  at  15th  st.,  N.  R 

pfm.  bet.  Piers  18  &  ig.N.R. 

250  00 
375  00 

•« 

a 

Del.,  L.  &  W.  R.R.C0 

tf 

«« 

• 

Brooklyn  &  N.  Y.  Ferry  Co. . . 

tl 

1.  u.  w.  bet.  E.  22d  &  23d  sts. 

1,601  63 

•t 

a 

Compa^i*  Generale  Transat- 
lanti<ine , . 

ii 

Pier,  new  42,  N.R 

7,625  00 

FKBKUAH7  5.  >*9'-l 


Pin,  Forwood  ft  Co 

^idUbla  aai-l«hi  Ca.  . . . 

OvoiftCo. 

BanitdaCr  ft  Schmid. . . . 
KkIekcft>odi«Ic«Ce 

NirimalTninliCo 

Hot>okcb1-4ni1Impt-Ca.-- 

B.  F.ClydB. 

K.V.«Te]iuS.S.CB.... 

C.  H.MntloryftCa 

KMt(o«]&  N.Y.Tmu.Co.. 
Homci  RinudvU -.. 

Waicm  Slock  Yd.  Co 

Maioi   Slevnihip^o 

Suburbin  Tniuii  Ca 

Smdft  KocDig 

J.  SkLdmote  Sons 

FnniPlitlps. 

G«or|[e  H.PenDinun..,-. ,., 
CT.VuSutraocd 

Old  Dominion  S.  S,  Co 

New  Votk  Central  ft  Huilioi 
Kiver  Rnilroad  Co 

Ne»  Vork  Cenint  &  Hudsoi 
River  Railrad  Co 

New  Vork  CBiiral  &  Hudsii 


nt.  Pier.  iHw  ;{.  N  It 

UuLrt»lE.40th&4'><t' 

^hd.iitE.47^ii 

1,  U.W.N.  W.ioSlhH... . 

1)kd.HBuk«..N.R... 
P.erilW.iothM.  ...... 

*...oPw«W.«drt.. 

bfad.uE-sidn. 

phK. M.W.97lhn- .--... 
umclure,  ii.  Batdiir  «rti 

RMRery  &  W.  «  PI 
),,«o..XR 

E.)iPier  to.^11 

W.]jl>iaii.E.R 

%.HPta:.ttLiHM.... 

PleruW.i^hu. 

Pier,  new  !«,  N.  R 

Pior  A  appmch  it  W.  4<ieb 

Pier  jaft  ijbhd,.E.R.. 
eitpbn.  W.  PicrjS.  E.R... 

bhd.  loolE.4lh« 

l.hd.ME,  s«th« 

bbd.iil  E.)jlh  H, 

"■■tl?."'.?..":':.'!' 

Id.o.  (tPicryi,  K.lt... 

PieralW..inn , 

thd.S.PlM.DEw  II,  N.J 

Pieril  W.jAth  *1 

].tl.w,N.PiEr.n]dl3,N.R. 
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Uts. 


tSgi. 


•« 


From  Whom. 


New  York  Central  &  Hodsoo 
River  Railroad  Co 

Frank  Flandreau 

Pa'nckJ.  Brady 

Edward  Abeel 

William  T.  Cog^eshall 

Charles  Parks 

George  A.  Woods 

B.  F.  Kenney 

Henry  A.  Palmstine 

Charles  S.  Coye 

John  J.  Ryan 

Joseph  B.  Erwin 

John  J.  Martin 

James  W.  Carson 

Joseph  F.  Meehan 


For  What. 


I  qrs.  rent,  site  for  Pier  at  W.  59111  st 
bhd.  N.  Pier,  new  47.  N.  R 

WTiarfig?,  District  No.   «,  N.  R 

^,  ..... 

6,     ••    

1.     ••     

10.     "    

IS.     "     

1  i      C*.     AX  •  .  •  •    • 
•  •  -  «f 

3»  

f<  -        <« 

5,  . . • .  • 

7»  

ft  ,        <« 

y.  .  . • •  • 

II,         "       

13.        "       


Amoi^vt. 


Total, 


$700  00 
s.s6t  5© 

«44  «1 
«4«  5* 

67  t7 

««5  S9 
st6  s7 

60  00 

113  60 

»43  •« 

3S«  4« 

83  S4 

•7  44 

to  00 

67  C7 


|i6t,459  19 


•««.S9*  94 


|i6i.4S9  19 


rm>. 


r«b.  4 


Respectfully  submitted, 

JAMES  MATTHEWS,  Tittiurtr. 

From  tbe  Engineer-in-Chief : 

1st.  Report  for  the  week  ending  January  31,  1891. 

ad.  Reponing  that  the  bulkhead  between  Fifty-eighth  and  Fifty-ninth  streets,  North  river,  is 
at  dangerous  condition  requiring  rebuilding  from  low  water  up.  Notify  the  owners  that  said 
Mkhemd  must  be  rebuilt  and  placed  in  proper  condition  as  recommended  by  the  Engineer.in- 

:iiid. 

3d.  Reporting  that  the  work  of  filling  in  between  East  Seventy-first  and  Seventy-second  streets, 
iut  river,  is  being  carried  on  by  private  parties  without  a  permit,  and  recommending  that  the  filling 
H  stopped  and  tbe  persons  violating  the  law  punished.  The  Dock  Master  directed  to  slop  said 
idbg.  Notify  tbe  contractor  to  ajSpear  before  the  Board,  Thursday,  February  12,  1891,  at  1 1  A. 
i,  to  show  cause  why  a  penalty  should  net  be  imposed  for  violation  of  Rule  One  of  the  Rules  and 
legulations  of  the  I>epartment. 

4th.  Reporting  that  dredging  to  the  extent  of  one  thousand  cubic  yards  will  be  necessary  at 
le  wharf  hi  front  of  Castle  Garden  to  properly  accommodate  the  new  fire-boat.  The  Engineer* 
i-Chief  directed  to  make  requisition  for  dredging  thereat  as  recommended  in  his  rejiort. 
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Jib.  In  reference  to  buililing  11  neiv  pUc-iltivet  uiil  tepaitiO);  ibe  aid  taii*  of  Pilr-diiTB  No 
J,  tnil  recommending  ihmt  Ihe  work  be  done  by  Ihc  fi»rce  n{  the  Uepartmeiil. 

On  motion,  uid  ircanmiendaiion  wns  approved  and  the  roUoiving   resolntioo   unaoini 
adopted  by  ihe  affirmative  *o(e«  of  Preiideni  Post  •nd  Comniiiiionera  M*liheirs  >nd  Cnm  : 

ResolTcd,  Tbftl  tbe  Engiacei-in-Cbief  be  and  hereby  ii  directed  to  build  witb  Ibe  force  of  Ik 
Depiltmenl  a  new  pile-dcivci,  with  adjunilile  way«  and  pile  cutting  attachment  at 
diTct'i  Bcow,  aS  ate  and  dimeniioiu  similar  lo  Ibe  otbcr  diTCf'*  uom  now  owned  by  the  DtfM 
meni ;  both  the  pilc.drJTer  and  the  diver'a  tea*  to  li-  uied  <d  cnnitruciinc  Ihe  bulkhead  or 
wall  under  plini  ulopled  for  tbe  improecnftnl  of  (he  walcr-troiil  ;  and  that  all  Ihe  miKriil  iat  III 
(aid  pile-driTcr  and  in  engmc,  Imiler,  biminer.  pile  cuEting  iKachmcnt  aud  other  appunauN 
■ad  all  the  maieiial  for  Ihe  uid  divet'i  scow  and  itt  ajiputteniuicci,  noi  now  contractnl  i« 
wbich  ihall  not  hneaficr  be  coniraclcd  foi.  be  purchased  by  ibc  Tieasuier  othervite  ibin  bf  1 
tract,  IS  provided  by  section  714  of  the  New  Vork  City  Consolidation  Act  of  iSSi. 

Mt.  In  reference  to  the  permit  of  E.  A,  Cruikihank  &  Co,,  agents  of  the  Rbineludet  ol 
tor  pennisaon  to  repiur  the  bulkbeiid  between  Ninety-third  and  Ninety -fourth  Streeti.  Cut  riti 

On  mocion.  the  pettuiisiun  ijiveti  Jinuajy  13,  1891,  waii  continued,  without   prejudice  1 
•ny  muiner  aRecling  the  tights  of  Ihe  City. 

7lh.  In  reference  to  GlUng  in  between  West  Twenty -eighth  and  West  Twenty -lunili  (I 
HwtliTtTer. 

On  nolioD,  the  order  iuued   February   17,  1S90,   directing  tlw  ewraton  of  Cmwltai^ 
deceascJ,  fo  niakt  llie  slivels  aii.t   uv.iiu,'.  rrt.:.,  l>clwi-<ii  West  Titenly^ighih  and  West 
sireett,  North  rivei,  wa^  suspemlei]  for  a  pcnud  of  thirty  d.iys  from  this  dale. 

8lh.  Report  on  Secretary's   Order  No.  10649,  >"  relation  10  the  appl-cation  of  D.C.  NewfDil 
permission  10  build  t  bridge  or  pbllorm  nn  piles  between  Eighteenth  and  Nineteenth  lod  S 
teenlh  and  Twentieth  slreela,  North  livet. 

Whereupon  the  following  resolution  was  adopted  : 

Resolved,  That  peiinission  lie  and  beieby  is  granted  to  D.  C.  Newell  to  build  a  plstfctaa] 
front  of  the  bulkhead  between  West  Eighteenth  alree'  and  West  Nineteenth  street,  Norili  nWi 
about  eighteen  feet  wide,  anil  in  fnint  of  tlii'  biilkliejil.  for  about  one  hundred  feet  noith  a!  Wd 
Nineteenth  slrtel,  North  river,  about  ihirly-sii  feel  wide  ;  the  said  plalforms  lo  be  b 
supervision  of  tbe  Eiigiiuci-iti-Chier  »t  lliis  Department,  and  to  be  anl  remain  only  dunii(  t 
pleasure  of  this  Hoar  I  ;  provideJ,  Luwtvcr,  Ihe  said  11.  C.  Newell  ihill  agree  in  wiiliQe 
days  after  rteei|>l  beir^f,  lo  {my,  a-.  i'ump,'n'.»lion  f.)c  ih^  u^e  of  the  land  under  water  lo 
by  said  plaifumi'.,  the  sum  of  iweniy-rivc  i:cnl5  per  si|uaic  foot  per  annum,  payable  ai  ibteid' 
each  month  to  Ihe  Tieasuri'r  ill  ihl'.  Oc|iartiiietit,  commencing  when  said  plalfoniis  ait  mi]^ 
occupancy,  and  also  a^rec  to  remote  the  s:iid  platfiirms  whenever  01  dcred  lo  tlo  sif  by  this  B«»A' 


I 


two  fender   piles  and  rtp"' 
si  o(58S.i5.     TlieTnaffl" 
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lotfa.  Report  on  Secretary's  Ordtfr  No.  10643,  in  reference  to  the  application  of  Barth  S.  Cronin 
in  extension  of  forty  days  to  complete  the  work  of  repairing  Pier,  new  57,  North  nver,  under 
itract  No.  341. 

Whereupon  the  following  resolution  was  adopted  : 

Resolved,  That  the  time  for  the  completion  of  the  work  to  be  done  by  Barth  S.  Cronin,  under 
Itract  No.  341,  for  repairing  Pier,  new  57,  North  river,  be  and  hereby  is  extended  to  December 
890. 

nth.  Report  on  Secretary's  Orders  Nos.  10398,  10546,  10636  and  10652,  that  he  had  superin- 
Icd  filling  and  regulating  of  the  southerly  half  of  West  Twenty -.seventh  street.  North  river,  from 
westerly  side  of  Eleventh  avenue  to  a  point  about  seventy  feet  west  of  the  westerly  side  ot 
rteenth  avenue ;  the  extension  to  bulkhead  between  the  transfer  bridges  and  the  coal  sheds 
ited  between  Alexander  and  Willis  avenues,  on  the  Harlem  river  ;  also  the  repairing  of  Piers, 
r  27  and  28,  North  river,  and  placing  of  a  portable  fence  under  rolling  shutter  at  outer  end  of 
r  "A,"  North  river. 

The  Secretary  reported  that  the  pay-rolls  for  the  month  of  January,  1891,  amounting  to 
,639.95,  ^"^  ^^^  pay-rolls  for  the  General  Repairs  and  Construction  Force  for  the  week  ending 
uary  30,  1891,  amounting  to  $8,370.52,  had  bsen  approved  and  audited  and  transmitted  to  the 
ance  Department  for  payment. 

On  motion  of  Commissioner  Cram,  the  Engineer- in-Chief  was  directed  to  finish  the  work  of 
ipleting  Pier,  new  29,  North  river,  at  the  cost  and  expense  of  the  contractor  John  Gillies,  and 
Secretary  directed  to  notify  the  said  contractor  of  the  action  of  the  Board . 

On  motion  of  Commissioner  Cram,  the  Engineer-in-Chief  was  directed  to  prepare  plans  for 
improvement  of  the  Harlem  river,  from  Madison  avenue  to  McComb's  Dam  Bridge. 

Commissioner  Matthews,  to  whom  was  referred  the  subject-matter  respecting  the  compensa- 
I  to  be  charged  T.  &  A.  Walsh  for  the  use  of  land  under  water  for  the  purposes  of  a  timber 
in,  between  Ninety-ninth  and  One  Hundredth  streets.  East  river,  reported  that  in  his  opinion 
sam  of  one  dollar  and  fifty  cents  per  week  should  be  charged  therefor,  the  said  amount  to  be 
d  weekly  when  due  to  the  Dock  Master  of  the  District,  commencing  Febniai;y  i,  1891. 

On  motion,  the  said  report  was  received  and  adopted. 

The  President  stated  that  he  had  an  interview  with  Isaac  N.  Burdick,  who  was  notified  to 
)ear  this  day  to  answer  for  violation  of  Rule  No.  6  of  the  rubs  and  regulations,  and  the  explana- 
Q  given  being  deemed  satisfactory,  he  moved  that  further  proceedings  in  the  matter  be  dismissed, 
uch  was  carried. 

The  Auditing  Committee  submitted  an  audit  of  sixteen  bills  or  claims,  amounting  to  $7,524.63, 
uch  was  approved  and  audited,  and  ordered  to  be  spread  in  full  on  the  minutes,  as  foUovf^v 


FtlRCAiur  s.  1S91.] 


Cnu/nM/iA*  Aicataa. 


11589.  The  Qulmen  Spence  Company,  ccreiiag  i»ilen,  «te Slao  9 

11590.  Henry  0.  Taauauf,  ihaipoiiiig  drUlt. .' ij  a 

11591.  Joieph  W.D1IT7M,  fptuce 34  3 

11593.  John  Fdx,  mpe,  ipikct.  etc 793  6 

1IS9J.  Andrew  McGiath,  ipnice,  vhil*  pnit,  tie     .  99  j 

11594.  Beil  Brolhen.  ipnu« ...  y^  4 

11595.  II.  A.  Rogen,  punches,  hose,  ecc }■  3 

11596.  Al&sd  J.  Munaj.  ealt 385  9 

■■597-  jQh"  ^    WalU),  Jr..  repiin  to  Pile^merHoi.  tt sSg  o 

11598.  UnKni  Dredging   CompaO]',  dicdging. . .,..,,,.,...., ...    ..  1,449  a 

11599.  Meeker  &  Co.,  coil 614  S 

1 1600.  Atlantic  Dicdging  Company,  drcd^ng ■•749  6 

■  1601,  The  Melropoliiao  Telephone  aod  Tekgr^lh  C 


GMTfai  RtfA^  Atiam^. 


iiticn.  Alfred  j.  Mum;,  oak  piles. 
11601.  .Memnder  Pollock,  ihellar 


10  j; 


11604.  Rol>-'l  L.  Wti 


R  EC  AMTfLA  no.'i . 

13  Hill.  .itCUmii  onCoMstraciian  Accounl      ,,    . 16,78146 

1  ■'  General  Repairs  Account 61 S  t7 

t  "'  Acqaircd  Property  Aeeoum 125  dD 

(6  BilKurC-ltim^amounlinglo   - ! 

Respectfully  submitted. 

JAMES  MATTHEWS.    I    Andil 

J.SERGE.\NT  CR.VM,  f  Cooun 

The  aciion  of  the  Presideni   m  liansmilling  ihe  samt  wilh  itqnisiiions  for  Us  »noi 
Finxnte  De].a[tmciil  Tor  piyment  approved. 


Un  .1.0IIOD,  the  lioatd  adj^rned. 


AUGLSTLS  T.  DOCHART^".  S«n 
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The  Board  then  convened  in  executive  session. 


[February  5,  1891 


On  motion,  the  resignation  of  Joseph  Ciotty,  Laborer,  was  accepted. 


The  following  persons  were  appointed  : 


Edward  D.  Saunders. 


Thomas  Culkin. 
George  Hackett. 


Storu  CutUr. 


Laborers. 
John  Gough. 


James  (vaffhey. 


John  OTrey. 


On  motion,  the  Board  adjourned. 


AUGUSTUS  T.  EMDCHARTV,  Secretary. 
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At  a  special  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of 
Board,  Pier  **  A,'*  Battery  place,  Wednesday,  February  11,  1891. 

Present — President  Post. 

"         Commissioner  Matthews. 

Cram. 

The  Board  met  for  the  purpose  of  receiving  estimates  for  fiillng-in  behind  cribwork  bulk- 
is  from  East  One  Hundred  and  Thirty-eighth  street  to  north  of  Elast  One  Hundred  and  Forti- 
street,  on  the  Harlem  river,  advertised  to  be  opened  this  day  at  12  o'clock  M.,  a  representatiTe  of 
Comptroller  being  present. 

Six  estimates  were  received  as  follows  : 

Per  cubic  yard. 

'rom  Brown  &  O'Grady,  with  security  deposit,  $170 23  9-10  cents. 

*'      Peter  Handibode,  "  170 26 

"     John  D.  Dailey,  "  170 171-4 

*'     Michael  H.WhalenA  Co.,    "  175 14 

*'     Brown  &  Fleming,  '*  270 15 


"     William  J.  Reilley,  "  170 28 

On  motion,  the  Secretary  was  directed  to  transmit  to  the  Comptroller  the  security  deposits  made 
laid  bidders  and  accompanying  their  estimates,  whereupon  the  following  resolution  was  adopted  : 

Resolved,  That  the  contract  opened  this  day  for  filling-in  behind  cribwork  bulkheads,  from 
t  One  Hundred  and  Thirty-eighth  street  to  north  of  East  One  Hundred  and  Fortieth  street  on 

Harlem  river,  be  and  hereby  is  awarded  to  Michael  H.  Whalen  &  Company,  they  being  the 
TSt  bidders,  upon  the  approval  of  the  sureties  by  the  Comptroller. 

By  unanimous  consent  the  following  communications  from  the  Engineer-in-Chief  were  re> 
red  and  ordered  to  be  placed  on  file,  viz. : 

ist.  Reporting  completion  of  the  bulkhead  between  Piers,  new  28  and  29,  North  river.  The 
ck  Master  directed  to  collect  wharfage. 

2d.  Reporting  that  the  services  of  an  additional  Assistant  Engineer  are  required  for  the  proper 
«ecution  of  the  work  of  the  Department.  Reciuest  the  Civil  Service  Boards  to  submit  a  list  of 
"sons  eligible  for  said  position. 


Cm  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


Al  ameelineof  (beBcnrdaf  DoduortheCity  ofNew  York.  Md  u  tbe  olBce  cf  iht 
"A,"  BalWr?  plicc.  Thui»Ia<r.  Febrwty  13,  189I. 

Piesenl— Piesidcnl  Posl. 

CainiDislontr  Matlhcw^ 

The  miKiilrs  of  llit  meeling  held  Thundiy.  the  Jlh  inslani  were  tead  •nd  ippio*edv 

Philip  Dromeihiuser  appcorEd  beloie  ilie  Boanl  in  reipanie  IP  aa  onieT  to  thow  cxow  ahf 
illyfihould  not  br  iinf.owd  (or  vtolalion  of  Kale  One  oftheKu1es<,nd  ReirnUiioi-.sof  IheDq 
(.  in  placing  tilling  in  the  Enit  nm,  bclncen  Seventj-fim  anil  Scfewy-afcand  auttiM,  * 
•  permit.  After  hearing  said  pany  the  maiter  was  diupped. 

The  following  cominunicalioni  were  received,  read,  and. 

Upon  molion.  tabled  : 

From  the  Department  of   Public  Charities  and  Correciion— Requesting  repain  t«  Ibe  li 
K>t  of  One  Hundred  and  Twentieth  street,  Harlen  nTer.     TruHmii   to  laid   DepalliiniJ 
of  the  letter  forwatded  to  the  Cnmplniller  and  Counsel  to  the  CarpontiaB  in  i^lkn  u 
.l>)eet. 

Fran  the  New  York  Stesm  Companj— Kcqiaeating  penntsROn  to  eract  and  aposte  ai 
converor  on  »outh  side  of  Pier  fool  of  Veseji  street.  North  river,  in  aicordanee  wiili  plans  sabaiiflri^ 

f  torn  the  Engineer- in-Chief — In  reference  10  Ihe  filling  required  at  One  Hundred  and  TwnllC 
Gflh  street,  Harlem  river,  and  recommending  that  il  be  made  a  free  dump  ontil  otbciwue  MdmX 
by  the   Board.     Tabled  for  one  week. 

The  following  communications  were  received,  read,  a.nd, 

On  motion,  ordered  la  be  placi-d  on  (ile,  vii.  : 
From  the  Couniel  to  the  Corporatisn  : 

IM.  Approving  sprcilications  and  form  of  contncl  lor  building  a  steel  prcqieller,  U>  be  koM 
la.  "  Pier,"  for  furnishing  sawed  yellow  pine  timber,  and  for  611ing-in  between  Une  Husdrtd 
Thirlji-eighih  and  One  Huadied  and  Fortieth  streets.  Harlem  river,  under  Conmc'a  Not.  366,3! 
andjfiS. 

id.  Transmitting  copiei  of  Assembly  Hills  Nos.  39;  and  405,  and  requesting  inttniclioQsai 
the  views  of  the  Commissioners  wiih  reference  to  the  same.  The  subject-matter  mpectiag  Amcv' 
Bill  No.  395  referred  to  the  President  and  Commissioner  Matthews,  Advise  Chat  there  it  M 
,ectioo  on  the  part  of  this  Board  to  Assembly  Bill  No.  405  becoming  a  law. 
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3d.  Requesting  certain  data  respcling  the  lime  when  the  plan  of  that  portion  of  the  watcr- 
«t  from  One  Hundred  and  Third  to  One  Hundred  and  Sixth  street,  East  river,  was  adopted  by 
i  Commissioners  of  ihe  Sinking  Fund.      The  Secretary  requested  to  furnish  the  information. 

4ih.  Requesting  a  map  showing  the  bulkhead  and  pier-head  line  of  1857,  from  Thirty-fifth  to 
lirty -eighth  streets.  East  river,  together  with  that  of  premises  sought  to  be  acquired  between 
irenty-fifih  and  Twenty-sixth  streets,  North  river.  The  Secretary  directed  to  transmit  a  copy  of 
;  report  and  map,  as  submitted  by  the  Engineer-in-Chief. 

5ih.  Transmitting  copy  of  Assembly  Bill  No.  385,  and  requesting  advice  in  relation  thereto, 
ttcrred  to  the  Engineer-in-Chief  to  examine  and  report. 

From  the  Department  of  Public  Works  : 

1st.   Reporting  that  it  is  their  intention  to  erect   an  additional    pumping  station   for   its  high- 
•vice  works  on   the  Harlem  river,  between  the  New  Aqueduct  and  High  Bridge,  and  requesting 
;  co-operation  of  the  Department  in  the  construction  of  a  bulkhead  and  general  improvement  of 
;  water  front  adjacent  thereto.     Referred  to  the  Engineer-in-Chief. 

2d.  Stating  that  repairs  have  been  ordered  to  the  pavement  between  the  car  track  and  bulk- 
ad,  foot  of  Market  Slip,  East  river. 

From  the  Finance  Department — Returning  the  proposal  of  John  Gillies  for  building  Pier  43, 
5t  river,  under  Contract  No.  365,  with  the  approval  of  the  adequacy  and  sufficiency  of  the  surc- 
s  thereto. 

From  the  office  of  the  Secretary  of  State,  Albany,  N.  Y.  — Reporting  that  they  arc  unable  to 
d  any  reference  or  order  of  conformance  respecting  application  for  (tcquiring  certain  land  for  the 
eaing  of  One  Hundred  and  Fourteenth  street  to  the  Harlem  nver  on  file  in  said  office. 

From  Walter  B.  0*Brien  and  others — Requesting  permission  to  place  a  float  foot  of  One 
mdredth  street,  East  river,  for  the  purpose  of  storing  a  few  row-boats.  Permission  granted, 
:  same  to  remain  only  during  the  pleasure  of  the  Board. 

From  the  United  States  steamship  **  Minnesota  " — Requesting  permission  to  place  a  movable 
itry-box,  with  awning,  and  temporary  davits  for  boats,  on  the  Pier  foot  of  Fiftieth  street.  North 
cr.     Granted. 

From  James  McCienahan — Applying  for  a  thirty  years'  lease  of  Pier,  new  59,  North  river,  and 
reeing  to  pay  as  rental  ten  thousand  dollars  per  annum  for  the  first  term  of  ten  years,  with  an 
Yanced  rental  of  ten  per  cent,  for  each  additional  ten  years.     Application  denied. 

From  John  Murphy — Requesting  permission  to  locate  a  float  at  the  south  side  of  Pier  foot  of 
ftieth  street.  North  river.     Application  denied. 

From  the  Quebec  Steamship  Company  : 

1st.  .Requesting  permission  to  extend  she  1  on  Pier,  new  47,  Norih  river,  to  \ie  built  upon  the 
me  greneral  plan  as  the  existing  shed  on  said  pier.  Whereupon  the  following  resolution  was 
lopted  : 
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Kewlnil,  lliil  p«miHioa  lie  And  baevj  b  cnnlcd  to  the  i^Kbec  Sttanubip  CM 
eiKt  *  (hid  ay*t  ih'ciicuiian  ta  Pkr.  new  47,  Noilb  dm,  4I)  the  work  coanactcd  tfacf«4 
Jone  unrlri  thK  aupiiiviiiun  or  ihr  (-jiginKiinChicI  nf  iW  l>c|«n»aua*d  nbjici  to  *i 
tkni  of  tho  Kira  Ue[>at1inFnt,  pnnuli^d  tbc  (aid  mmpanir  ac>CM  M  erect  the  auMT  M  tiSI 
■ail  eipcnte,  in  iccorilaiKC  wllh  ihr  Mmc  plaiu  and  linei  c4  Ihr  natiog  %hed  on  aid  | 
MCSBWr  [T[jair^lo  br  mo'l*  by  Itw  ukl  vi'mpinr  «heiic»ei  rei]Bli«d  so  la  da  by  ttik  Dep 
Ike  eitmuon  to  Itw  hM  ilifd  lo  reimin  tmIciI  in  anJ  ■■wind  br  fht  Majror,  AtdermcD  ^ 
DicnMlir  or  ihr  City  iit  Ntw  York  Upon  the  cqiintion  oc  ■mdu  Inaiimlioo  ol  Ibe  UttI 
pi«i  111  lie  htrtsllct  cx«cii'«d. 

til,  litiuottng  thai  Iniilcr-piln  be  placxl  •!  IScr.  nr«  47.  Nonh  mn.  Kefaat 
Eoglneci-in-ChUr  to  examine  and  report.  I 

From  K.  1'.  Siaau-  Kvfuetbiih-  iln  nlnm  of  the  wearily  lo'nej  depadlitA  bj  Us  j 
1890,  trhen  miroaiei  wett  ttwJved  lor  huiWiug  a  new  woudcn  pier  aad  apfifimch  foo|j 
Forty  liri,!  itrMl,  Noiih  river,  under  CotitracI  No.  337. 

Whereupon  (he  lirilowint  pi«ainbln>  atid  ttaolulinu  wen:  ajlopted  1  I 

Wheteai,  Thi»  Hoard  reeeiveil  June  to,  l8-(0.  euinum  for  buildtni;  a  new  pietandi 
loot  ol  Korty-firit  •trfci.  North  ti»ci,  under  Contract  No.  33;  ;  and 

Whcm*.  R.  P.  Slaat*  wu  the  lowMI   MAa   iai  datsg  >aid  woik,  *nd   the  mm  « 
■nwant  nf  the  tecnritjr  dfpcnit  nqoiied  by  iltt  Mrtm  of  tlM  c( 


tioller ;  and 

Wlic 


iihiainsil   bj  tlie  C'mwUdiiid   I 


and 


..nplioUc 


;iutl.ni 


HiTMilvnl,  'HiJl  Ihe  ] 
appmatli  fool  i>f  Kurly-fira' 
eXipiiaieolK.  P.SNaN,  in 
liereliy  nic  tej>^c(ecl,  and  II 
itii»mnlmi;lo»f'S7.  nudci 


petitioned  In  Ic  leleawd   from  said  contract, 
:tuni  to  him  the  amount  of  said  security  depuit ;  thcrefoie 

i,  lipeci  Real  ions  nmj  form  oF  cunlracl  for    huildini;  s  new 
nd  the    iBine    arc    lieteby    withdraw] 


iltcel,  Norlli 
all  otlKT  utii 
■  ConiplriilUr 


0  K.  r.  Staats  lUe  » 


i'ruiii  I  liint  mid  llonaldson — Kequcding  to  lie  infciiincil  of  Ihe  dale  of  the  iieai  talc  of) 
ktIb.  luyethcr  wilh  a  li^t  orthoie  sold  Friday,  January  30.  1891.      Referred  to  the  Tl 

/rmii  William  K«1ly  ami  '['homati  (icariy,  ^^UTtliirs — Agreeing  to  the  t^leiiMon  of  time 
t'eirre  lu  Eompklc  all  delivenn  of  ginnilc  undtr  Contract  No.  33S. 

'iiim  ihe  renixylvaiilLi  kaiUc<ad  Company —Acccp ling  ihc  lerms  and  cundiiiunj  olttt 
jdoplc'l  Jnniury  30,  iSgi,  Wsini;  to  s.iid  cump.iny  ihe  pilars  f«ot  ol  Thirty .<ie»enth  .oJ 


10  drive  lend'.-t  pile,  too 
mil  granted- 
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From  Charles  McManas'  Sons —Requesting  permission  to  dredge  at  the  dumping-board  foot  of 
ttd  adjoining  the  bulkhead  south  side  of  Fourteenth  street,  East  river.      Permit  granted. 

From  Francis  E.  Moon,  Chief  Clerk — Requesting  an  additional  leave  of  absence  of  ten  days. 
Jtequest  granted. 

From  the  I^high  Valley  Railroad  Company— Requesting  permit  to  replace  piles  between  Forty - 
bird  and  Forty-fourth  streets.  East  river.     Granted. 

From  Joseph  Cornell,  lessee —Requesting  permission  to  sublet  from  May  i,  1891,'  to  the 
angerties  &  New  York  Steamboat  Company,  about  two  hundreil  and  tweniy-five  feet  of  the 
lutherly  side  of  the  bulkhead  fool  of  West  Eleventh  street,  North  river. 

Whereupon  the  following  resolution  was  adopted  : 

Rcolved,  That  license  and  consent  be  and  hereby  is  granted  to  Joseph  Cornell  to  sublet  to 
!«  Saugerties  &  New  York  Steamboat  Company,  from  May  i,  1891,  so  much  of  the  wharfage 
ranted  by  a  certain  lease,  dated  Noveml)er  i,  1888,  as  niay  accrue  on  the  southerly  side  of  pier 
NH  of  West  Eleventh  street.  North  river,  and  on  a  portion  of  the  bulkhead  at  the  southerly  end  of 
liirteenth  avenue  at  West  Eleventh  street,  beginning  at  a  point  on  the  said  l;ulkhead  thirty-five 
set  westerly  of  a  point  where  the  easterly  line  of  Thirteenth  avenue,  lietween  West  Eleventh  street 
Rid  Bank  street  produced  southerly  crosses  5aid  bulkhead,  and  extendmg  westerly  along  said  bulk- 
ead  and  the  southerly  side  of  said  pier  to  the  westerly  end  of  said  pier  on  its  southerly  side,  a  dis- 
Ace  of  about  two  hundred  and  twenty-five  feet,  provideil  that  the  said  leasee,  Joseph  Cornell,  and 
le  sureties  to  the  said  lease,  shall  execute  and  file  an  a^^rcement  in  writing  with  this  Hoard  that 
wtr  obligations  under  the  provisions  thereof  shall  in  no  manner  be  impaired  or  affected  by  reason 
fthe  license  and  consent  to  the  said  subletting. 

From  Charles  E.  Appleby— Declining  the  offer  of  January  29,  1891,  for  the  purchase  of  certain 
harf  property  between  West  Thirty-ninth  and  Forty-first  streets,  North  river,  keferred  to  Com- 
lissioDer  Cram. 

From  Henry  L.  Hillman — Applying  for  appointment  as  captain  uf  tiic  tug  '*  Manhattan." 

From  C.  B.  Richard  &  Co. — Requesting  a  test  of  Poitlanl  cement,  and  inclosing  ten  dollars 
o  pay  the  cost.     The  Engineer-in-Chief  directed  to  make  said  test  and  report  the  result. 

From  Dock  Master  Coggeshall — Reporting  that  the  bulkheal  opposite  New  We^t  Washing- 
an  Market   requires  cleaning.     Re<iuesL  the  Department  of  Street  (^leaning  to  clean. 

From  Dock  Master  Coye — Reporting  the  sinking  of  a  can.il-bual  loaded  with  coal,  consigned 
m  Barber  &  Nephew,  at  Pier,  new  29,  East  river. 

From  Dock  Master  Kenney — Suggesting  the  propriety  of  placing  a  water-closet  on  the  bulk- 
d  foot  of  Seventy-fifth  street,  North  river. 
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From  Whom. 


N   Y.C.&  H.R.  R  Co 


Charle«;  L.  Morgan 

('.t-orgc  W.  Plunkilt  &  Smith. . 

F.  W.J.  Hurst 

James  McClenahan 

Patrick  J.  Brady 

KrJ w.nrd  Abecl 

William  T.  Co{;geshall 

Cli.irlcs  Parks 

( ItorRr  A ,  WiKxIs 

Bjrt.  F.  Kcnncy 

Henry  A.  Palm^tinc 


(l^liarl«.->  S.  C'oyc. .. 

Jf'hn  J.  Ryan 

|o<eph  II.  Erwm.. 
John  J.  Martm  .... 
JamcN  W.  C" arson. . 
Jascph  F.  Mcchan 


----- 

_  ~_ 

1 

■ 

'-    —   - 

— 
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'hat. 

1 
Amount. 

1 

!     T. 

L">TAL. 

Oat* 

ITSD. 

,    i8qi. 

I  qm.  n'ni  Picr 

new 

6a.  N.  R 

I5.000 

00 

••         E.  h 

r  l»icr 

4.  FIR 

1. 000 

00 

1 

bhd. 

&  pfm.,  b«t.  Piers  4  & 

5. 
bhd. 

E.  R 

950 
950 

00 

bet.  Piers  5  &  6.  E.  R . 

00 

1 

1 

I.  u.  w  ,bet.  W.  6ctk  &  65th 
sireets,  N.  R 

1.500 

00 

Picr6.E.R 

2,OlK> 

00 

Pier 

5,  E.  R 

.^.750 

3.75^-' 

CO 

Pier. 

new 

63.  N.  R 
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••         E   h 

,  Pier 

18,  E.  R 

i.iaj 

00 

Pier 

at  W 

.  5i^t  street 

975 

0. 

Pier, 

new 

39,  N.  R 

7.625 

00 

Repairing  Picr, 
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60,  N.  R 

88 

55 

Wharfage.  I)i«itrict  1 

Vc).  2.  N.  R 

104 

32 

•< 

4.     "      

68 

35 

44 

6,     ••      

70 

36 

•  • 

8.     ••      

98 

42 
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24a 

24 
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43 

00 

44 
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94 

33 

44 
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4> 
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67 

14 

7.     *'      

89 

9> 

14 

9>     "      

30 

0-) 

44 

II.     '*      

26 

90 

4t 

»3.     *•      

«34 

76 

•41 

.707    15 

Feb.  II 

$'5 1. 345  90 

«6i 

.345  90 

Respectfully  submitted, 

JAMES  MATTHEWS,  Treasurer. 


tn  the  Engineer-in -Chief : 

Report  for  the  week  ending  February  7,  1891. 

Reporting  repairs  required  to    Ficr  4,  East  river. 
River  Railroad  Company  to  repair. 


Notify  the  New  York  Central  and 


February  12,  1891.]  ^52 

3d.  Report  on  Secretary's  Order  No.  9927,  in  relation  to  the  temporary  removal  of  water-pipe 
under  Pier  at  West  Fortieth  street.  North  river.  Notify  David  Stevenson,  brewer,  to  remove  slid 
pipe  where  the  same  interferes  with  the  sewer. 

4th.    Report  on  Secretary's  Order  No.  10634,  that  he  had  unloaded  scows  of  Street  Cleini^ 
Department  refuse  and  also  (xas-housc  material,  and  placed  said  material  Ixhind  the  new   cribwcik  ; 
bulkhead  Ixjtween  One  Hundred  and  Thirty-eighth  and  One  Hundred  and  Fortieth  streets.  Harks 
river. 

5th.  Report  on  Secretary's  Order  No.  10669,  as  ti^'the  dredging  required  under  the  dumpii;- 
boardi  used  by  the  Department  of  Stieet  Cleaning  at  the  foot  of  Canal  and  West  Twelfth  strttts, 
North  river,  and  Seventeenth,  Forty-siHth  an'l  Eightieth  streets  East  river.     The  Engineer-in-Chief  \ 
<lirected  to  prepare  specifications  and  form  of  contract  for  dredging  thereat. 

6th.  Report  on  Secretary's  Order  No.  10543,  submitting  plans,  specifications  and  form  of  coo- 
tract  for  extending  Pier,  new  25,  North  river,  out  to  the  pier-head  line  of  1890. 

On  motion,  ordered  to  Ixi  placed  on  file  and  the  following  resolution  adopted  : 

Resolved,  That  the  plans,  specifications  and  form  of  contract,  as  prepared  and  submitted  by 

the  Engineer-in-Chief  of  this  Department  for  extending  Pier,  new  25,  at  the  foot  of  North  Momt 

street,  out  lo  the  i>ier-head  line  of  1890,  l)e  and  they  hereby  arc  approved,  swbjeci  to  the  approvil 

of  the  Counsel  to  the  Corporation  as  to  form,  and  the  Sccretar}'  be  and  hereby  is  directed  to  ban  1 

I 
a  sufficient  number  of  blank  forms  of  proposals  printed,  and  proper  advertisements  inviting  estimates  1 

for  doing  the  said  work  inserted  in  the  various  ncwspai)ers  designated  by  law. 

yih.   Report  on   Secretary's  Orders   No.  10532,  ic6oi,  10656,  10659,  and    106S4,  that  he  had 

superintt'ndtNJ  pla  in^  rip-rnj)  south  of  Ninciy-cij^hth  street.  North  river,  wiiliin  the  eslaUli'sliefl  line 
of  TweHih  .ivcnut  ■.  the  ropairii)}^  and  dri\  ingot  piles  at  Tiers  50  and  51,  Easi  river  ;  repairing 
p.ivenient  in  fn-ni  of  1  )esl)r.>SNe'^  Street  Ferry,  North  rivor ;  driving  and  fastenin^^  fcn<lcr  piles ^y  s-.wth 
side  of  F'icr  (>,  Xorih  river  ;  anit  llial  ihc  copies  of  maps  requested  by  the  Counsel  to  the  t.'orporation. 
showing;  hidklioad  and  picr-hcad  lines  of  1S57  between  'rhirly-fifth  and  Thirty-eighth  streets.  List 
river,  alsij  hne«.  ol  I'ii^i  avenue  ami  j»ro|  K).«>ed  Avenue  A.  are  not  in  the  possession  or  eontr-l  it  the 
I>c|»ailnieiit. 

Sih.  Repoit  on  Secrel.uys  ( )rdei  No.  io^>S5,  submitting  in  triplicate  maps  showing  the  premise- 
souj'ht  to  l,c  .ufjuiied  l-etween  Twenty-t'ifih  and  Twentv-sixth  streets.  North  river.  Transmit  sa>^ 
njapst<t  the  ( "(»unsel  t<i  tin  C'i'rp"»iati'»n. 

t^il).  Kipnit  nil  Se^  letai  y's  ( )i<ler  No.  i()()7o,  submitting  a  plan  for  the  improvement  cf  ihf 
ur«-ti  ily  •  Kie  ot  tht  I  laileni  livti  lii>ni  the  exisiing  line  of  I^ast  One  Hundred  .\nd  Tiiiriy-eiiihlh 
•,tr^«'t  I"  the  \^t^l^MV  line  ot  Seventh  avenue.  C'omnu^sioner  Cram  moved  that  ihe  afoicsai-i  pKui* 
1h-  :r.i.r'>v«  d,  v.hivli  wn>  l<'-t.      Att.r  luiihei  <ii^cus?ion  the  whole  matter  was  laid  on  the  tabic. 

"•f   .Xuditinj;  (.'omniittM-    i»ie->ented    an    audit   of  twenty-one   bills   or   claims  amounting  '.0 
49,  ishiih  weie  approved  und  autliicd,  and  ordered  lo  be  spread  in  full  on  the   mmuies  « 
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Construction  Account. 
Name.  Amount. 

rhc  New  York  News  Publishing  Co.,  advertising ^416  55 

29  70 

3060 

16  80 

4200 

1535  65 

General  Repairs  Account. 

The  New  York  News  Publishing  Co.,  advertising $45  90 

228  00 

43  80 

317  70 

Annual  Expense  Account. 
['he  New  York  News  Publishing  Co.,  advertising 59  70 

Construction  Account. 

bhn  Pcirce,  Estimate  No.  3,  Contract  No.  338 ^357  3^ 

Atlantic  Dredging  Co.,  dredging 73  60 

saac  Hall's  Son,  anchors 91  50 

ylichael  Moran,  towing 232  91 

Vlfred  J.  Murray,  white  oak 934  05 

*.  Eckel,  repairs  to^evel 15  00 

fohn  F.  Walsh,  Jr.,  repairs  to  P.  I>.  No.  10 264  oo 

Brown  &  Fleming,  sand 861  90 

Barth.  S.  Cronin,  Estimate  No.  5,  Contract  340 9^804  02 

16,634  34 

General  Repairs  Account. 

)arth.  S.  Cronin,  Estimate  No.  2,  and  final  Contract  341 ^5*565  70 

Atlantic  Dredging  C«.,  Estimate  No.  i,  and  final  Contract  363.  2,074  40 

•         7,640  10 

$25,187  49 

Respectfully  submitted, 

JAMES  MATTHEWS,     )    Auditing 
J.  SERGEANT  CRAM,  (  Committee. 

:  action  of  the  President  in  transmitting  the  same,  with  requisitions  for  the  amounts,  to  the 
Depairtment  for  payment,  approved. 


TW  Scocun'  i*V>"^  lliM  the  pLjr-ntb  for  die  (rtncnl  RepiMn  aad  Ctm 
tbt  v«di  eodliic  Fdnarr  i,  iSgl.  ■— imng  lo  $(,31;.  16.  htd  beta  afipRnped  and  ai 


Ob  notiiM  oJ  dm* 


«  CiaM.  dw  pveanble  MHtmutatiea  adc^eJ  Jnlr  11,  1S90,  < 


tnK  u>  paicliaic  cctials  mbuil  property  between  IVrv  (Jil  13  si>4  ^  Xonli  river,  wrn 
M  u  lo  luil  a*  Inllnwt : 

"  Includiot  *U  the  HBlii,  title  loil  iatm^  cledT«i)  bjr  ti«  {tsnti-a  Iram  a  ccniiD  a 
inailc  bf  the  uvpcaauoo  of  Trink j  Chairli  as  vdl  •*  lluoacb  tkc  gcrini  tn  Jc«bua  Juoa. ' 

Preudenl  l*o»l  tMidc  m  tbr  oeigiti«T. 

»Tbe  1'tnMuitT  iTpurwM  tini  he  hatl  xmivrI  the  lo\la»lmg 
llepuiDMst  oiih  manile  ropc.  elc.  r 
'■ 

Alex.  Pollock  . . . 
J.  S.  Ilarron  &  Co. 
Charles  H.  I'leasai 
II.A.  Koeert 


I  Alciandei  I'vUkIi   , 

|«.A.it«flm 

n«aJkO>  . 


/hi  tMi  JAat/d  AV 


an«f  £Vmwi.  MmUt  K^fr,  <M,  ttc. 


M% 


.n  .,f  li 


ardiiig  bulh  Ihe  ordef>  lo  Alex.  I'ollotk,  he  I 


bidiler,  appro  1 
The  r..ll»v 


S7JI.  AlBjut  lo.otxj  fetl  3-inch  -pruct 

8733.  Manila  ...pe 

8734.  One  nil^i  uf  lilt  iVklroii.jliijii  lli^trii:!.. 

8735.  Services  of  d.cii;?.  ttc,  Kail   (>r,e  llui 


873-,.  Services  ,.(,1 

Scclioii 

8737.    rwenly-lhici 

^^«73R.  Ahoiil  •■«■--  il 

■H4°-Tw"M<>n.-„ 


Teiilh  Sltei 
ll<>mli>.a  ami  Tenth  Stre. 
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For  what. 

[landred  sheets  cardboard Estimated  cost,  $20  00 

rs,  12-ton  derrick **  180  cx) 

t  five  hundred  cubic  yards  broken  stone,  per  cubic  yard. .  "  I  85 

i  and  bar  iron '*  160  65 

ght  spikes  and  files '*  357  00 

es  of  dredge,  etc.,  at  Castle  Garden "  200  cx) 

er  lxx>ts *'  22560 

ies  tug  *•  Manhattan  " "  58  00 

t  five  hundred  cubic  yards  broken  stone **  925  00 

crow  bars,  etc **  ICX)  20 

irrels  quick-setting  Portland  cement "  1,225  00 

arrels  quick  or  slow  setting  Portland  cement **  I»i65  00 

ei  cement  and  diver's  mitten.s "  205  00 

oil,  turpentine,  etc   **  109  75 


)rd  hickory  wood, 
'arc. 

iuii,  the  Board  adjourned. 


AUGUSTUS  T.  DOCHARTY,  Secretary. 


ird  then  convened  in  executive  session. 

mmunication  from  the  New  York  City  Civil  Service  lioards,  submitting  list  of  persons 
appointment  as  Assistant  Engineer,  was, 

notion,  ordered  to  be  placed  on  file,  and  the  following  resolution  adopted  : 

;d,  That  S.  W.  Hoag,  Jr.,  who  has  l)een  certified  to  by  the  Civil  Service  Boards  as 
such  position,  be  and  he  is  hereby  appointed  to  the  position  of  Assistant  Engineer  on 
t  a  salary  of  $x66.66  i)er  month,  to  take  eficct  when  he  reports  f©r  duty. 

•mmunications  from  the  Engineer-in-Chief,  recommending  the  discharge  of  Charles 
!man  of  Masons,  and  Michael  Doyle,  Stone-cutter,  were  ordered  to  be  placed  on  file,  and 

ion,  said  Charles  Giblin  and  Michael  Doyle  were  discharged. 

ion  of  Commissioner  Cram,  the  salary  of  John  F.Cherry,  Laborer,  was  fixed  at  the  sum 
ve  dollars  per  month,  to  take  etlect  on  and  after  February  14,  1891. 

lowing  persons  were  appointed  : 

Shi/>  Carpenter. 
John  H.  Kelly. 


IVU      la,  J; 


Fnak  RhodM. 
Oa  nKtiw,  die  icaputioa  of 


BKOolouew  GtmtK. 

WOUm  F.  Muiik. 
Tbouu  Calkin  asccpled.' 


ChiMMiMmiMB 


AUGISTUS  T.  DOCHARTV,  Smmuj 
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At  a  meeting  of  the   Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the 
mi.  Pier  "A,'*  Battery  place,  Wednesday,  February  18,  1891. 

Present — President  Post. 

"         Commissioner  Matthews. 

Cram. 

The  President  proceeded  to  open  the  estimates  for  building  a  new  steel   propeller   with  all 
iortenances,  to  be  known  as  **  Pier,"  and  for  famishing  sawed  yellow  pine  timber,  advertised  to 
this  day  at  12  o*clock  M.,  a  representative  of  the  Comptroller  being  present. 


Two  estimates  were  received  for  building  the  propeller,  as  follows  : 

hom  The  Globe  Iron  Works  Co.,  with  security  deposit  $550 147,952  cx) 

IPkom  Brown  &  Miller,  **  "     $550 41,80000 


Five  estimates  were  received  for  furnishing  sawed  yellow  pine  timber,  as  follows  : 

bPer  1,000  feet. 

The  Export  Lumber  Co.,  with  security  deposit  $625 $27  50 

Robinson  &  Booth,                  "                     '*     $625 27  82 

ghom  Joseph  Hilton,                         "                     "     $625 2470 

|hom  Joseph  W.  Duryec,                 **                   "     $625 21  74 

Qfcwsi  Charles  L.  Bucki  &  Co.,         **                    "    $625 2670 


On  motion,  the  Secretary  was  directed  to  transmit  to  the  Comptroller  the  security  deposits 
■^  by  said  bidders  and  accompanying  their  estimates.  Whereupon  the  following  resolutions 
PC  adopted  : 

ResolT^>  That  the  contract  opened  this  day  for  building  a  new  steel  propeller,  with  all 
Iortenances,  to  be  known  as  *'Pier,"  be  and  hereby  is  awarded  to  Brown  &  Miller,  they  being 
^west  bidders,  upon  the  approval  of  the  sureties  by  the  Comptroller,  and  provided  also  that  the 
t^sel  to  the  Corporation  advises  this  Board  that  the  estimate  as  submitted  by  them  was  in  proper 
u 

Resolved,  That  the  contract  opened  this  day  for  furnishing  sawed  yellow  pine  timber  be  and 
by  is  awarded  to  Joseph  W.  Duryee,  he  bemg  the  lowest  bidder,  upon  the  approval  of  the  sure- 
ty the  Comptroller. 

Tlie  Board  then  proceeded  with  the  regular  order  of  business. 

1*he  minutes  of  the  meetings  held  the  nth  and  12th  instant  were  read  and  approved. 


Tlie  (nllowiii 

Ua  motion,  ordered  to  be  pUn:d 

From  the  Depailment  of  Public  Works— Requesting  (hat  repairs  lje  made  to  tiieii  piei 
est  end  of  High  Bridge.  Harlem  n»er.     The  Eogincer-in -Chief  dirccleii  lo  lepaii- 

From  the  Finance  nepwlmenl ; 

■t(.  Returning  the  proposal  of  ^^lehlll;l  H,  VVtinlcn  &  Co.  for  filling  in  on  the  H«rlei 
from  One  Hundred  *nd  Tliirt}'  eighth  lo  One  Hundred  and  FortieLh  stteel,  under  Contiscl ! 
with  the  approval  of  Ihe  adnjuicy  anil  mliicicncy  of  the  sorrties  thereto. 

3d.  Rcijuesting  a  reijuMtion  fur  onr  hundred  and  twenty  thousand  dollars  (Slio.ocr;) 
rchase  of  land  and  land  under  Wfttcr  belween  Tweiity-siith  and  Twcnly-stvenlh  sIreeK 
..er,  known  as  the  "  Dodd  and  Ross"  granl.  Refcutd  to  the  Secretary  lo  ascertain  Iht  a 
he  paycei  and  prepare  the  usual  reciuisition  for  payment. 

From  D.  C.  Newell — RetioeMiog  that  the  time  to  cnnseni  to  the  terms  and  condifionf 
rewluliOD  adopted  February  5,  1S91,  for  the  building  of  platforms,  between  Eightrenth  and 
lieth  streets.  North  river,  be  extended  until  Match  1, 1891.    Uranicd. 

From  Vemon   H.  Brown  &  Co.,   Aj^nis  Cunard  Sleimship  Co.,    lessees  — Rcqueni 
oanl  to  permit  the  Consolidated  Gns  Co.  to  lake  up  the  pavement  m  front  of  Pier,  neir  4c. 
river,  for  the  purpose  of  repuiii)^  eii  pipes.      Permit  granted,  Ihe  pavement  la   be  relaiil 
'  Depaitment  at  the  cost  tmd  expense  of  said  cmnpanjr. 

From  H.J.  Hill  and  Henry  L.  Hillman — Applying  for   appoinlmcat  as  pilot  of  the  lug  ' 

From  H.  G.  Connel).  President  of  the  Union  Boat  Club —Requesting  permi^ion  lo  locatr 
boil-house  foot  of  Une  Hundred  and  Fi>rty-hflh  streel,  Harlem  river.  Permit  gianlel.  tl 
boit-bouie  lo  be  located  on  the  Manhaitan  side  of  Ihe  Harlem  river,  and  lo  be  and  rcnai 
duiing  the  pleasure  of  the  Board. 

From  John  W.  Dunican — Agreeing  to  (ill  in  free  of  charge  the  premises  foot  ol  One  Hi 
and  Twenly-fiflh  street,  Harlem  river.  Notify  ihe  applicant  that  the  Board  have  disposed  c 
privilege. 

From  Henry  Crura,  Dock  Builder,  and  Patrick  T.  Leavy,  I./aborer,  tendering  their  renjni 
Resignations  accepted. 

From  Arnold,  Clieney  &  Company — Requesting  ihat  dredging  be  ordered  in  the  slip  bt 
Piers  13  and  14,  East  river.     Notify  the  owners  10  dredge. 

From  Dock  Master  farks— Submitting  claim  for  whaiTage  and  towage  against  ibecini 
"James  Gaiinon."    Referred  to  the  Treasurer. 
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From  Foster  &  Thomson,  attorneys — Inclosing  forms  of  proposed  bonds,  and  release,  for  use  in 
matter  of  substitution  of  Sol  Sayles  in  place  and  stead  of  Joseph  Henderson  as  surety  on  the 
of  Pier,  new  54,  North  river.     Referred  to  the  Treasurer. 

From  the  Ridgewood  Ice  Company  — Requesting  a  berth  on  the  southerly  side  of  Pier  55,  East 
Application  denied. 


From  the  New  York  Mutual  Gas-light  Company —Requesting  permission  to  drive  piles  on 
91th  side  and  end  of  Pier  foot  of  Twelfth  street,  East  river.     Permit  granted. 

The  following  hens  were  filed  against  Wm.  W.  Hegeman  for  building  a  pier  and  dumping 
oord,  foot  of  One  Hundred  and  Tenth  street,  Harlem  river,  under  Contract  No.  339  : 

;    From  Charles  L.  Bucki  &  Co  ,  for  eight  thousand  two  hundred  and  thirty  dollars  and  sixty 
($8,230.60). 

From  Alfred  J.  Murray,  for  three  thousand  four  hundred  and  seventy-eight  dollars  and  eighty- 
cents  ($3,487.87). 

From  Beard  &  Kimpland,  for  one  thousand  and  seventy-six  dollars  ($1,076). 

From  Henry  B.  Newhall  Company,  for  nine  hundred  and  fifty  dcdlars  and  eighty-two  cents 
fl950-82). 

^    From  H.  A.  Rogers,  for  nine  hundred   and  one  dollars  and   nineteen  cents  ($901.19).     The 
Ipoctary  directed  to  file  said  liens  with  the  contract. 

From  Frederic  Perry — Applying  for  appointment  as  Bookkeeper  or  Accountant.  Referred  to 
fe  President. 

• 

From  The  Department  of  Public  Charities  and  Correction — Requesting  repairs  to  bulkhead 
"^^  crfOne  Hundred  and  Twentieth  street,  Harlem  river.  The  Engineer-in  Chief  directed  to 
pair. 

From  James  Cruikshank,  Trustee,  and  others  —Transmitting  in  quadruplicate  supplementary 
»«inent  to  sell  and  convey  to  the  City  of  New  York  all  right,  title,  and  interest  in  and  to  the 
th  side  or  half  of  Pier,  old  23,  and  south  side  or  half  of  Pier,  old  24,  North  river,  for  the  sum  of 
**  liundred  thousand  dollars  ($200,000),  whereupon  the  following  resolutions  were  adopted  : 

Resolved, 'That  the  proper  officers  be  and  they  are  hereby  directed  to  execute  a  supplementary 
f^cmcnt  in  quadruplicate  for  the  purchase  of  wharf  property  in  the  vicinity  of  Barclay  Street 
**3r  and  Vesey  street,  North  river. 

Resolved,  That  a  copy  of  said  supplementary  agreement  be  transmitted  to  the  Commissioners 
tlie  Sinking  Fund  and  the  Counsel  to  the  Corporation  for  their  approval. 

From  Brown  &  Fleming— Protesting  against  the  award  to  Michael  H.  Whalen  &  Co.,  of 
•  Krontract  for  tilling  in  behind  the  bulkhead  from  One  Hundred  and  Thirty-ei|^hth  to  One  Hundred 
^  Fortieth  street,  Harlem  river. 


Fiam  Rlchoidi   A   liniwu,  Atturneyi  hi  Brnwu  3c  Klcmiag  ~3imlinE  th»I  ualeu 
^  Idi  filllne  In  [roni  One  Hundred  and  Thjrtj-cichlli  to  One  IImidi«d  uid  Fonicth  d 
■  kwardMl  dnii  dienti.  procecdhigi  ifill  be  comiDenced  foi  daiiia§>es. 


r 

I 


Tbe  Tr«uiu«r,  Comnut^onet  Matthew*.  lubmitted  hh  repori  of  lenipts  for  the  » 
Febnury  iS,  1S91,  nmcnintiiij;  10  I1S.556.51,  which  was  rcceivrJ  ind  Di>]ered  to  be  ip 
on  the  Riinults  ■»  ("ilow*  t 


Benard  Cunpball 

MetiopDliian  Feny  C 
N.WU  Ftrtv  Compu 

SUMbril  Cu-Uehi  Cc 

Iran  SiMinhMt  Co 

Penni^lvunii  Riilrnai 

JCllI.   II    Dijlnguc... 
L'  B  Ritharili  ft  Cu. 

PilfitkJ  B«ay 

F.(l"anl  AbteL 


1.1  Pl-i  1.1  i6ilm.,  N  R 

bkd  iool.j,rt«..H,  R,  . 
S  MPi«.(E.,!d.i-,E.lt- 
N  MPitrME.jjdn..£.IL 


'■'iSe' 


Pier  fool  ofW.jrlh  «.,».». 
PirrfwLrfW.jliliit.N.R, 


Pitf  footofW  461S.  N  R. 
bkd.  pfm.Mr  75lh  tt  ,E.R, 
X.  !^  and  end  of  Pier  ■ 


1,6  jfi 


461 
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From  Whom. 

FoK  What. 

Amount. 

Total. 

Date 
Depos- 

ITBD. 

.  Kenncy 

! 

1 
WhaHaire.  District  No.  IS.    N.  R....;         ^nn  ^ 

Z891. 

try   A.  Palmstiae 

1.    E.  R.... 

3.         *•     .... 
5.        ••     .... 
7,        "    .... 
%        "    .... 
II,         "     .... 

i3»         "     ... 

»53  37 

133   3Z 

113    70 

rles  S.  Coye 

I  J.  Ryan 

•ph  B.  Erwin ............. 

t6  90 

les  W.Carson 

?I    00 

J  J .  Martin 

0*    '■'*' 
78    ^7 

/''   3/ 

$8,994  oz 

Feb    18 

♦18.556  5« 

118,556  5« 

Respectfully  submitted, 

JAMES  MATTHEWS    Treawiw. 


le  Engineer-in-Chief : 


port  for  the  week  ending  February  14,  i8pi. 

>orting  repairs  required  to  the  southerly  half  of  the  bulkhead  platform  between  Piers, 
46,  and  along  the  easterly  side  of  approach  to  Piers,  new  46  and  47,  North  river  ;  also 
3se  fender  pile  at  Pier,  new  57,  North  river,  and  recommending  that  the  lessees  be 
epair.     Recommendation  adopted. 

[)orting  the  suspension  of  Laborer  George  Robinson,  and  recommending  that  he  be  dis- 


ion,  the  said  George  Robinson  was  discharged. 

rporting  that  he  had  directed  that  Laborer  Acting  Watchman  Thomas  Fitzpatrick  be  not 
led  to  duly  as  Acting  Watchman,  and  recommending  that  his  action  be  approved, 
oved. 

rporting  a  fender  pile  loose  on  Pier  at  Fifty-fifth  street.  North  river.  The  Engineer-in- 
;d  to  repair. 

sport  on  Secretary's  Order  No.  10677,  as  to  the  repairs  required  to  the  bulkhead  between 
12,  East  river.     The  Engineer-in-Chief  directed  to  repair  and  report  the  cost  thereof 
n  from  the  Atlantic  Dredging  Company. 

reference  to  filling  in  at  East  One  Hundred  and  Twenty-fifth  street,  Harlem  river,  and 
ng  that  any  one  be  allowed  to  dump  suitable  material  thereat  until  further  orders  of  the 
tify  John  Delaney  that  the  Board  will  revoke  the  permit  granted  him  December  18, 
the  work  of  filling  in  progresses  more  rapidly. 


KKini'Aiiv  iS.  ia9i.)  tAt 

Sih    KepoR  «i  fWicM'T'i  iM^  So.  IC69J,  mpBlin^  AanMU;  BHI.  No.  3S5.    1 

Ch«ln  r.  BIiBlf  ndhr  LoponlMa  Coamer*)  Vex  •  e^pir  of  aid  ivport. 

9(h.  Rep>4i  OS  SeiRtui''iOnW»  Sra.9jo5,  4306,  lojf}.  iaiT4>  ■<347^  t^^^S.  *a 
10654,  lOdsX  a»d  I06U.  thtl  Iw  b«  I  uprna'entid  tbc  CKCUa  un)  cf«i«tn>ctiaD  ol  tM 
otil  4J  «iJ  iww  Jb,  EaM  lim.  irftiiatg,  ArMtihf  ud  irb-Uning  snaxCim  phlrt  q 
3S,  North  tiTCr ;  r«p«i(lii|[  Pm.  oe*  34.  Xoith  ttn :  thM  te  had  nraiml  appitiaiA 
Tenth  Mreel  U  Plcn,  ik*  40  uul  47,  NurUi  n*cf  <;  v|>M>itiiikJ  icp&liiot;  Pieic  4,  5, 1 
IMnaicni  IB  front  of  fnty  pirnha  r<ioi  ol  C^inlk'iilt  -trait,  Sonb  tiicr :  the  imtk  utt 
Thittjr-iifih  uitct,  Nonb  ova.  anil  difiirif;  ipring  taJ«t  it  oo^  end  of  Pier  49,  East  riiB 

rbr  AaJiling  (-'iniiiiiluc  I'ltvmle')  aBrailil  i4tbJin''ni  hlUtt  •JafeUa,  SBOontinc  M| 
wNith  w«(«  appMved  and  aadjied.  aad  ordtrrl  t<f  le  ipreid  ii  fall  on  tlw  miaiilev  u  M 


1 16:15.  )*<>■<*  Uallhewi,  Ttcuutet,  1:41  fu«i , Stab  56 

Ii6j6.  "  "  IM^S 

11617-  "  "  -, I«/ fc 

ii6j8,  '■  19flS 

iirii^.  /ohn  W.  FUheny,  Eiiinut«  No.  3,  C«ntnB(  Vo.  ]fO %&»  16    ' 

lifijo.  JoM)ib  VValili,  Kiiimite  K*.  I,  Coatrwi  Nb.  J59 4.39157 


.  h-^-ph  WiiM,,  Eii, 


nlract  No.  359  - 


n6jj.  "  The  Jiiurnal  ijf  Coninierec,"  adi-mismg. . 
I  ifij.i-   "  The  SiliiilajF  Mercury,"  advertising. 
I  i''J4.   '■  The  Kvtning  Post,'  advcr  ising. 


11635.  ■■   IheJiwriialofCommect-e.-adve. 

11636.  '•  The  Sunday  Mercuty,"  3ilvetli*iiii 

1 1637.  "  The  Evening  Pmt,"  »dverti-,iiig. . 


Utspecifully  submiiied, 

[.\MF,S  MATrHEWS,     (    Audi 
J.  SKRGEANT  CRAM,  (  Comir 


¥> 


*-illi  mwi5]ti.)ni  for  the  a 
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lotion,  the  Secretary  was  directed  to  request  Charles  E.  Appleby  to  appear  before  the 
ursJay,  February  26,  1S91,  at  ii  o'clock  a.  m. 

missioner  Cram  offered  the  foilowrng  resolution,  which  was  unanimously  adopted  by  the 
e  votes  of  President  Post  and  Commissioners  Matthews  and  Cram  : 

Ired,  That  the  Engincer-in-Chief  be  and  hereby  is  directed  to  proceed  with  the  extension 
!w  42,  North  river,  to  the  pierhead-line  of  1890  :  and  that  all  the  work  hereby  ordered  be 
i  otherwise  than  by  contract,  as  provided  by  section  714  of  the  New  York  City  Consolida- 
>f  1882,  and  that  it  be  done  by  the  force  of  the  Department  by  day's  work,  except  so 
he  labor  and  material  as  is  now  or  may  hereafter  be  contracted  for,  and  that  all  the 
,  tools  and  dredging  necessary  therefor,  and  not  heretofore  contracted  for,  or  which  may 
fter  be  contracted  for,  be  purchased  by  the  Treasurer  otherwise  than  by  contract. 

Treasurer  reported  that  he  had  received  the  following  estimates  for  furnishing  the  Depart- 
1  general  supplies  and  Portland  cement. 


General  Supplies. 


lock. 
>gers 


320  04 


From. 


nd 

Bros.  &  King. 
Co 


Sp«ncer. 


Co. 


500  Barrels  Quick-sbt-  I  ^%  ^^^^^^""^"^  °" 

TING  Portland  Cement.        ^lo^  s«^'~°  Port- 
land Cement. 


Babson 

Meyerstein. 


|a  47. per 

barrel. 

|a  47  per 

barrel. 

a  54 

a  59 

3  00 

3  00 

a  70 

a  73 

a  55 

a  a8  i-a 

.67 

2  44 

No  b  d. 

a  a7 

action  of  the  Treasurer  in  awarding  the  order  for  general  supplies  to  Alex.  Pollock,  for 
ting  cement  to  James  Brand,  and  for  quick  or  slow  setting  Portland  cement  to  Baetjer  & 
in,  approved. 


Secretary  reported  that  the  pay-rolls  for  the  General  Repairs  .ind  Construction  force  for 
ending  February  20,  1891,  amounting  to  $8,122.85,  had  been  approved  and  audited  and 
ed  to  the  Finance  Department  for  payment. 

notion  of  Commissioner  Cram,  the  Secretary  was  directed  to  notify  the  owner  or  owners 
arious  shanties  now  on  the  premises  recently  acquired  by  Department  at  Twelfth  avenue 
ty-fburth  street,  thai  if  the  said  structures  are  not  removed  within  ten  days  the  work  of 
will  be  done  by  tliis  Department. 


r 


I^EBBlfAltY  1 8.  iS) 

The  following  nquisitioiis  were  [ 

K<(>i»rNo.  Fur  wbal. 

8755.  Spruce 

8756.  iJrokeii  tiane,  per  culiic  yard 
8JJ7.  Pine  Ixards. 

8758.  Iron.... "  ^j 

8759.  Tesls  of  iron "  Jo  1 

8760.  Services  of  liorse  and  ca.t  *' 

RcquiDiion  No. 

5*7.  Rencwai  of  lypewriler  ,.,.,.,., -...., 

On  motion,  the  Board  adjoatned. 

i  AUGUSTUS  T.  UOCHARTV,  ! 


At  an  ticutive  meelitig  o(  the  Board  of  Docks  of  the  Cil^  of  New  Yurk,  held  U  (1 
«(  Ihe  Botnl,  Pier  "A."  Bairery  place.  Friday.  February  30,  1S91. 

Present— Pmident  Poll, 
"         CommiMioner  tfatihem. 

The  application  of  P.  Sandford  Ross,  ctqu«sling  tbat  the  time  to  complete  (he  work  of  Intldkf 
a  pier  foot  of  Fifty-second  street,  NorLh  river,  be  extended  to  Uarch  JO,  1S91.  nrai, 
Upon  motion,  tabled. 

The  fallowing  cotnmunications  were  received,  read,  and, 
On  motion,  ordered  to  be  placed  on  &le,  vix.: 

From  Ihe  PrOfidence  and  Stoninglon  Steamship  Co.,  lessee*  of  Pier,  new  36,  Noftk  li' 
Requeiiine  a  renewal  of  the  lease  of  said  pier  for  a  term  of  ten  years  from  June  1.  1891,  In  M 
ance  with  the  provisioni  of  the  enisling  lease  of  said  pier. 

On  motion,  reiiuest  granted  and  the  Secretary  directed  to  cslue  laid   lease  to  be  pltputd  hi  1 

enecution. 

From  The  Finance  Uepartinenl  — Refuming  the  proposal  of  Joseph  W.  Duryee,  for  futniiiis( 
sawed  yclluw  pine  limlier  un<)er  Contract  No.  367.  with  the  ippiaval  of  the  adequacy  and  suf&imT 
of  the  sureties  Iherelo. 


465  [February  20.  1S91. 

From  The  New  York«  New  HaTcn  and  Hartford  Railroad  Co.— Reqnesdng  permit  to  cztoid 
the  work  of  filling  in,  from  tbe  Bronx  Kills  on  the  east  side  of  Brook  aTenne,  Hariem  rrrer,  m 

• 

accordance  with  plan  submitted.   Permit  granted. 

From  Henrj  R.  Beekman,  attorney — Transmitting  fbi-  approTal  by  the  Board  c«py  of  a  bill 
introduced  in  the  State  Senate,  extending  tiie  powers  of  the  Department  m  the  matter  of  grantiiig 
permits  along  the  water-front 

On  motion,  the  bill  as  submitted  was  approved. 

From  Richards  &  Brown,  attorneys  for  Brown  &  Fleming — Withdrawing  all  opposition  to  tkt 
award  made  to  Michael  H.  Whalen  &  Co.,  February  11,  1891. 

From  Dock  Master  Martin  : 

1st.  Reporting  dangerous  hole  in  the  bulkhead  south  side  of  Ninety ^sixth  street,  and  also  in 
Pier  foot  of  One  Hundred  and  Fifty-second  street,  North  riTer.  The  Engineer4n-Chief  directed  to 
repair  if  necessary. 

2d.  Reporting  that  contractors  are  building  without  a  permit  an  approach  to  Macomb's  Dam 
Bridge,  for  the  Department  of  Public  Works  across  the  bulkhead,  foot  of  One  Hundred  and  Fifty, 
fifth  street,  Harlem  river. 

From  Dock  Master  Meehan— Reporting  that  the  bulkheads  from  Sixtieth  to  Sixty-second  streets 
^adso  at  Seventy- ninth  and  Eighty-sixth  streets,  East  river,  require  cleaning.  Request  the  Depart- 
snent  of  Street  Cleaning  to  clean. 

From  Board  of  Engineers,  Army  Building — Reporting  that  a  meeting  of  said   Board  will  be 
d  February  27,  1891,  at  11  oxlock  A.  M.,  with  reference  to  the  construction  of  a   bridge  across 
North  river. 

From  the  Engineer-in-Chief : 

lit.  Recommending  the  discharge  of  Ship  Carpenter  Thomas  H.  Powers. 

On  motion,  said  Thomas  H.  Powers  was  discharged. 

2d.  Reporting  repairs  required  to  shed  on  Pier,  new  54,  North  river.     Notify  the  lessees  to 


Commissioner  Cram  moved  that  the  Engineer-in-Chief  be  directed  to  repair  the  Pier  62  foot  of 
ton  street,  East  river.     Tabled  for  one  week. 

On  motion,  the  following  resolution  was  adopted,  President  Post  voting  in  the  negative : 

Resolved,  That  the  salary  of  William  W.  Maclay,  First  Assistant  Engineer,  be  and  is  hereby 
ftt  the  rate  of  three  hundred  and  thirty-three  dollars  and  thirty-three  cents  ($333.33)  per 
to  take  tfiect  on  and  after  March  i,  1891. 


The  followinR  pCTSf.Tii  were  ap|iomlccl 


tatartr. 

John  Gannon 


Ok  KOtka,  tlwBMid  KdjoniMd. 


AUCWTUS  T.  DOCHARTV, 


^ 


4^7  [February  26,  1891. 


At  a  meeting  of  the  Boarrl  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the  Board, 
"A,"  Battery  place,  Thursday,  February  26,  1891. 

Present — President  Post. 

"         Commissioner  Cram. 
Absent— Commissioner  Matthews. 

The  minutes  of  the  meetings  held  the  i8th  and  20th  instant,  were  read  and  approved. 

Charles  £.  Appleby  appeared  before  the  Board,  and  declined  to  accept  the  offer  made  January 
1891,  for  the  purchase  of  his  wharf  property  between  Thirty-ninth  and  Fortieth  and  Fortieth 

Forty-first  streets,  North  river,  stating,  however,  that  he  would  accept  $$00  per  front  foot  lor 
said  property. 

On  motion,  the  subject  matter  was  tabled  for  one  week. 

A  protest  was  received  from  James  Hall,  Thomas  Smith  and  others,  against  the  erection  of  a 
dump  on  the  Pier  foot  of  Forty-scvcnth  street.  North  river.    John  Chester  being  present, 
lied  that  his  business  would  be  a  nuisance  ;  he  agreed  to  submit  to  the  Board  at  its  next  meetmg 
i-  memorial  to  that  eflect  £rom  the  property-owners  and  residents  of  the  vicinity. 

i- 

P 

^       The  following  communications  were  received,  read  and, 

Upon  motion,  tabled : 

From  the  Catskill  and  New  York  Steamboat  Company — Requesting  temporary  use  of  the  south 
■■^P  of  Pier,  old  33,  foot  of  Jay  street.  North  river. 

From  William  A.  Lyon — Requesting  permission  to  place  a  watchman's  house  on  the  Pier  foot 
^  ''ifty-secoiid  street,  North  river. 

From  Canda  &  Kane— Requesting  a  rebate  of  one  hundred  and  fifty  dollars  per  annum  on  the 
of  southerly  half  of  bulkhead  adjoining  the  foot  of  Ninety-seventh  street.  North  river. 

The  following  communications  were  received,  read,  and, 

Od  motion,  ordered  to  be  placed  on  file,  viz*. 

From  the  Counsel  to  the  Corporation : 

1st.  Requesting  informaUon  relative  to  the  suit  of  the  Manhattan  Transportation  Company  for 
;es  resulting  from  the  sinking  of  their  boat  "  Manhattan  No.  36,"  October  16,  1890,  at  the 
^y*s  Dock,  High  Bridge,  Harlem  river.  The  Engineer-in-Chief  directed  to  furnish  the  informa- 
nt!, 

2d.  Requesting  instructions   relative  to    Assembly  Bill,   No.  395.     The  answer  made   by 
^^ident  Post  and  Commissioner  Matthews  approved. 


FUBUAKV  96.  1891.1  4^ 

3(t,   Indounif  latmt  of  Irate  (oc  I'icr,  nev  57.  ami  also  for  Piei  loot  oS  Tblny-ngfa 

Nurlh  rivet,  togeiher  with  Ibe  bulkhnui  iiiea  of  T weal j -second  Mteet,  East  nta,  with  hii 

n  farm  iiidoncvl  Ihereon. 

(Jn  mulion,  the  alEcen  of  the  Boud  were  lalhorized  to  execnle  ihe  lease  o(  Ibe  Pie 

;    Tliirtr-dEhtli  sireet,  North  river,  as  prepsred  and  in  the  form  approved   by  the  Coulc 

,'  Cotpontion. 


From  ihe  Fintnce  Depirlmenl — Acknowledging  n 
I   Dcpulnoit  far  Ihe  ycir  ending  April  30,  1890. 


eipE  of  a  copy  of  the  Annaal  Rr\r 


i 


From  The  Depj 

1st.  Kequetting  peimissji 
purpose  of  coiislructing  a  sew 

id.  Re<iuerting  (he  Ilepa 
tl  the  tollowing  placet : 


of  Public  Works: 

jon  lopicrc«  Ihe  bulkhead  fiul  or  Rivingloo  street,  EaK  arc; 

iver  oullel  under  ttie  piei  >l  ihe  fool  of  sud  »liTel.     IVrntil  gr: 

sel  aside  berths  fur  Ihe  public  lallu  for  the  jcuoo 


Al  the  Ballerj'. 

Fool  of  Duane  sircel. 

"       Hoiallo  itreel. 

"       Wot  ThiiticUi  street. 
West  Flfiy-firsi  street. 

■■       \VeslOnuHun(lKdiiiidTliir 


East  Fifth  slrect. 

Ea^^t  Ninctecnlli  street. 

KatlThirty-second  street. 

1-jil  Killy-first  slr«t. 
"       Fast  Scventy-cifihlli  street. 

t:a!t  One  Hundred  and  Twelfth  slrect. 
■■        East  One  Hundred  and  Thirty^ighih  street. 
Referred  to  the  Enginccr-in-Cliicf  to  examine  and  report  Thursday,  Nfarch  5,  i: 


rom  James  McClenahan — Kei|uestln^  a  lease  of  F 
cling  ^  ilied  thereon.     Applicitiin  denied. 


new  59,  North  r 


DmJohnM.df..rd: 
.  Ke<|uesliny  pcrmiss 


11  scale  and  weigh  ofiici 
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2d.  Reqaesting  a  berth  on  the  north  side  of  Pier  61,  East  river,  with  the  privilege  of  erecting  a 
mporary  platform  for  the  purpose  of  discharging  ice.     Granted,  compensation  to  be  fixed  by  the 


From  the  New  York  and  College  Point  Ferry  Company — Requesting  permission  to  extend 
Btfonn  foot  of  Ninety-ninth  street.  East  river,  about  seven  feet  north  of  its  present  line.  Permit 
vited. 

From  Horatio  D.  Mould — Requesting  permission  to  erect  and  maintain  a  platform  for  dis- 
MLTging  ice  on  the  westerly  side  of  Pier  53,  nepr  the  foot  of  Jackson  street.  East  river,  whereupon 
it  following  resolution  was  adopted  : 

Resolved,  That  permission  be  and  hereby  is  granted  to  Horatio  D.  Mould  to  erect  and  main- 
lib  a  platform  for  discharging  ice  on  the  westerly  side  of  Pier  53,  East  river,  near  the  foot  of 
]id[ion  street ;  provided  he  agrees  to  pay  as  compensation  for  the  use  of  the  land  under  water  to 
ilcofered  by  said  platform,  the  sum  of  twenty-five  {25)  cents  per  square  foot  per  annum,  payable 
■onthly  when  due,  to  the  Treasurer  of  this  Department,  commencing  from  the  time  when  the 
■id  platform  is  ready  for  occupancy;  the  platform  to  be  built  under  the  supervision  of  the 
B^gineer4n-Cbief  of  this  Department,  and  to  be  and  remain  only  during  the  pleasure  of  the 
btid. 

From  the  Nassau  Ferry  Company — Stating  that  they  have  derided  not  to  drive  fender-piles  foot 
floaston  street.  East  nver,  in  accordance  with  permit  granted  February   12,  1891.     Permit 
^ked. 

From  William  P.  Kelly — Requesting  that  the  time  to  complete  the  work  of  building  pier  foot 
One  Hundred  and  Thirty-fourth  street,  North  river,  under  Contract  No.  349,  be  extended  until 
bnary  18,  1891. 

Whereupon  the  following  resolution  was  adopted  : 

Resolved,  That  the  time  for  the  completion  of  the  work  to  be  done  by  William  P.  Kelly, 
Icr  Contract  No.  349,  for  building  pier  foot  of  One  Hundred  and  Thirty-fourth  street.  North 
^T,  be  and  hereby  is  extended  to  February  12,  1891. 

Froiu  the  North  and  East  River  Steamboat  Company — Requesting  permission  to  extend  plat- 
'Oi  on  the  northerly  side  of  Harlem  river,  south  of  Third  Avenue  Bridge,  in  accordance  with  plan 
t^mitted.    Granted. 

From  the  New  York  and  Baltimore  Transportation  Line — Requesting  to  be  allowed  to  inclose 
fcli  oormgated  iron  a  portion  of  the  lower  side  of  Pier  6,  North  river,  also  cut  two  gangways  and 
2«te  a  small  office  on  said  pier.     Referred  to  the  Engineer-in -Chief  to  examine  and  report. 

From  the  Brooklyn  and  New  York  Ferry  Company,  lessees — Requesting  dredging  at  the  bulk- 
ed foot  of  Twenty-second  street.  East  river.  The  Engineer-in-Chief  directed  to  make  requisition 
^  dredging. 


From  Ibe  AllBDlicDratlging  Company- -Re>iuesimg  ibni  the  time  lo  compleie  the  wa 
dredging!  U  Easi  One  Hundred  and  Second  Street  Section,  Harletn  rivei.  he  eilended  unii!  )n 
3,  iSgi.     Time  exIendeJ  as  requeiteil. 

Kroai  JiaodeiBuii  &  Son,  Icwers— Reipecliiia  the  condition  of  the  rool  of  shed  on  Pier,  tv 
Norih  river,      KefetTed  lo  ikc  Engineer-in -Chief  to  examine  and  report. 

from  the  Nrw  York  Floaiing  Oty  Dock  Company — -Reqocsling  pertn  ssion  lo  drive  pite 
slip  uii  lower  side  ol  Pier  4J,  Eail  river.  Granted,  provided  the  company  a^ree  lo  irmon 
plle<<  whenever  onleicil  lo  lio  so  by  this  Depnitment. 

PramT.  H.  Tl.om  .t  Co.-Coinplaiiiiig  of  the  conduci  of  Dock  Masiet  Krwin,  Rrfcr 
the  Treauiier. 

Kioni  Itodt  Master  Kya.i ; 

1st.  Kepurtinti  Ibat  the  lelegiaph  wires  used  i>y  the  fire  buul  "William  F.  IlavenieTer 
Piei  4S,  East  river,  inteHerc  with  v«kU  discharging  cargoes,  trnd  suggciting  iliot  tbej  be  j 
under  or  aloiigiidc  ssid  pier.     Traii<rnlt  to  the  Fiie  IkpurlineDl  a  copy  of  the  repaii. 

3d-  Reporting  tluLl  diedijing  is  required  at  the  bulkheads  from  Gouvetrieur  dip  10  Cc 
■treei.  East  river.     Referred  to  the  Enginecr-in-Chiei  lo  examine  and  rcporl. 

3d.  Reporting  repairs  requiicd  to   Ibe  I'tere  al   ThinI   and   Fiftli   slieels.  East   dver. 
lenices  Eo  repair. 

From  Dock  Muster  Keoney  : 

Isl.  Rcpoiliag  Jrcdgia^  roijuiicd  .11  'he  ]Hi]l;}H«d  from  Scvealy-li[lh  lo  Sc-vcnty-e^di  > 
North  river.      Referred  to  the  Engineer-in -Chief  to  examine  anil  report. 

3d.  Kcpotling  that  the  bulkhead  from  Seventy-ninth  to  Eightieth  streets.  North  river,  re 
repairing.      Referred  to  the  Engineer-in-Chief  to  examine  and  report. 

From  Dock  Master  Brady  : 

1st.  Reporting  that  there  is  an  accumulation  of  earth  on  the  bulkhead  between  Ptcn,  a 
and  35,  North  river.     The  Engineer-in-Chief  directed  to  remove. 

3d.  Reporting  thai  repairs  are  required  to  the  pavement  on  bulkhead  south  of  Pier,  ne 
North  river.     The  Engineer-in-Chief  directed  to  repair. 

From  Dock  Master  Parks— Reporting  that  the  lessees  of  Her,  new  57,  North  river,  com 
of  piles  being  moored  along  the  southside  of  said  pier.  Notify  John  W.  Flaherty,  conlncti 
remove  the  same. 

From  Dock  Master  Erwni — Reporting  that  Brown  &  Fleming  are  using  the  dnmping  I 
on  the  bulkhead  platform  north  of  Fiftieth  street,  E^t  river,  permit  for  which  wat  gruK 
Cianc'miim's  Towing  and  Transportation  C n  11  ipuiy  — August  g,  1889.  The  Treasurer  retta 
to  collecl  the  kmootit  due  &om  Brown  &  Fleming. 
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From  the  Engineer-in-Chief : 

1st.  Report  for  the  weekending  February  21,  1891. 

2d.  Reporting  dangerous  hole  in  the  pavement  on  bulkhead,  between  Piers  3  and  6,  East  river, 
ad  recommending  that  the  lessees  be  directed  to  repair.     Recommendation  adopted. 

3d.  Reporting  the  completion  of  the  work  of  building  p'«ers  foot  of  Forty-ninth  and  One  Hun- 
ted and  Thirty-fourth  streets,  North  river.     The  Dock  Masters  directed  to  collect  wharfage. 

4th.  Reporting  that,  in  order  to  obtain  a  depth  of  twenty  feet  of  water  over  tlic  site  of  tlie 
roposed  new  pier  foot  of  Eighteenth  street,  East  river,  dredging  ti)  the  extent  of  cightcei  thousand 
ibic  yards  will  be  required.     The  Enginecr-in-Chicf  directed  to  make  requisition  for  dredging. 

5th.  Report  on  Secretary's  Order  No.  10686,  submitting  result  of  the  cement  tested  for  C.  B. 
Uchard  &  Co.     Send  the  said  parties  a  copy  of  the  report. 

6th.  Report  on  Secretary's  Order  No.  10451,  as  to  the  piles  at  bulkhead  l>etween  Tiers,  new 
17  and  38,  North  river,  and  recommending  that  they  l)C  sawed  off  as  low  as  practicable  under  water 
tad  removed  ;  also  recommending  that  some  of  the  piles  between  I'ier-^,  new  34  and  35,  North  river, 
9t  amilarly  disposed  of.     Recommendation  adopted. 

7th.  Report  on  Secretary's  Orders  No>.  10469,  10524,  10615,  1062 1,  10673,  io<^75^  10676, 
10678,  10696  and  10710 ;  that  he  had  repaired  sheathing  on  approach  to  Piers,  new  46  and  47, 
Korth  river  ;  superintended  dredging  in  the  half  slips  adjoining  Pier  11,  East  river  ;  in  the  half  slip 
adjoining  the  s<iuth  side  and  at  outei  end  of  Pier,  old  41,  North  river  ;  and  in  frontof  the  bulkhead 
idfoining  the  westerly  side  of  Pier,  new  29,  East  river  ;  repaired  bulkhead  at  approach  to  Pier  at 
Thirteenth  street,  North  river  ;  refastened  fender  pile  at  outer  westerly  side  of  Pier  48,  East  river  ; 
Bade  requisition  for  and  superintended  the  work  of  dredging  in  front  of  the  wharf  at  Castle  Garden, 
North  river  ;  superintended  dredgmg  under  dumping  board  foot  of  Canal  street.  North  river  ; 
Mperintended  driving  piles  at  the  end  and  north  side  of  Pier  foot  of  Twelfth  street,  East  river,  and 
repaired  surface  of  bulkhead  on  south  side  of  Ninety-sixth  street.  North  river. 

'  On  motion  of  Commissioner  Cram,  Dock  Master  Palmstine  was  directed  to  notify  the  owner  or 
owners  of  the  old  timber,  anchors,  skids,  etc.,  stored  on  the  piers  in  his  district,  that  unless  the  same 
irc  removed  within  ten  days  the  work  of  removal  will  l>e  done  by  this  Department. 

The  action  of  the  Board,  January  8,  1891,  in  suspending  Laborer  Actmg  Watchman  William 
Curtis  was,  * 

On  motion,  rescinded,  and  the  said  William  Curtis  restored  to  duty,  but  not  to  be  again 
^signed  as  acting  Watchman. 

On  motion  of  Commissioner  Cram,  Dock  Master  Coggeshall  was  transferred  from  District  No. 
to  District  No.  12,  and  Dock  Master  Kenney  was  transferred  from  District  No.  12  !o  District  No. 
»  to  take  eflfect  Sunday,  March  15,  1891. 

The  Secretary  reported  that  the  pay-rolls  of  the  General  Repairs  and  Construction  force  for  the 
^eek  ending  February  20,  1891,  amounting  to  $7,446.01,  and  the  payrolls  for  the  month  of 
«bfuary,  1891,  amounting  10511,658.  32,  had  lx.*en  approved  and  audited  and  transmitted  to  the 
Inance  Department  for  payment. 


Commi&sionGr  C.      reponcd  ihw  he  had  received  for  the  'IVcasurci  the  following  euiiDtiul 

irniBhing  the  Depatlment  wilb  broken  stone  and  CodI  : 

/timtl  1,000  Ctiiic   Yari/s  Br»krH  Slant. 

^w^  &  Fli^miae- (I   74K  pei  Cnhic  jii 

at.J.  Howell i  79  " 

obn  A.  Bouker 180 


.    Etc.  Stov«o»  H 
'  Coal,  roi 


fni  Donmi  h.  Son. .. 


action  of  Commissioner  Cra.Di  in  strarding  the  ordet  for  broken  si 
oal  to  Meeker  S:  Co,,  approved. 


o  Brown  &  Flemin 


The  Auditing    Committee    subinilled   an  audil  of  twenly-fcnir   bills   or  claims,  unoanlint; 
,364,93.  which  vi^  approved  snd  :iiidited.  >nd  ordered  to  be  spread  In  full  on  tbe  minaus, 

Aipurtd  I'roftrty  AnoHtil. 
Audit  No.                                      NiH.                                                                                   Amnn. 
11638.  George  De  Forest  Lord,  John  M.  Dodd  and  others,  wharf  properly tiio,ooo< 


CBnstrtKtton  Account. 

11639.  Alfred  J.  Murray,  white  oak $843  7 

t  (640.  Home  Insurance  Company,  insurance  on  derrick 150  o 

11641.  F.W.Uevoe&Co.,  tapes 71  i 

11641.  Charles  L.  Buck)  &  Co.,  yellow  pine .* 1,067  " 

11643.  Andrew  McGralh,  white  pine 210  4 

1 1644.  Consolidated  Gas  Company,  gas 57 

11645.  William  B.  Ferguson  &  Son,  treenails 434  o 

11646.  John  A.  Bouker,  broken  stone -1,016  5 

11647.  W,  Ames  &  Co.,  washers 67  8 

11648.  Brown  &  Reming,  rip-rap  and  cobbles 3>3SO  <* 

11649.  Alexander  Pollock,  bolls,  spikes,  etc 185  * 

1 1650.  John  Fon,  armature  plates 539  1, 

11651.  Julias  Bien  &  Co.,  atlas 250 

11653.  Alexander  Pollock,  kerosene 8  51 

1-  ^pingeift  Rimell,  fellow  ^ne 3>9io  :. 


♦i3»6o7 


175 


1 1654.  David  Duncan  &  Son,  coal $868  33 

1 1655.  Martin  B.  Brown,  stationery 644  61 

General  Repairs  Account. 

1 1656.  The  New  York  Coal4ar  Chemical  Company,  pitch $44  80 

1 1657.  Patterson  Bros.,  glass,  etc 40  62 

1 1658.  Michael  Murray,  horse  and  cart  hire 28  00 

1 1659.  Morris  &  Cumings  Dredging  Company,  dredging 61  80 

Annual  Expense  Account* 

11660.  Martin  B.  Brown,  stationery $419  95 

Il66i*  Consolidated  Gas  Company,  gas 162  24 

582 

$134,364 
Respectfully  submitted, 

EDWIN  A.  POST,  President,  )    Auditing 
J.  SERGEANT  CRAM,  \  Committee. 

The  action  of  the  President  in  transmitting  the  same  with  requisitions  for  the  amount  to  t 
yiomoce  Department  for  payment  approved. 

The  following  requisitions  were  passed  : 

No.  For  What  Estimated  C 

I.  Coal $800 

Services  of  tug  per  hour 5 

Repairs  to  floating  property $8 

Pipe  fittings,  etc 132 

•  Services  of  dredge  at  Pier,  new  14,  North  river 200 

Services  of  tug  per  hour 5 

Shovels,  etc 100 

Yellow  pine  per  thousand  feet 31 

Yellow  pine  per  thousand  feet 31 

Saw  driving  device 125 

« .  Repairs  roof  Pier  A,  North  river 165 

.  Dredging  per  cutyic  yaid 

.Piles 1,800 

Coal 135 

.  Cobble  and  rip-rap I1560 

On  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretery. 


February  26,  1891.]  474 

The  Board  then  convened  in  executive  session. 

The  following  persons  were  appointed  : 

Ship  Carpmttrs. 
Andrew  Livingston.  Michael  Carroll. 

Deck-hand. 
Charles  Campbell. 

On  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary 


47 S  [March  5,  1891. 


At   a   meeting  of   the  Board  of  Docks  of   the   City  of  New  York,  held   at   the    office   of 
c  B«>ard,  Pier  •*  A,"  Battery  place,  Thursday,  March  5,   1891. 

Present — President  Post. 

**  Commissioner  Cram. 

Al)s?nt  -  **  Matthews. 

The  minutes  of  the  n;eetin^s  held  Felwuary  26,  1891,  were  read  and  approved. 

Charie^i  Ciiblin,  who  was  dischargeti  from  the  position  of  Foreman  of  Masons,  F'ebruary  12, 
I,  appeared  and  desired  to  know  what  reasons  existed  for  such  action.     He  was  informe<l  that 

matter  would  l>e  investigated,  and  if  any  injustice  had  been  done,  the  same  would  be 
ihed. 

James  J.  Coogaii  appeared  before  the  Board  for  the  purpose  of  urging  immediate  and  decisive 
on,  with  rej^ard  to  the  improvement  of  the  west  bank  of  the  Harlem  river,  between  Madison 
•nue  Bridge  and  One  Hundred  and  Fifty -fifth  street.  He  was  informed  that  the  Engineer-in- 
ef  had  already  been  directed  to  prepare  plans  for  the  improvement  of  that  section  of  the  water- 
it. 

Michael  H.  Whalcn,  contractor  for  the  work  of  filling  in  l)ehind  crib-bulkheads,  betwee  n 
r  Hundred  and  i'hirty -eighth  and  One  Hundred  and  Fortieth  streets,  Harlem  river,  requested 
t  his  firm  bz  allowed  the  pnvdege  of  unloading  thereat  scows  containing  street  cleaning  material. 

was  notified  that  the  Hoard  would  afford  Iheni  every  facility  consistent  with  the  terms  and  con- 
ions  of  their  contract. 

F.W.J.  Hurst,  agent  National  Line  of  Steamers,  was  present   and    requested  to   t>e   advised 
».t  decision  the  Board  had  made  respecting  the  extending  and  leasing  of  Pier,  new  39,  North  river. 
"Was  informed  that  the  Counsel  to  the  Corporation,  to  whom  the  matter  had  been  referred  for  in- 
cigation,  had  not  as  yet  submitted  his  opinion. 

The  follownig  communications  were  received,  read,  and. 

Upon  motioii.  tabled  : 

From  the  Caiskdl  and  New  York  Steamboat  Company  -Requesting  temporary  use  of  the  south 
K  of  Pier,  old' 33,  foot  of  Jay  street.  North  river. 

From  Freling  H.  Sm'th,  attorney — Respecting  the  resoluiion  adopted  December  4,  1890,  re- 
''ng  the  Forty-S2Cond  Street  and  Grand  Street  Ferry  Railroad  Company  to  erect  a  bulkhead 
^^  between  Forty-second  and  Forty-ihird  «>trects,  North  river. 

^he  subject  matter  respecting  the  purcluise  of  wharf  property  l^elonging  to  Charles  E.  Apple- 
**twcen  Thirty-ninth  and  Fortieth  and  Fortieth  and  Forty-first  streets.  North  river,  was, 

^pon  motion,  tabled  for  one  week. 
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^^M  The  fulluwirg  comiimnkaLliini  were  (eccivett,  read.  And. 

^^1  Un  moiion.  otdered  10  be  placed  on  hlc,  vii. : 

^^K         Krain  the  IJepannnrnl  a(  PuMic  Wnrlu  -  Rc'iuesiing  permission  to  drive   lernpoiarj  pilct  hr  • 

^^K  (toporary  apprntch  in  Macuiuli'i  rhim  Hrxlijc,  flarlem  river.     Permii  gnmled. 

^H         Fnm  iht  Couni«1 10  the  Caipomtion  : 

^^P  tll.  Giviog  >i  'tis  opinion  that  no  informalily  sulBcieril  to  Invalidate  the  Iho  uitli  in  iIk  |>i»1 

^^1  |Nsal  of  Brown  ft  Miller  for  the  building  ofaniwUcel  propeller  ■riLhiUkppuneiia.nces,  loliekDe*ti< 

^^  u  •'  net,"  under  Contract  No.  j65. 

^H  ad.  Inclosiag   furm  of  leju;   lo  Ja1i:i  A.  Bostwlcli  Sot   land    Uuder    water,  Tor    wirlcninf  uL. 

^^B  extending  Pier  45,  Ka^t  river,  witli  hii  approval  a»  to  rorni  indurtei]  thereon. 

^H  Wliereupon,  the  following  resolution  was  ndopled : 

^H  Resolved,  That  the  proper  oOiccr^  Ic  and  llicy  heieliy  are  iliiecled  to  execute  said  lease  in  lie 

^B    form  ai  approved  by  the  Counsel  to  (he  Corponlion. 

^H  From  Charles  Blaii'Jy,  Asiiiitaiil  10  Ihc  Counsel  to  ih:  Cuip.iralian — Requesting   theiitsx^, 

^H  Qtt  Lkiivd  concerning  Senate  Bill   No.  314,  a>  t«  the  landing  and  dockage  at  vessels  plying  u|ica| 

^H  the  waters  of  I'Ong  Island  Sound. 

^^^         Whereupon,  Ibe  following  resolution  was  adopted ; 

^^^        KeKilved,  That  the  vkks  eapreoed  by  the  Vresde&iia  a  letter  wriilcn   hf  hn 

^^    Blsndy.  Assintntit  lo  the  Counw!  t"  the  CorfwrBlion.  in  relniion  to  Semite  Bill  No.  314,  I*  and  A 

arc  lieicUy  adopii'd  ab  the  opinitm  i.f  ihi.-  Buard. 

From  Ihe  Finance  Department — Returning  the  proposal  of  Brown  &  Miller  for  building  1  v 
Iteel  propeller  wilh  nil  appurtenances,  lo  be  known  a^  "Piei,"  with  the  approv.il  of  the  adpfiUCI 
and  suihciency  of  the  sutetic--  thereto. 

From  John  C.Sheehan,  attorney— Staling  that  his  clients  nre  anxious  to  pr^icurc  thrpt 
of  Fony-nitith  aiul  Pidielh  sireels,  Nortli  tivcr,  fur  a  letni  of  years.  AdiHse  said  attorney  tl 
piers  refeired  to  will  probably  be  iDi;ludeil  in  the  neil  public  sale  of  wharf  properly. 

From  the  White  Star  l.iile,  le^sees-'Kequeslinedreiiging  in  the  slip  south  side  of  Pier,  ni 
North  liver.     The  En gincer-io-ChTet  directed  lo  niake  ref|uisilion  for  dredging. 

From  A.  H.  1  kiterbridge  &  Co.,  a(;entj>  <,lu<.-lec  Steamship  Company^  Res  pec  tin  [  the  1 
ordered  lo  ttie  bulkhead  platform  li^ading  to  FFets,  new  46  and  47,  North  rivet.  Nolifv  «iii 
that  not  only  does  the  lease  of  said  premises  require  them  to  keep  the  same  in  gcod  order,  tali 
also  provides  that  at  ihc  cxpiraiion  thereof  the  laid  leased  ptoperly  shall  be  surrendered  in  p* 
order  ^nd  c.in.lit^un. 

Fn.iii  1>.  C  Newell — FlcqucBtinj;  .1  further  t^tt'ii'.ioii  of  ten  days  to  con-*nt  to  ihe  lermH^ 
^^^oiulitioiis  ol  the  re^olutinn  adopted  February  5,  i8c|i.  for  the  iMiilding  c.f  pUtfoims  h(l«<» 
^Hbghleetitb  and  'I'woiitieth -.treeis,  North  river,      I  i me  en ir tided  as  requested. 

7  k 
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Andrew  A.  Bouker— Requesting  i^rniission   to  berth  a  scow  at  the   end  of  Pier  foot  of 
Ifth  street.  North  river.   Application  denied. 

the  Providence  and  Stonington  Steamship  Company  —Requesting  a  renewal  of  the  lease 
i  29,  fool  of  Warren  str^t,  >Jorlh  river.     The  Secretary  directed  to  acknowledge  receipt. 

l>ock  Master  Parks— Reporting  that  Thomas  Daw  has  vacated  berth  on  the  north  side  of 
f  Thirty-seventh  street,  North  river. 

William  A.  Lyon  -  Requesting  permit  to  place  a  watchman's  house  on  Pier  foot  of  Fifty- 
eet.  North  river.    Application  denied. 

Canda   iV:    Kane —Inclosing  copy  of  letter  sent  to  the  Department,  November  8,1890, 
a  relxite  in  ihe  rent  of  south  half  of  bulkhead  at  Ninety-seventh  street.  North  river.     Re- 
he  Treasurer,  with  power. 

John  D.  CrimminJi — In  reference  to  the  removal  of  the  dumping  board  belonging  to  the 
It  of  Street  Cleaning  at  present  located  on  the  Pier  foot  of  Thirty  seventh  street,  North 
I  vise  that  the  Pennsylvania  Railroan  Company  are  required  to  remove  said  dump  as 
n  the  resolution  authorizing  the  leasmg  of  the  pier,  but  as  such  removal  can  only  be  made 
^nsent  of  the  Commissioner  of  Street  Cleaning,  application  must  be  made  to  that  Depart, 
nstiiictions. 

ollowing  report  for  the  week  ending  February  25,  1891,  amounting  to  $28,083.29,    was 
om  the  Treasurer  and  ordered  to  be  spread  in  full  on  the  minutes,  as  follows  : 


From  Whom. 


For  What. 


Amount. 


P.  Huntington 1  qrs.  rent  Pier,  new  37,  N.  R 

hhds.,  Pier,  new  37,  N.  R.. 


ouisiana  &  Texas  S.  S.  C<^.  . 

.uicla  &  Kane 

»«>eph  Cornell 


avid  Milliken. 
>hn  Chester. . . 


itrick  J.  Brady 

'Jwri'd  Al>ecl 

'illiam  T.  Cogneshall. 

harlcs  Parks 

eorgc  A .  Woods 


Pier,  new  25,  N.  R.. J 

I 

hhd.  S.  ^.  97ih  street.  N.  R. 


bhd.  S.  S.   W.  nth  street. 
N.R 

hhd.  at  76th  street,  E.  R . 


I 


RemovinK  dumping  board,  58th  street, 
N.R • ' 


Wharfage,  District  No.  2.  N.  R, 

6.     " 
8.     '* 

10.     '* 


$17,500  00 

875  00 

7,500  00 

62  50 

475  00 
no  00 

84  65 
236  41 
129  82 

80  94 
116  35 

»97  5^ 


Total. 


Date 

I  DBFOd. 
ITED. 


1891. 


I 


ulta&Coyt... 

Jnhnj.  Rysn 

iKiJiB.Eiwin... 


><SM 

•M«T 

...,„ 

»»•» 



%•! 



•*M 



«t» 

lib 

RespeciAilly  Hiljintiwd, 

lAMES  MATTHEWS,  Tre»«ii 


The  fiillowing  report  for  (he-weckeuduiKMarcliit,  I89I.  i 
from  tUe  Ti«wuier  aod  ordered  lolx  spread  m  full  on  tiw  minulo,  m  foU«m  : 
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PL 


From  Whd.m. 


For  What. 


3 
3 

i 


McM.liants'  Union  Ice  Co •   i  qr-.  rent,  I 

Pa  nek  J.  Brady I  Wharfage, 

Kdward  Abo*?l 

t 

Willinm  T.  C<>g:^t^hall 

Chnrlcs  Parks 

1  irr>r)f «   A .  W»H)ds 

V'A't.  F.  Kenney 

Hfnry  A.  Palm^tine  .....    . . 

Charu-s  '^.  Cove 

fnhn  J.  Ryan 

p>*eph  IJ.  Krw'ii 

|(;s«ph  F.  Mechan 

Jamt  5  W.  Carson 

John  J.  Martin 


u.  w.  at  E.  i?6th  St.,  H.  R. 
PUtrici  No,   2,  N.  R 


4. 

\  '• 

8.  •' 

10.  •• 

12.  '• 


I    F    R 

If     I  «■     IX  •  •  •  •    •   * 


II. 
»3. 


Respectfully  submitted, 


Amoitnt. 


•6a  50 
63  56 
190  17 
8703  ' 
i8a  J) 
to5  17  , 
160  00  '. 
118  98  : 

337  94  ; 
236  84  I 

95  53  ; 

08  02  ! 


33  50  1 
17  CO 


Total. 


Datr 
Dkpos- 

ITBD. 


1891. 


j^2i,oo2  45      Mar.   4 


*2i,oo2  45  j   $21,002  45  : 


JAMES  MATTHEWS,  Treasurer. 


From  the  Engineer-in-Chief : 

irt.  Reporting  a  dangerous  hole  in  the  pavement  on  bulkhead  l)Ctwccn  Piers  6  and  7,  North 
.     Notify  the  lessees  to  repair. 

2d.  Reporting  the  death  of  laborer  William  Kelly,  No.  i .  The  Secretary  dnecled  to  cause  his 
*  to  be  taken  from  the  list  of  employees. 

3d.  Repotting  that  he  had  directed  that  Laborer  Acting  Watchman  Charles  Mevritt  be  not  again 
Tied  to  duty  as?  Acting  W^atchman  and  recommending  that  his  action  be  approved.  Action 
jproved. 

4lh.  Reporting  the  condition  of  Pier  62,  f«K)t  of  .Stanton  street,  East  river,  and  suggesting  the 
ricty  of  requesting  the  Counsel  to  the  Corporation  to  inform  the  Board,  what  in  his  opinion 
Id  be  the  le>t  way  to  procure  and  maintain  a  goorl,  safe  and  useful  pier  at  the  foot  of  said  street, 
cordance  with  plan  adopted  December  19,  1SS8,  and  as  shown  on  map  submitted.     Recom- 
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5th.  Recommending  the  removal  of  boat-house  om  bulkhead  between  One  Hnndfed  and  TU 
secood  and  One  Hundred  and  Thirty-thiid  streets,  North  river,  wheteupoD  the  feUowii^  resoh 
was  adopted : 

Resolved,  That  any  and  all  permits  (if  any  sach  there  be)  granting  lioenae  and  permiflio 
John  A.  Tiemann,  or  any  other  peison  or  persons,  to  locate  a  boat-house  at  the  foot  of  One  Ham 
and  Thirty  .second  street.  North  river,  he  and  the  same  are  berel^  revoked,  and  the  said  Tien 
be  and  hereby  is  directed  to  remove  said  boat-house  forthwith. 

6th.  Reporting  the  suspension  of  Laborer  Thomas  Lancer  and  recommendiag  that  he  be 
charged. 

On  motion,  The  Engineer-in -Chief  was  directed  not  to  assign  said  Thomas  Lancer  to  dot 
Acting  Watchman  for  a  period  of  sbcty  days. 

7th.  Recommending  that  the  appointment  af  Chandler  Davis,  LeveW,  be  made  pcraaH 
Recommendation  adopted. 

8th.  Recommending  that  the  appointment  of  Eugene  Lentilhon,  Levelcr,  be  made  peraioj 
and  hi»  salary  fixed  at  the  rate  ot  one  hundred  dollars  per  monfli.  ^ 

On  motion  said  appointment  was  made  permanent  and  the  following  resolutioii  adopted : 

Reselved,  That  the  salary  of  Eugene  Lentflhon,  Leveler,  be  and  hereby  »  fixed  at  the  iilt| 
one  hundred  dollars  per  month,  the  same  to  take  effect  on  and  after  this  date. 

9th.  Report  on  Secretary's  Order  No.  10664,  in  relatkm  to  the  application  of  F.  V. 
representing  the  committee  eiiamining  the  subject  of  street  cleaning,  as  to  the  amount  of 
discharged  into  the  river,  and  dredged  from  the  slips  and  piers  during  the  years  1882  to 

Transmit  to  him  a  copy  of  the  Engineer-in-Chief  s  report. 

loth.  Report  on  Secretary's  Order  No.  10692,  submitting  specifications  and  form  of  contract^ 
dredging  under  various  dumping-boards  used  by  the  Department  of  Street  Cleaning. 

On  motion,  ordered  to  be  placed  on  file  and  the  following  re'^>lution  adopted  :  * 

Resolved,  That  the  specifications  and  form  of  contract,  as  prepared  and  sutnniited  l| 
the  Kngineer-in-C'hief  of  this  Department  for  dredging  under  the  dnmping- ooards  at  CinaJ  «j 
West  Twelfth  streets.  North  river,  and  at  Seventeenth,  Forty-sixth  and  Eigbti  *th  streets.  East  nn^ 
he  and  they  hereby  are  approved,  subjeci  to  the  approval  of  the  Counsel  to  t  Jie  Corporatioo  •! 
form,  and  the  Secretary  be  and  hereby  is  directed  to  have  a  sufficient  numt>e^  of  blank  foiwsi 
proposals  i>rinlcd,  and  proper  advertisements  inviting  estimates  for  doing  said  dAedging  inserted  I 
the  various  n<r\vspapcrs  designated  by  law.  ^ 

nth.  Report  on  Secretary's  Order  No.  10703,  that  he  had  replaced  tw(\halfroinid fenders tW 
were  pulled  off  the  bulkhead  Ixrtween  Piers  11  and  12,  East  river,  by  the  Atlantic  DfedgingC^ 

«  I 

pany  while  dredging  thereat,  at  a  cost  of  sixteen  dollars  and  twenty  cents  ($16.20).   ThkTiea^ 
authorized  to  collect  the  amount  from  the  .Atlantic  Dredging  Company. 

I2th.  Report  on  Secretary's  Order  No.  10731,  in  reference  to  the  application  of  the  Ncs'Vil 
and  Baltimore  Transportation  Line  for  permission  to  do  certain  work  at  Pier  6,  North  f^ 
Permit  granted.  \ 
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I3lh.  Report  on  Secretary's  Order  No.  10726,  respecting  the  application  of  the  Department  of 
iblic  Works  for  the  assignment  of  berths  for  public  baths  for  the  season  of  1891.  Notify  the  Com- 
BSBloiier  of  Ihiblic  Works  that  the  assignment  of  berths  has  been  made  in  conformity  with  his 
qaest,  except  as  to  Fifty-first  and  One  Hundred  and  Thirty-first  streets,  North  river,  and  at 
birtj-second  street,  East  river,  but  that  provision  will  be  made  for  these  three  baths,  if  acceptable, 
:  the  places  suggested  by  the  Engineer-in-Chief  in  his  report. 

14th.  Report  on  Secretary's  Orders  Nos.  9865,  10640,  10642,  10665,  10679, 10687,  10701,  10705, 
|Mi  107 1 1,  that  he  had  supervised  the  reconstructing  of  the  draw-bridge  over  Cromwell's 
ifeek,  Harlem  river,  on  the  line  of  the  Spuyten  Duy vil  and  Port  Morris  Railroad,  renewed  and 
ittteoed  fender  piles  on  the  northeast  comer  of  Pier  at  Thirty-eighth  street.  East  river,  and  at 
lilkliead  foot  of  Ninety-sixth  street, North  river  ;  superintended  repairing  the  north  side  of  Pier  fool 
M  Twenty-second  street.  North  river,  dredging  in  the  half  slips  adjoining  the  south  side  of 
mtt,  new  43,  North  river  ;  replacing  piles  on  bulkhead  between  Forty-third  and  Forty-fourth 
inets.  East  river  ;  refastening  tender  pile  on  Pier,  new  57,  North  river  ;  repaired  loose  fender 
tfe  on  outer  end  of  Pier  at  Fifty-fifth  street.  North  river,  and  repaired  sheathing  on  deck  of  Pier 
W  of  One  Hundred  and  Fifty-second  street.  North  river. 

The  opinion  of  the  Honorable  Charles  H.  Van  Brunt,  Presiding  Justice  of  the  Supreme  Court, 
the  matter  of  Walter  Langdon  vs.  The  Mayor,  etc.,  was, 

On  motion,  ordered  to  be  placed  on  file. 

The  Secretary  reported  that  the  pay-rolls  of  the  General  Repairs  and  Construction  force  for  the 
elc  ending  February  27,  1891,  amounting  to  $7,254.23,  had  been  approved  and  audited  and 
*\ emitted  to  the  Finance  I^partment  for  payment. 

The  matter  of  initiating  proceedings  for  the  purchase  of  the  Pier  foot  of  One  Hundred  and 
^y-fifth  street,  North  river,  was. 

On  motion,  referred  to  the  President,  with  power. 

The  President  reported  that  he  had   received  for   the  Treasurer  the   following  estimates   for 
ishing  the  Department  with  piles  and  cobble  and   rip-rap  stones  : 


About  345  Pile.s 

80  TO  85  Fbei 

Long,  17  Incmb~s 


About  45  Pilb> 

80  TO  85  Feet 

Long, 14  Inches 


IN  Diameter  at  j  in  DiAMbTER  at 
THE  Butt.  the  Butt. 


650  Piles  60  PililS         About  300  Files 

50  to  55  Feet      60  to  65  Feet      50  to  55  Feet 
LoNc.  I^NG.  '  Long. 


ft  Kimpland !      $20  00  each.  fi5  00  each.  «•*?  60  each.  S9  75  each.        ;     $'.■  75  each. 

^  C.  Moore 2100     "  16  co     "  '900     "  1000     "  650     " 


I 


J.Murray  ao  50     "  15  00     '♦  850     '*  I       90:.     "  650 
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ir  CuMLB  Stohk.       [Yak 


p3  as  per  cubic  yard. 


The  iictioti  of  ihr  I'rt&ideiit  in  tiwarding  the  order  Ibr  piles  tn  Beird  &   Kimpland,  John  C. 
F'MiMn!  ind  Alfred  }.  Murray,  mkI  tor  cobble  tml  rip-r«p  aiooei  to  John  A.  Bouker.  approved. 

Commi'tikjtier  Cram  rvpotleil  that  he  hiid  rcccivid  Ebr  lh«  'I'reaaOTer  tlie  following  cstiisalctfB 
I   fiunishiiig  the  l>«partineii(  with  culiUe  and  cip-np  iloite>,  irellow  pine  timber  and  for  died^ni!- 


BroH  &  FI«iin(- 
Jetnt  A.  BouIkt-- 


c  jmiL  ta  ^  tar  iMc  f*^ 


AAvut  18,583   f-cel  B.  M.     Yettim    Pint   J'iwitir. 

Joaeph  W.Durjee. 835  ooper  M  fecT  B.M. 

L  Ar  Dttigtiis  al  lAy  /■'•'«!  />/  EosI  Eitklfmlk  Sirm,  Eaii  /Hvtr^  A 

Monu&  CumingsDrolgiii);  Co  taeenls  per  cubic  jarf-T 

Charles  Du  Hois ....        21 L,  "  . 

P.  Sanford  Russ .   .    No  bid . 

North  AmericaTi  LircdKing  iiml  Improvement  Co , ,   No  oid  r 

AlUnlic  Dtedging  Co 10  cents  "  I 

The  aclioi)  of  Commissioner  Cram  in  iiw^rding  the  or<!cit  lor  cobble  and  riprap  su'oe  to  Bm^ii  I 
&  Fleming,  for  yellow  pme  liiiiltr  in  Josejih  W.  Iliiryee,  an<l  for  <lre<)ging  lo  the  Morris;  I't  CLiiiin(i 
Dredging  Co.,  approved. 


The  Auditing  Coniniitloc  si 
which  was  approved  unA  amiiled 


dghl  bills  or  (laiiii?  amoiml.ng  lo  $17,301- 
-pread  in  full  on   ihe  mmules,  ai  f,>lloi.i  : 


11662.  The  AlbntiL  HiedKini;  Co.,  li^lim.ile  No.  I,  and  final  Conlract  JS*- 

1 1 663.  The    Moriis  &  CnniinK-    TVclyiuj;   Co.,  Ksiniuile   No.  1,    ind    final    I 

■■■0.  364 

11664.  Beard  &  Kiiiipliind,  ]iik> 

11665.  John  A.  B.iufccr,  hroke.iM.me 

11666.  Alfred  /.  Murray,  piles 

11667.  The  Atlantic  Drcdgmir  Co,,  dredu^ng 


7 
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o.  Name.  Amount. 

John  Gillies,  Estimate  No.  i,  Contract  No.  353 $918  54 

Michael  H.  Whalen  &  Co..  Estmate  No.  i,  Contract  No.  36S 610  97 

$17,301  26 

Respectfully  submitted, 

EDWIN  A.  POST,  President,  i    Auditing 
J.  SERGEANT  CRAM,  f  Committee. 

le  action  of  the  President  in  transmitting  the  same,  with  requisitions  for  the  amount,  to  the 
;  Department  for  payment,  approved. 

ic  following  requisitions  were  passed  : 

•  No.  For  What. 

i\bout  10,000  feet  3-inch  spruce Estimated  cost,  f2ro  00 

Services  of  dredge,  etc.,  foot  of  Eighteenth  street.  East  nver, 

per  cubic  yard '*  20 

Repairs  to  shed  Pier,  new  46,  North  river '*  35  00 

About  two  two  thousand  cubic  yards  cobble  stones. . .    **  3*100  00 

About  two  hundred  and  ninety  piles **  5i665  00 

Seven  hundred  and  ten  piles "  5»68o  co 

About  three  hundred  piles "  1,800  00 

Services  of  dredge,  etc..  site  of  Pier,  new  14,  North  river **  100  00 

About  1,500  barrels  Portland  cement "  3,600  00 

Hektographs *'  22  50 

Services  of  dredge,  etc.,  foot  of  Twenty-second  street,  East  river  "  100  00 

Services  of  dredge,  etc.,  foot  uf  Twenty-second  street.  East  river  "  400  00 

Six  barrels  femolin? '*  75  00 

n  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 

he  Board  then  convened  in  executive  session. 

he  following  per-ions  were  appointed  : 

Edward  Smith.  John  Quinn.  James  Kelly. 

Charles  Morton. 

Dock  BuUder. 

Patrick  Lynch. 

Ship  Carpenter. 
William  Purccll. 

'U  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


« 
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At  a  meeting  of  the  Board  of  Docks  of  th*  City  of  New  York,  held  at  the  office  of  the 
>ard.  Pier  '*  A,*'  Battery  place,  Thursday,  March  12,  1891. 

Present— President  Post. 

^*         Commissioner  Cram. 
Absent—  Commissioner  Matthews. 

The  minutes  of  the  meetings  held  the  5th  instant  were  read  and  approred. 

A  delegation  from  District  Assembly  No.  49  Day  Labor  Club  of  Dock  Builders,  appeared  and 
presented  a  communication  respecting  appointments  of  dock  builders,  and  also  requesting  that  here- 
ifter  mechanics  recommended  by  their  society  be  given  the  preference.  They  were  notified  that 
the  Board  will  give  the  matter  due  consideration. 

The  following  communications  were  received,  read,  and, 

On  motion,  ordered  to  be  placed  on  file,  viz. : 

From  the  Counsel  to  the  Corporation  : 

1st.  Inclosing  copy  of  a  letter  from  Cecil  Campbell  Higgins,  attorney — with  regard  to  the  actions 

ititled  Wallace  vs.  The  Mayor,  etc.,  and  The  Mayor,  etc.,  vs.  Mott— m  relation  to  the  work  of  filling 

north  of  Fifty-fifth  street,  North  river.     Referred  to  the  £ngineer-in-Chief  to  examine  and  report. 

«i.  Transmitting  blank  leases  for  the  use  of  the  Department  with  his  approval  as  to  form. 

From  the  Finance  Department— Requesting  information  as  to  the  rental  value  of  the  wharf 

operty  occupied  by  the  West  Shore  Railroad  Company,  foot  of  Forty-second  street.  North  river  ; 

io  that  occupied  by  the  Greenpoint  Ferry  Company,  between  Twenty-third  and  Twenty -fourth 

eets.  East  river.     Referred  to  the  President.     The  Engineer-in-Chief  directed  to  prepare  maps 

the  said  premises. 

From  the  Department  of  Street  Cleaning — Requesting  dredging  under  various  dumping-boards 

the  North  and  East  rivers.     Advise  that  the  Engineer-in-Chlef  has  been  directed  to  examine  and 

;>Oft  as  to  the  dredging  required  at  Thirty  seventh  and  Forty-seventh  streets,  North  river.     Con- 

jct  for  dredging  the  remamder  of  the  places  indicated  will  be  advertised  for  award  March  27,  189 1. 

From  William  A.  Hall— Requesting  permission  to  locate  a  swimming  bath  at  the  southwest  end 
the  Battery  for  the  season   of  1S91,  commencing  June  i,  and  requesting  dredging  thereat. 
:smit  granted  at  the  rate  of  two  hundred  and  fifty  dollars  per  month.     The  Engineer-in-Chicf 
Dected  to  make  requisition  for  dredging. 

From  J«seph  Cornell,  lessee  : 

1st.  Requesting  permission  to  drive  piles,  cut  two  gangways  and  locate  a  tally -house  on  the 
kikhead  south  side  of  West  Eleventh  street.  Permit  granted,  the  same  to  be  and  remain  only 
aing  the  pleasare  of  the  Board. 
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2d.  Agreeing  to  the  terms  and  condilioiis  of  the  moliitipii  adopted  Febmary  is,  1891.  aal 
fsiiig  the  sub-letting  of  about  two  handled  and  twenty -fite  feet  of  Hk  bnllchead  oil  tiie  sooth  nd 
West  Eleventh  street.  North  river,  t<^ther  with  the  oonsent  of  the  siai^itt  thereioi. 

From  the  White  Star  line,  lessee — Reqnesting  permissioo  to  eateod  shed  00  Pier,  acv 
North  river.    Whereupon  the  following  res<dutioo  was  adopted : 

Resolved,  That  permission  be  and  hereby  is  granted  to  the  White  Star  Line  to  erect  a  1 
over  the  extension  to  Pier,  new  45,  North  river,  all  the  work  connected  therewith  to  be  done  u 
the  supervision  of  the  Eogineer-iB-Chief  of  this  Department  and  subject  lo  the  regulations  d 
Fire  Department ;  provided  the  said  White  Star  Line  agrees  to  erect  the  same  at  its  ovm  cort 
expense  in  accordance  with  the  same  plans  and  lines  of  the  ousting  shed  on  said  pier ;  all  neoa 
repairs  to  be  made  by  the  said  lessee  whenever  required  so  to  do  by  tilus  Department ;  the  ezten 
Co  the  said  shed  to  remain  vested  in  and  owned  by  due  Mayor^  Aldemien  and  Commonaltj  of 
City  of  New  York  upon  iht  expiration  or  sooner  tennlnatfon  of  the  lease  oi  said  pier. 

From  George  Clark  -Requesting  pdrmission  to  drive  pHes  on  thenppei^  side  ^  Pier  17, 1 
river.     Permit  granted. 

From  the  West  Shore  Railroad— Requesting  permission^  Mve  f^es  on  the  aouth  sidesf  P 
old  33,  North  river.    Permit  granted.  '^ 

From  the  Lehigh  Valley  Railroad— Requesting  permi&sioii  to  place  a  fixed  post  in  the  < 
the  roadway  on  Pier  3,  North  river,  and  a  fixed  fence  fi»  one-halt  of  the  undth  of  the  pierl 
with  a  gate  for  the  other  halt.    Permit  granted. 

From  Thomas  Lancer,  Laborer — In  reference  to  his  suspension  from  duty  as  Acting  Wttchai 
Referred  to  the  President,  with  power. 

From  John  R.  Henry — Requesting  permission  lo  complete  the  work  of  filling  in  betwi 
Twenty-fourth  and  Twenty-sixth  streels,  East  river.  Advise  that  the  Departmejit  are  not  is  J 
ready  to  receive  filling  thereat. 

From  William  Simonson — Protesting  against  the  float  moored  at  the  south  side  of  One  Hi 
dredth  street,  Harlem  river,  by  Walter  B.  0*Brien  and  others.  Referred  to  the  Engineer-iaXll 
to  examine  and  report. 

From  Carl  H.  Schultz — Requesting  permission  to  run  an  iron  water-pipe  through  the  bd 
head  foot  of  Twenty-sixth  street,  East  nver.  Permit  granted,  the  same  to  remain  only  daring  j 
pleasure  of  the  Board. 

From  the  Baltimore  and  Ohio  Railroad  Company — Respecting  the  dangerous  conditiai^ 
the  old  cribwork  remaining  on  the  former  site  of  Pier,  old  21,  North  river. 

From  the  Iron  Steamboat  Company,  lessee  of  Pier,  new  i,  North  river — Requesting  trenel 
I  lease  of  said  pier.   The  Secretary  directed  to  advise  that  the  renewal  of  the  present  loit 
><r  prepared,  and  that  they  will  be  duly  notified  when  the  same  is  ready  for  executiot. 
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•>6m  the  U.  S.  Steamship  **  Minnesota  " — Requesting  permission  to  run  a  water  pipe  along  the 
Dot  of  Fiftieth  street,  North  river.  I'ermit  granted,  the  said  pipe  to  remain  only  during  the 
ire  of  the  Board. 

^rom  Dock  Master  Erwin— Reporting  that  the  pier  foot  of  Twenty-fifth  street,  East  river, 
res  cleaning.     Request  ihc  Department  of  Street  Cleaning  to  clean. 

From  t lie  Plarbor  Line  Board— Stating  that  there  will  be  a  meeting  of  s^d  Board  Tuesday, 
h  17,  1 891,  with  a  view  to  recommending  harbor  lines  to  be  established  by  the  Secretary  of 
for  that  portion  of  the  Jersey  shore  known  as  the  **  Jersey  Flats."  The  Engineer-in -Chief 
rsted  to  attend  said  mecttng. 

From  Frchng  H.  Smith,  attorney— Respecting  the  resolution  adopted  December  4,  1890, 
iring  the  Forty-second  S:reet  and  Grand  Street  Ferry  Railroad  Company  to  construct  a  bulk- 
or  sea  wall  between  Forty-second  and  Forty-third  streets,  North  river,  and  requesting  that 
n  I*  postponed  until  the  inj  mction  of  the  Knickerb3cker  Ice  Company  is  dissolved.  Request 
iiiomey  to  notify  the  Board  when  a  decision  in  the  matter  is  reached. 

From  Hipolito  Dumois- Requesting  permission  to  lengthen  Pier  13,  East  river.  Referred  to 
Jigineer-in-Chief  to  exa.nine  and  report. 

From  Officer  Maher,  Twenty-eighth  Precinct  — Reporting  that  the  bulkhead  between  Piers  47 
[8,  East  river,  has  caved  in.  The  Engineer-in-Chief  directed  to  change  the  location  of  the  fence 
to  include  that  portion  of  said  bulkhead  which  is  in  a  dangerous  condition. 

^rom  Dock  Master  Abcel  : 

St.  Reporting  accumulation  of  dirt  on  various  bulkheads  in  his  district.  The  Engineer-in - 
directed  to  cause  the  bulkheads  from  Canal  to  West  Eleventh  street,  North  river,  to  be 
ed. 

d.  Reporting  that  he  had  stored  a  quantity  of  molasses  obstructing  the  bulkhead  at  Pier,  new 
orth  river. 

"rom  the  Engineer-in-Chicf : 

St.  Report  for  the  weeks  ending  February  28  and  March  7,  1891. 

jd.  Requesting  instructions  respecting  the  final  estimate  on  Contract  No.  340,  for  building  new 
oot  of  Forty-ninth  street.  North  river. 

>i  motion,  the  time  to  complete  the  work  of  building   said   pier  was  extended  to  March  7, 

;d.  Requesting  instmctions  resi>ecting  the  final  estimate  on  Contract  No.  317,  for  building 
new  29,  North  river.     Referred  to  the  President. 

.lb.  Report  on  Secretary's  Order  No.  107 1 2,  that  he  had  transmitted  to  the  Couisel  to  the 
>ration  the  information  requested  respecting  the  dock  at  High  Bridge,  Harlem  river. 


t 


i 
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Jlh.  Report  on  Secrelary's  OtdiT  No.  1049},  Ihal  he  haJ  superinlcniied  rvpairs  at  Sooth  tul 
Will  Silfecl  FsrriM ;  slsn  reporting  n'>ii-::oiiiiiieiiccinent  of  rcpiiis  ordered  to  FuUon  Feny.  Noli^ 
the  Ferry  I  ompany  10  rtp«ir. 

6th.  Report  oil  Srcrelnry't  Unlcr  No.  10617,  ^^^'  '<  "nol  the  iDlentiin  of  James  Ci 
leplace  ^Its  nl  Tier,  oUl  13,  North  river. 

Un  molioB,  |irrinlt  Kiaiilcil  December  id,  1H90,  vm  revoked. 

7th.  Report  on  SerreHry'v  Onlen*  No.  9564.  9891.  10J47,  10410,  10531.  ioS4S.  'oSS'.  "Sfc] 
10639.  IO&35.  10^7  nnd  1071K,  thai  he  had  <tu)«rmtended  the  work  of  cKteniiing  i 
Pier  fool  of  RIevenlh  Bii«et,  E«*l  river ;  the  repairing  ol  lincking-lojp  on  the  north  nati 
of  Ciei,  olil  33,  Nurih  river  ;  the  repslrinR  a!  p»vemen\  between  VxTi  41)  and  50.  East  river ;  tt*  1 
repairing  ind  psinlins  ol  >hed  an  Pier,  now  41,  N  >nh  river ;  rcpiiMng  ihcalhing  on  dcdc  of  1^,  j 
new  60,  North  river;  the  erection  of  a  platform  and  hood  on  north  side  of  freight  ^hed  un  ibeplilfco  I 
in  front  of  the  bulkhtarl  south  of  Pier  50.  Ea'l  river ;  the  rcpiiring  uf  pjvemeni  at  entrance  10  Pici,  j 
old  31,  Bait  rirei ;  the  icneiring  of  ihe  dci;k  ot  Pier  S  i,  Ea*l  nver;  the  lenioval  o(  boai.houw  fr«( 
of  Ooe  Kundred  ind  Twenty. Rfth  street,  Kirlcm  river  ;  that  he  had  completed  the  tvork  of  buU. 
in|r  an  ap]ir<.>ach  to  Pier,  new  Z9,  Norlh  river  ;  that  be  nuide  reqnislion  for  dredfnng  at  Pirn  fM 
of  Eighiy-uiih  itieei,  Eatt  river,  and  superintended  the  work  thereat,  and  respecting  Ihe 
of  Ihe  bulkhead  from  Seventy -ninth  Ki  Eightieth  street,  Norlh  river. 

Un  motion  (•rConnnissioncr  ("ram,  t lie  Ciiinpt roller  was  requested  to  iDlorm  the  Boudwl 
this  lleparlniei't  should  ollecl  wlmrfnge  for  llie  u<«  und  occupation  of  the  wharf  in  fronl  of) 
Gitilen, 

Conimii'.iuner  Cram  moved  thai  die  pcraiil  issued  Augusl   13,  18S9,  to  M.  li.Hjtiwiti  lo  otripj 
bulkhead  foot  »f  Twenty- ninth  slreet,  Ensi  river,  for  the  leccplion  sF  divt  and  s 
which,  on  miiHon,  was  laid  on  the  lablc. 

The  Auditing  Coinmi^U'C  <ul>miTted  an.tndit  0!  -liiuen  bills  or  claims,  amouniing  [O  $|6.6;9.I9, 
which  were  approved  and  audited,  and  ordered  lu  tie  spre.id  in  full  on  the  niinulc! 


*44>B 


11673.   ■■  The  World,'; 


1^ 


1674,   Upeljer  .V  Meyerstein,  ceincnl J3.3;3  q 

167s.  William  fi>wles,  jilans  and  specifications  for  a  new  sleel  prnpellct.       1.463  o 
1676.  Allantic  Dredging  Company,  dredgine i.Ji;9  6 
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Audit  No.            Name.  Amount. 

11677.  H.  A.  Rogers,  machinists'  supplies S180  56 

1 1678.  John  A.  Bouker,  trap-rock 925  00 

1 1679.  Morris  &  Cumings  Dredging  Company,  dredging 870  00 

1 1680.  Alexander  Pollock,  rope,  valves,  etc i)244  18 

11681.  Joseph  W.  Duryce,  spruce 1,748  96 

1 1682.  A.  Schrader  &  Son,  repairs  to  helmet,  etc 15  00 

11683.  William  P.  Kelly,  Estimate  No.  4  and  final.  Contract  No.  349 $1869  53 

US,S09  73 


General  Repairs  Account, 

1 1684.  Atlantic  Dredging  Company,  dredging $245  75 

1 1685.  Bell  Brothers,  spruce 210  06 


455  81 


$16,659  19 


Respectfully  submitted, 

EDWIN  A.    POST,  President,  I     Auditing 
J.  SERGEAxVT  CRAM,  (Committee. 

The  action  of  the  President  in  transmitting  the  same,  with  requisitions  for  the  amounts  to  the 
Department  for  payment,  approved. 


The  President  reported  that  he  had  received  for  the  Treasurer  the  following  estimates  for  fur- 
siihing  the  Department  with  about  1,500  barrels  quick-setting  Portland  cement  and  tools  : 

1,500  Barrels  Quick-setting  Portland  Cement, 

Baetjer  &  Meycrstein $2  43  per  barrel. 

Haebler  &  Co 2  45 

James  Brand 2  45 

Sinclair  &  Babson 2  65 


(I 


Tools, 

Alexander  Pollock $326  14 

Hi.  A.  Rogers 394  90 

The  action  of  the  President  in  awarding  the  order  for  cement  to  Baetjer  &  Meyerstein  and  for 
%)ols  to  Alexander  Pollock  approved. 

On  motion  of  Commissioner  Cram,  the  Engineer-in-Chief  was  directed  to  remove  the  old 
timber,  anchors,  skids,  etc.,  stored  on  the  piers  and  bulkheads,  from  the  Battery  to  Pier  16,  East 
wer. 

Ob  motion,  so  much  of  the  minutes  of  the  meeting  held  February  12,  1891,  as  relates  to  Charles 
Oiblin,  Foreman  of  Masons,  was  rescinded,  and  the  resignation  of  said  Charles  Giblin  was  there* 
^pon  accepted. 


On  motion  of  Commitsioner  Cram,  ilie  BCiion  at  the  Boaid  February  26,  1891 
_  Dock  MuMt  Coggeihill  from  District  No.  6 1«  Uitirict  Xo.  11,  ■><!  Dock  M»iei  Kci 
bnitcl  No.  13  to  Di»rt>ci  N»,  6,  to  uke  eflbci  Sanday,  Much  15,  i8qi 

Km. 


Ilw  SccRUuy  Rpnricil  iliai  the  p>y-rolli  of  the  Gcnenl  Repain  Htu)  Coiuirucli 
week  (D'lint;  March  6,  iSfl,   >mounlin^  to  $7,603.87,  hRil  lirtn  apptovei)  and 
o  ihe  Finance  t>cpartineat  for  pftymvni. 


ny  frMD  Ilii 


im  Fota  lit 
*udil«d  (irf 


The  followini:  nijuiiitioai  w«k  pMi«d  t 

RiCidcrNn  for  Wh«. 

87S9.  G»lt»niteel   clcnli,  etc   

Byea.  Abaul  50  grois  ton*  egg  Coal,  prr  Inn 

8791.  DrauRlimien'ssupplies 

K7i)j,  ■fwcnty-fout  loui-lighi  muhn 

S7Qj.   10,000  feet  4-incli  spruce 

gj^  [  Su|.|)li«  floBting  pro|«rly 

8796.  Tools, 

8797-  Repnirs  demck  "Chy  of  New  York" 

8798.  Secvicea  of  drcd^,  etc.,  at  Pier,  new  14,  North  ri 

NaHa,  wire,  etc 

(innny  bag*  .  .  


SSpi.   Wjli 


Stku. 

Coilon  n 

880?. 

Screw  bo 

8804. 

Wrouglil 

SB05 

Manila  ,0 

S8(« 

llnckmai 

»75« 

1,1310: 

410  >6 


AUGL'STUS  T.  UOCHARTY, 


The  R-j,ird  then  convened  in  executive  icn 
Tlie  rcillnivmg  ]>efions  wsre  dlKhnrceii  1 


) 
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Dock  Builder, 
Michael  Morrisey, 


fames  Kennedy. 


Laborers. 
Thomas  Laliev. 


John  E.  Relyea* 


The  following  persons  were  appointed  : 


Laborer. 


William  McCormick. 


Dock  Builder. 


Chris  Colver. 


James  Mulgren. 


Stone  Cutters. 


James  Maume. 


Lawrence  Henry. 


Blacksmith's   Helper. 
Daniel  Corcoran. 


Oo  motioB,  the  Board  adjourned. 


AUGUSTUS  T.   DOCHARTY,  Secretary. 


493  IMakch  19,  1 891. 


At   a   meeting  of    the  Board  of  Docks  of   the   Cily  of  New  York,  held   at   the    office    of 
he  Board,  Pier  **  A,''  Battery  place,  Thursday,  March  19,   1891. 

F'resent — President  Post. 

"         Commissioner  Cram. 
Absent — Commissioner  Matthews. 

The  minutes  of  the  meetmgs  held  the  12th  instant  were  read  and  approved. 

The  following  communications  were  received,  read,  and. 

Upon  motion,  tabled  : 

From  the  Counsel  to  the  Corporation  — 

1st.  Respecting  the  Pier,  foot  of  Thirty-ninth  street,  North  river. 

2d.  In  relation  to  an  exterior  street  at  Thirly-fourth  street  and  Twelfth  avenue. 

3d.   Requesting  instructions  relative  to  Senate  Bill  No.  229. 

The  following  communications  were  received,  read,  and. 

On  motion,  ordered  to  be  placed  on  file,  viz.  : 

From  his  Honor  the  Mayor — Requesting  the  views  of  the  Department  respecting  the  proposed 
lill  prepared  by  the  Advisory  Committee  on  Street  Cleaning. 

From  the  Counsel  to  the  Corporation  : 

1st.  Approving  specifications  and  form   of  contract  for  extending   Pier,  new  25,  North  river  ; 
Iso  for  dredging  under  various  dumping-boards  on  the  North  and  East  rivers. 

2d.  Requesting  instructions  relative  to  Assembly  Bills  Nos.  97oand  1007.  Referred  to  Commis- 
ioner  Cram. 

From  the  Secretary  of  the  Commissioners  of  the  Sinking  Fund —Requesting  the  Commissioners 
X)  attend  a  meeting  to  be  held  in  the  Mayor's  office  Friday  the  20th  instant,  at  11  o'clock  A.  M. 

From  the  Department  of  Public  Works  -  Requesting  this  Department  to  set  aside  l^erths  for  the 
public  baths  for  the  season  of  1891,  at  the  following  places  : 

On  thf  North  River. 

At  the  Battery. 

Foot  of  Duane  street,  north  side. 

Foot  of  Horatio  street. 

Pier,  new  58,  near  the  foot  of  Twenty-eighth  street. 

Foot  of  Fiftieth  street. 

Foot  of  One  Hundred  and  Thirty-fourth  stieet. 


MaK«.II  19,  l8qi,| 


I'oot  ot  Market  street,  Her,  new  19. 

I'^oot  nf  limit]  iiipwi,  lower  side 

F'lOt  ofFifili  ilreet,  oouth  tide. 

F'oot  of  Ninetwnth  street,  soulh  eiijr. 

Fool  ot  Thirty-seventh sircei,  north  iirle. 

At  ImlkhMd,  lacA  or  Flfty-lli'^t  slicel. 

Ai  bulkhcuil,  (sat  of  Scvcniy-cifthlh  stntt. 

Ar  bulkhcail.  tool  of  One  Hundred  ui'l  Tinriy-cighl(i  slrw 

(In  lAr  llarim  Kiver. 
Al  One  HiKMlrcd  anil  Twcldh  street. 
Un  mndon,  request  grunted,  and  Ihr  F.ngineer  in  Chief  di 
Ibe  nccommodaiion  of  uUd  bith%. 


make  propei  pwricMfi^ 


From  Fiank  Curii« — Requesting  lobe  itiformed  what  action  hubeen  taken  relaiire  lo  areacnl 

cifihclensc  of  the  Long  Island   Land   FeiiiliiitiK  Company  for  the  bulkhead  foot  of   Thiiiy  oinA 

meet,  Eaal  river.  Notify  the  applicant  that  the  lease  ef  the  wid  bulkhead  will,  in  all  prabalnlii;,  be 

luded  in  dw  nest  late  of  wharf  ^ca^enf. 


:ured  the  leaw  of  Pier  14.  Esil 


F.nri.  Arnold,  Cheney  A:  Cii.     Sliling  th.i!  llicy  hav 
nti'l  rc'iur-iiiifi  that  the  said  pier  \k  sel  aside  foi  theii  exclusive  use. 
Whutcupou  the  folluwmg  resolution  iva,  adopted. 

Kesnlved,  Tlint  by  virtue  of  ihc  power  vested  in  this   Boaid  hy  sulviivi-.ion  six  of  iectiun  >u, 
ch.i|'ler  five  luindtcd    and  -cveniy-finir  01    the  Laws  of   eighteen  hundred    and  sevenly-onr,  iM   . 
seolinn  seven  hundred  and  sixteen  of  chapter  fiiur  hundred  and  ten  of  the  Laws  of  eighteen  hundred  I 
and  liyhlv-tMo,  tommunly  ealkd  the  ■'  New  Vork  Ciiy  Coiisiilidalion  Act,"  as  amended  bycbpta  I 
five  hundred   and  ■.evsniccn  of  the  1-iw^   of  eishleen  hundred  and   eighty-four,  I'lCr  finirteen  (r*. 
Kasl  lii'cr,  Ik.-  and  hereby  Is  scl  aside  fur  the  sole  use  of  Ihc  siiecial   kind  of  commerce  cameJc  | 


iron  pipe  under  Pier,  nt 
n-Chief),    the   same    lo  h 


imc   lo  comply  wUh    the   terms  of  the  leioluii 
Tiienticth    Elreets,   North    river,  lie  emended 


I 


ni.-ion  to  chnnge  the  position  of  the    ice  scales  toifJ  | 
lI  SI-  North  river.      Applicnlion  denied. 
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From  ihc  Pennsylvania  Railroad  Company — Requesting  permission  to  repair  Pier,  old  I,  Nort 
river.      Permit  granted. 

From  the  Standard  Gas-light  Company — Requesting  that  the  permit  granted  September  11 
1890,  be  amended  so  as  to  allow  the  laying  oi  one  pipe  instead  of  two  through  the  bulkhead  on  th 
Flarlem  river  from  Second  avenue  on  the  south  side  to  Lincoln  avenue  on  the  north  side.  Perm 
granted. 

From  The  New  York  Steamship  Company— Requesting  j^ermission  to  dredge  the  half  slip  we; 
of  Pier  40,  East  river.     Permit  granted. 

From  Michael  H.  Whalcn  &  Co.,  contractors — Requesting  p)ermission  to  till  in  behind  th 
Inilkheads  from  One  Hundred  and  Thirly-eighth  to  One  Hunilrcd  and  Fortieth  streets,  Harlei 
river,  with  material  received  from  the  Department  of  Street  Cleaning.  Referre  1  to  the  Engine*] 
in-Chief. 

From  the  Board  of  Engineers,  "Army  Building  "—Transmitting  charts  showing  the  pierhca 
and  bulkhead  lines  of  upper  Manhattan  Island,  as  approved  by  the  Secretary  of  War,  ()ctol)er  it 
1890.     The  Secretary  directed  to  acknowledge  receipt. 

From  F.  A.  Marsily  &  Co. — Requesting  a  test  of  one  barrel  of  cement  and  inclosing  ten  dollai 
t»  pay  the  cost.    The  Enginecr-in-Chief  directed  to  make  said  test  and  report  the  result. 

From  Joseph  Cornell  : 

1st.  Requesting  permission  to  place  a  tally-house  and  hoisting  mast  on  the  south  side  of  Piei 
old  34,  foot  of  Harrison  street.  North  river.     Permit  granted,  subject  to  the  consent  of  the  owners. 

2d.  Requesting  a  lease  of  Pier,  old  54,  foot  of  Perry  street.  North  river.  Advise  that  the  leas 
of  said  pier  will  probably  be  included  in  the  next  sale  of  wharf  pro|:)erty. 

From  the  Citizens*  Steamboat  Company,  lessees —Requcstinj^  that  the  number  of  piles  to  b 
drnren  on  the  outer  comers  of  the  extension  to  Pier,  new  46,  North  river,  lie  increased  from  fciur  t 


On  motion,  permit  granted  to  the  said  steaml)oat  company  to  drive  five  additional  piles  ;  th 
to  be  done  at  their  own  cost  and  expense,  and  under  the  direction  and  iiipcrvision  of  th 
Eogineer-in-Chief. 

From  John  Mailer — Requesting  a  berth  Ixjtween  Seventy-ninth  and   Ei.ii;htieth  >trcets,  Xorti 
river,  for  the  purpose  of  loading  a  vessel  with  manure.     Referred  to  the  Dock  Master. 

From  M.  Goodwin — Requesting  permission  to  dredge  under  the  dumping-lx)ard  foot  of  Twenty 
ninth  street,  East  river.    Permit  granted. 

From  E.  V.  Gary — Stating  that  the  lease  of  land  under  water  for  the  widening  and  extendmi 
of  Pier  45,  East  river,  will  be  executed  upon  the  return  of  Mr.  Bostvvick  from  Europe. 

From  the  American  Committee  of  the  Statue  of  Liberty— Requesting  permission  to  make  neces 
S9if  repairs  to  their  landing-place  at  the  Battery.     Permit  granted. 


l-'ioin  Ihjck  Mtt),(cr  Ci'^gckiull — K-poMiiigtwo   loose   fenclei  pil»  on   ibe   wolh  sde  Ulte 
i«  ut  Thitioenlh  strer I,  North  rivtt.    The  Eiigincet -in-Chief  direcicJ  lo  repair. 


From  Dock  Muter  Coye  •  Ktporline  thai  ibe  string.pieee  on  the  oni 
R  19,  Satl  river,  it  broken.     Tlic  E'lgincer  in -Chief  ilirecled  10  repait. 


r  end  lower  side  of  n^ 


From  Dock  Master  Kcnney  —  Kccom mending  Ihe  building  of  shon  picn  fool  of 
Ifeveniy-iiCveiilli  an^l  Sevraiy-dghih  i.iml'-,  North  river,  and  ihc  pAvinc  of  the  bulkhead 

From  Dock  Mnsler  Mcclmii— Reporting  thai  ihc  plnnkinR  on   the  bulkhead  b«wecn  ftoitil 
d  Sixty- second  slrextj,  Rail  river,  rcquiies  repairing.     The  En gmecr-in -Chief  directed  to  tepur. 

From  Dock  Manet  Etw in— Reporting  thai   Iht  Ridgewood  lee  Company  have   vacmtcd  the 
Ikhcail,  foot  of  Flllj-lhild  ilrecl.  East  rivei,  and  dcdilng  lo  be  infomied  if  he  ^hall  tike  chirgtol 
IjiOd  wllecl  wharlage  ihereal.     The  Dock  Mailer  directed  to  collect  wharfage. 

From  James  Barclay —Giving  nottce  of  his  intention  to  commence  procecilings  compelling  lie  I 

trimeni  to  prevent  the  occupaiiuo  of  the  bulkhead  between  Gaosevoorl  and  Little  Wen  Tmlfib  j 

ttreels  by  indlvidoaU  engaged  in  the  oyster  biuincv.    Tnnsmil  copy  la  Ibe  Counsel  to  the  Cor-  ! 

ition.  j 

Pton  WiHi«lti  J.   DonovMi— Requesting  pelmi^ion  to  land    the  iteamboat   '■  Havau"  itl 
various  piers.     Notify  him  that  the   places  desi^Dali^J   arc  owned  liy  privaie  parlies  with  irhon  \ 
ran^cmciils  mu»l  1-.-  made. 

The    follunmi;  teivirl  for  the    .vctk  emimg  Mar^h   11.  iSgt,    amountins    lo    S43,}6i,,;q,   »t 
;civcJ  from  the  Tre,T.Hcer  and  orJired  to  be  spread  in  lull  on  the  minutes,  a.'  follow;  : 


TOFAI-         I'lf^ 


^t  Pier  8.  K.  R... 
ilf  PicrB.  E.  R... 
Iwt.jidd  sjdsi! 

rwj4  eit..N.R,. 
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Date. 


i8g(. 

Mar. 

10 

<« 

10 

•* 

10 

«> 

10 

•» 

10 

•• 

xo 

•• 

10 

«« 

xo 

•« 

xo 

4* 

10 

•• 

10 

•• 

TJ 

M 

10 

XO 


Fkom  Whom. 


Patrick  J.  Brady 

Edwn'd  Abcc! 

William  T.  Coggeshall 

Charles  Parks 

George  A.  Woods 

B.trt.  F.  Kenney 

Henry  A.  Palmstine 

Charles  S.  Coye 

John  J.  Ryan 

Joseph  B.  Erwin 

Joseph  F.  Mcehan 

James  W.  Carson 

John  J.  Murtin 

Lehigh  Valley  R.  R.  Co 


For  What. 


Wharfage,  District  No.  a,  N 

4, 

6, 

8, 

10. 

12. 
I,  E. 

3. 
5. 
7. 
9. 
II. 

«3. 
I  qrs.  rent  bhd.  foot  of  44th  &i 


,  fc>.  K , 


Amount. 


5x05  9) 

X13  aa 

89  40 

«3«  99 

»94  .TO 
35  00 

83  80 

478  19 

108  13 

139  16 

94  82 

16  s8 

23  00 

625  oo 


«43.»6^  59 


Total. 


Si.fiio  47 


I43.a69  59 


Date 

Dbtos- 

ited. 


I89X. 


Mar.  ti 


Respectfully  submitted, 

JAMES  MATTHEWS,  Treasurer. 


The  following  report  for  the  week  ending  March  18,  1891,  amounting  to  $2,492.47,  was  received 
from  the  Treasurer  and  ordered  to  be  spread  in  full  on  the  minutes,  as  follows  : 


Date. 


x89t. 
Mar.  I 

"  I 
••  1 
"   I 


From    Whom. 


Pa  nek  J.  Brady 

Edward  Abeel 

William  T.  Coggeshall. 

Charles  Parks 

George  A.  Woods , 

Bart.  F.  Kenney 

Henry  A.  Palmstine  . . . . 
Charles  S.  Coye 


For  What. 


Wharfage,  Di>thct  No.    2.  N.  R 


6.     •• 


8.     '• 
10.     " 

12.     •* 
I.  E.  R, 

3.     " 


Amount. 


il^  32 

89  '3 

98  55 

M9  35 

»2i  37 

33  00 

856  68 

322  44 


Total. 

Date 
Depos- 
ited. 

X89X. 

M»nai  19.  IBWI                                    4S« 

Dm. 

r.™w««. 

r„w..,. 

Amovht. 

Totu.. 

j€*-J.R,W. 

Wh^fBg.,  0«uk.  NV  S.E.  K 

«■  so 

„ 

Ili^.r.  la  Uid.bM.Picn  iiindi^ 

■-., 

At!«lk  Dfcdtim  Co 

Fw 

no  the  Enpnwr-fa.Chitf  ■ 

JAMES  MATTHEWS.  Twi-uit.. 

.  Kecon 


[4.  l»9'- 

\k  bulkhead  lietween  Piers  48  and  49.  East  rivt 


notified  III  repair  Ihc  same  at  uiitr.  Notify  tht  miners  Ihat  if  the  repairs  required  are  not  rr 
williin  ten  liays  a  |>cnally  cif  tivcn()--livc  dullari  pet  day  will  be  imposed  1* prescriltd  by  Rult 
10  of  ihc  Kiilos  .ind  Refiuklioii'.  <.{  ll.is  Depart nn'rit. 

3d.  Repotliiig  repair,  reqiiiied  to  I'ier.  new  38,  North  rivet.  Notify  the  Pennsylvania  Kill: 
Company  10  .epair. 

4lh.  Recpminendinjj  the  removal  of  piles  and  square  timliers  from  the  premises  on  the  \m 
Twelfth  avenue,  south  of  Thirty. fmrth  street,  North  river,      kecommcnd.it ion  adopted. 

5th,  Rtporling  the  cnniplelion  of  the  wotk  of  repairing  and  rebuilding  Pier  fool  of  Tacr 
loiirlh  street.  KasI  river,  under  Conlr.icl  No.  332,  and  ;>taling  ihat  it  would  be  well  to  cttf  nd 
lime  for  the  completion  of  s^iid  work  until  Match  ij.  iSgl. 


(.)n  in 


in,  the  1 


■nded  a' 


ndcd. 


r 


6ih,   Keporling  lhat  I 

On  motion,  the  i:in;ii 
Acting  Walchmnii  lor  a  pi 


1  directed  lh.U  I-aborer  Acting  Watchman    Freilcrick    \Vj,d  bt  <■ 
)T  Watchman  and  recommending  thai  hia  action  be  appioved. 
i-Chief  was   diiecled  not  to  awign   said  Ktederick   \Vanll»(iiilv 
..f  tend.iys, 

I  U.rtcted  ih^l  I,.il.OTer  .\clinR  Watchman  Patrick  [VvJn  Ix-  not  n^ 
chiii.iii.  atnl  rec  online  lid  iiig  that  his   action   be   apptoveii,    :\<-'''- 
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8th.  Reporting  damage  to  oak  fender  pile  at  the  bulkhead,  foot  of  Seventeenth  street,  East 
rer.  Notify  the  Morris  &  Cumings  Dredging  Company  to  repair,  or  the  Engineer-in-Chief  of 
lis  Department  will  do  said  work  at  their  cost  and  expense. 

9th.  Reporting  that  he  had  suspended  Laborer  Acting  Watchman  Thomas  Dugan  for  a  period 
r  one  week,  and  recommending  that  his  action  be  approved.     Action  approved. 

loth.  Reporting  repairs  required  to  Pier,  new  I,  North  river.  Notify  the  Iron  Steamboat  Com- 
auiy  to  repair. 

iiih.  Reporting  repairs  required  to  Pier  foot  of  Forty -ninth  street,  North  river.  The  Engineer- 
i-Chief  directed  to  repair. 

I2th.  Report  on  Secretary's  Order  No.  10746,  transmitting  map  of  wharf  property  occupied 
f  the  Grcenpoint  Ferry  Company,  between  Twenty-third  and  Twenty-fourth  streets,  East  river, 
rhe  maps  and  report  ef  the  President  transmitted  to  the  Comptroller. 

13th.  Report  on  Secretary's  Order  No.  10544,  submitting  plans,  specifications  and  form  of  con- 
ract  for  extending  Pier,  new  37,  North  river,  out  to  the  pierhead -line  of  1890. 

On  motion,  ordered  to  be  placed  on  file  and  the  following  resolution  adopted  : 

Resolved,  That  the  plans,  specifications  and  form  of  contract,  as  prepared  and  submitted  by 
he  Engineer-in-Chief  of  this  Department  for  extending  Pier,  new  37,  North  river,  out  to  the  picr- 
tead-llne  of  189c,  be  and  they  hereby  are  approved,  subject  to  the  approval  of  the  Counsel  to 
be  Corporation  as  to  form,  and  the  Secretary  be  and  hereby  is  directed  to  have  a  sufficient  num- 
ler  of  blank  forms  of  proposals  printed,  and  proper  advertisements  inviting  estimates  for  doing  the 
lid  work  inserted  in  the  various  newspapers  designated  by  law. 

14th.  Report  on  Secretary's  Order  No.  10752,  in  reference  to  the  application  of  Hipolito 
himois  &  Co.,  for  permission  to  extend  Pier  13,  East  river. 

The  Secretary  directed  to  furnish  the  information  and  request  them  to  submit  to  the  Board  the 
onsent  of  the  owners  of  the  adjacent  wharf  property. 

15th.  Report  on  Secretary's  Order  No.  10753,  respecting  the  protest  of  William  Simonson 
IS  to  the  boat  float  located  on  the  south  side  of  One  Hundredth  street,  East  river. 

On  motion,  the  permit  granted  to  Walter  B.  O'Brien  and  otiiers  February  12,  1891,  was 
evoked,  and  the  said  parties  directed  to  remove  all  the  structures  thereat  within  three  days  or  they 
fili  be  removed  by  this  Department.  Permit  granted  to  locate  the  boat  float  at  the  southerly  half 
>f  East  One  Hundredth  street,  not  to  extend  more  than  fifty  feet  from  the  present  end  of  the  street. 
rhe  same  to  be  placed  thereat  under  the  diiection  and  supervision  of  the  Engineer-in-Chief,  and  to 
)e  and  remain  only  during  the  pleasure  of  the  Board. 

i6th.  Report  on  Secretary's  Order  No.  10737,  submitting  specifications  and  form  of  contract  for 
iredging  the  slip  between  Piers,  new  44  and  45,  North  river. 

On  motion,  ordered  to  be  placed  on  file  and  the  following  resolution  adopted  : 

Resolved,  That  the  specifications  and  form  of  contract  as  prepared  and  submitted  by  the 
Engineer-in-Chief  of  this  Department,  for  dredging  at  Piers,  new  44  and  45,  North  river,  be  and 


Marcti  19.  >89>-] 


Soo 


they  hcrrliT  arc  ipproTcd  subjccl  lo  Ibe  appiovftl  of  ibe  Couniel  la  ihe  Ciiqioraliaa  m  to  tetm, 
Oie  Sci'itLaty  be  ind  hereby  d  iliftcled  10  have   a  fuHgcienl    namber  of  blank    feims  o{  |a<^ 
[   primed  i"'l  pnipei  advertiwmenu  int-iiing  ettimales  for  di»nf  taiii  dmiging  insered  in  tbc  w 
iripapers  desgnaled  by  law, 
I7lh.  Keporl  on  Secretary'!  Urdei>  Nih.  1049a,  lo6ga,  10710,  1073S  aad   1074a,  ihat  tc 
fBperinlondi'l  Ihc  ereclion  of  a  ircsllc:  bclween  Ninely-foiirth  and  Nincty-fiOh  streets,  EaM  liia, 
the  removal  of  a  pari  (if  ihr  platform  [<n  pilci  at  itic  fooi  •>!  Eait  NiDeiy-fboith  sireet  ;  thai  be  lul 
,   tit|Kriii (ended  Tcpoiiing  bnlklicid  in  front  or  Tier  i),  Ea&i  (Jver  :  the  leptlring  of  (he  pavemeDi 
t  bulkhead   lie(wcen   Pien  5  and  6,   (Cast  river,  and  belwen  Pien  6  and  7.  North  river ;  a 
wpeimlemleil  driving  pilc\  tin  iViC  upjicr  side  of  Piei  (7,  East  river. 

On  nio[ion  of  Commisiioncr  Ctam,  Ihe  Sccieiary  was  iliiecieil  to  noiify  ihe  Nc*  England  !• 
Diinll  Company  lha(  they  have  nil  compleled   the  work  of  eieeling  sheds  upon  Piers,  new  J6 
old  4J.  Eat(  tiver,  in  accnrJancc  wtlh  (lie  terms  and  conditions  of  Ihe  permit  issued   by  thb  Dty 


\ 


The  application  of  P.  ..  <f6rd  Ro^  cequeslitig  lliat  the  lime  to  ctimplcle  the  work  of  bui 
pier  foot  of  flfiy-iecond  >(teel,  Noilli  tivet,  under  Corlraci  No.  3^4,  beexi-ndcd  1 1  March  n^  1S91, 

t)n  motion,  taken  fiom  ihe  table,  ordered  to  be  placed  on  file,  uni  the  tinie  exlcnded  to  UuB 

■^  .S91. 


iliect  Cleaning   thai   all    Ihc  <liinipin);-1)i 


"""-"— i 


TheSrcretniyreporled  that  the  pay>n>ll=  of  ihe  (kncr^l  Repaus  and  Con^iruclion  forte  fori** 
week  ending  March  13,  1^1,  nmouiitiii^  ti>  S)!,lb6.95,  hurl  liecn  appiKved  and  audited  « 
Iran^milted  id  (he  Fiiiince  Ueiiartmenl  i-n  pavmcn'- 


ALKiUSTUS  T.  fXXrHARrV. 


) 
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The  special  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  to  be  held  Friday,  March 
>,  1891,  for  the  purpose  of  receiving  estimates  for  preparing  for  and  extending  Pier,  new  25,  at 
ic  fo#t  of  North  Moore  street,  North  river,  out  to  the  pier-head  line  of  1890,  advertised  to  be  opened 
lis  day  at  12  o'clock  M..  was  adjourned  by  President  Post,  there  being  no  quorum  present,  and 
le  opening  of  the  bids  postponed  until  Monday,  March  23,  1891,  at  12  o'clock  M. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


At  a  special  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  oflBte  of  the 
oard.  Pier  "A,"  Battery  place,  Monday,  March  23,  1891. 

Pi esent— President  Post. 

'*  Commissioner  Cram. 

Absent— Commissioner  Matthews.  "*  •  • 

The  President  proceeded  to  open  the  estimates  for  j^reparing  for  and  extending  Pier,  new  35, 
I  ^he  foot  of  North  Moore  street,  North  river,  out  to  the  pier-head  line  of  i8qo,  the  opening  of 
hich  was  postponed  until  this  date,  a  representative  of  the  Comptroller  being  present. 

Seven  estimates  were  received  as  follows  : 

,  From  John  W.  Flaherty,  with  secunty  deposit,  $250 $18,850  00 

.  From  P.  Sanford  Ross,  **                     250 ? 191650  00 

.  From  R.  P.  Staats,  **                       250 18,377  00 

.  From  Joseph  Walsh,  "                      250 17,700  00 

.  From  William  P.  Kelly,  *'                      250 20,806  75 

.  From  Barth.  S.  Cronin,  **                      250 I7»750  00 

.  From  George  Humphreys  "                      250 19,800  00 

On  motion,  the  Secretary  was  directed  to  transmit  to  the  Comptroller  the  security  deposits 
rvade  by  said  bidders,  and  accompanying  their  estimates,  whereupon  the  following  resolution  was 
idopted  : 

Resolved,  That  the  contract  opened  this  day  for  preparing  for  and  extending  Pier,  new  25,  at 
he  foot  of  North  Moore  street,  North  river,  out  to  the  pier-head  line  of  1890,  be  and  hereby  is 
iwarded  to  Joseph  Walsh,  he  being  the  lowest  bidder,  upon  the  approval  of  the  sureties  by  the 
Comptroller. 

The  followmg  communications  were  received,  read  and, 

On  motion,  ordered  to  be  placed  on  file,  viz. : 

From  Charles  Blandy,  Assistant  to  the  Counsel  to  the  Corporation  -  Requesting  the  views  of 
be  Board  respecting  Senate  Bill  No.  451  (Assembly  Bill  No.  1059)  and  Senate  Bill  No.  229.  Re» 
jrred  to  the  President  with  power. 
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Datb. 

I89I. 
Mar.  17 

•'  17 
••   17 

"  17 
••  "7 
••   17 


Fkom  Whom. 


For  What. 


John  J.  Ryan 

Jofcph  B.  Erwin. .. 
Joseph  F.  Meehan 
James  W.  Carson  . 
John  J.  Martin.  ... 


Wharfage,  District  No.  5.  £.  R 


11. 


«3. 


I* 


Amou.nt. 


Total. 


Fort  Lee  Ferry  Co 1  qrs.  rent,  bhd.  pfm.N.ofW.  xjoth 

St.,  N.R 


17  I  Atlantic  Dredging  Co Repairs  to  bhd. bet.  Piers   ixandxs. 


pairs 
E.  R. 


$453  35 
8z  96 
78  09 
36  30 
aa  aj 

63  50 

16  3:> 


Dot 
Dm 
im 

»«9^ 


|a.49a  47 


<a.49»  47 


t2,49a  47 


Mar. 


Respectfully  submitted, 

JAMES  MATTHEWS,  Trca^uier. 

From  the  Engineer-in -Chief  : 

1st.  Report  for  the  week  ending  March  14,  1891. 

2d.  Recommending  thai  the  owners  of  the  bulkhead  between  Piers  48  and  49,  East  river,  be 
notified  to  repair  the  same  at  once.  Notify  the  owners  that  if  the  repairs  requireii  are  not  made 
within  ten  days  a  penalty  of  twenty-five  dollars  per  day  will  be  imposed  x>  prescrilnrd  by  RulcKo. 
10  of  the  Rules  and  Regulations  of  this  Department. 

3d.   Repoiling  repairs  required  to  Pier,  new  28,  North  river.    Notify  the  Pennsylvania  Railroad 

Coinjiany  to  repair. 

4th.  Recommending  the  removal  of  piles  and  square  timl>ers  from  the  premises  on  the  line  i»f 
Twelfth  avenue,  south  of  Thirty  f.urlh  >treet,  North  river.     Recommendation  adopted. 

5th.  Reporting  the  completion  of  the  work  of  repairing  and  rebuilding  Pier  foot  of  Twentr- 
fourth  street,  East  river,  under  Contract  No.  332,  and  stating  tl«at  it  would  be  well  to  extend  the 
time  for  tlie  completion  of  said  work  until  March  14,  1891. 

On  motion,  the  time  was  extended  as  recommended. 

6th.   Reporting  that  he  had  directed  that  Lalx)rer  Acting  Watchman   Frederick   Waid  be  riji 
again  assiv^ned  to  duty  a>  A«:ting  Watchman  and  recommending  that  his>  action  be  approved. 

On  nioti)!!,  the  KiiL;ineer-:n-(.'hjcf  was   diiected  not  to  assign   said  Freilerick   Ward  to  duty  ti 
Acting  Watciiinan  tor  a  period  of  ten  days. 

7th.    Rei><>ttiii}^f  that  he  had  directed  that  Laborer  Acting;  Watchman  Patrick  IX'vinbe  nata^'j-s 
a'isigned  to  duty  as  Acting  Watchman,  and  recommending  that   his   action    bo    approved.    .AtnJ"" 
approved. 
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8th.    Reporting;  damage  to  oak  fender  pile  at  the  bulkhead,  foot  of  Seventeenth  street,  East 
.     Notify  the  Morris  &  Cumings  Dredging  Company  to  repaii,  or  the  Engineer-in-Chief  of 
Js  Department  will  do  said  work  at  their  cost  and  expense. 

9th.  Reporting  that  he  had  suspended  Laborer  Acting  Watchman  Thomas  Dugan  for  a  period 
I  one  week,  and  recommending  that  his  action  be  approved.     Action  approved. 

loih.  Reporting  repairs  required  to  Pier,  new  i,  North  river.  Notify  the  Iron  Steamboat  Com- 
my  to  repair. 

nth.  Reporting  repairs  required  to  Pier  foot  of  Forty-ninth  street,  North  river.  The  Engineer- 
i-Chief  directed  to  repair. 

I2th.  Report  on  Secretary's  Order  No.  10746,  transmitting  map  of  wharf  property  occupied 
f  the  Greenpoint  Ferry  Company,  between  Twenty-third  and  Twenty-fourth  streets,  East  river, 
he  maps  and  report  ef  the  President  transmitted  to  the  Comptroller. 

13th.  Report  on  Secretary's  Order  No.  10544,  submitting  plans,  specifications  and  form  of  con- 
act  for  extending  Pier,  new  37,  North  river,  out  to  the  pierhead-line  of  1890. 

On  motion,  ordered  to  be  placed  on  file  and  the  following  resolution  adopted  : 

Resolved,  That  the  plans,  specifications  and  form  of  contract,  as  prepared  and  submitted  by 
e  Engineer-in-Chief  of  this  Department  for  extending  Pier,  new  37,  North  river,  out  to  the  pier- 
.'ad-line  of  189c,  be  and  they  hereby  are  approved,  subject  to  the  approval  of  the  Counsel  to 
e  Corporation  as  to  form,  and  the  Secretary  be  and  hereby  is  directed  to  have  a  sufficient  num- 
T  of  blank  forms  of  proposals  printed,  and  proper  advertisements  inviting  estimates  for  doing  the 
id  work  inserted  in  the  various  newspapers  designated  by  law. 

14th.  Report  on  Secretary's  Order  No.  10752,  in  reference  to  the  application  of  Hipolito 
umois  &  Co.,  for  permission  to  extend  Pier  13,  East  river. 

The  Secretary  directed  to  furnish  the  information  and  request  them  to  submit  to  the  Board  the 
>iisent  of  the  owners  of  the  adjacent  wharf  properly. 

15th.  Report  on  Secretary's  Order  No.  10753,  respecting  the  protest  of  William  Simonson 
i  to  the  boat  float  located  on  the  south  side  of  One  Hundredth  street.  East  river. 

On  motion,  the  permit  granted  to  Walter  B.  O'Brien  and  others  February  12,  1891,  was 
;voked,  and  the  said  parties  directed  to  remove  all  the  structures  thereat  within  three  days  or  they 
ill  be  removed  by  this  Department.  Permit  granted  to  locate  the  boat  float  at  the  southerly  half 
'  East  One  Hundredth  street,  not  to  extend  more  than  fifty  feet  from  the  present  end  of  the  street. 
he  same  to  be  placed  thereat  under  the  diiection  and  supervision  of  the  Engineer-in-Chief,  and  to 
;  and  remain  only  during  the  pleasure  of  the  Board. 

i6th.  Report  on  Secretary's  Order  No.  10737,  submitting  specifications  and  form  of  contract  for 
redging  the  slip  betweeiJ  Piers,  new  44  and  45,  North  river. 

On  motion,  ordered  to  be  placed  on  file  and  the  following  resolution  adopted  : 

Resolved,  That  the  specifications  and  form  of  contract  as  prepared  and  submitted  by  the 
nginccr-in-Chicf  of  this  Department,  for  dredging  at  Piers,  new  44  and  45,  North  river,  be  and 


Lt  he  J 


March  19,  t8{ 

Ihey  hereby  »re  approved  subjeel  lo  Ihr  approval  of  ih«  Counsel  to  ihe  CorporMioo  as  to  f«w.  u 
Ihc  Secretary  be  and  hereby  is  diicctcd  to  have  ■  sufficient  number  of  l>l»ok   (ormi  of  p 
pn'nlcd  and  propei  idvertucnieiibi  iiiviilng  estimates  for  doing  said  dicdging  inserted  in  iht 
newipapcts  designolcd  by  law. 

17th.  Keporl  on  Secntary'i  Urdeis  Not.  10490,  iq6qo,  10720,  1073S  md  10740,  thai  he  U 
luperinlended  the  erection  of  si  creslle  belwecn  Nlncly-founh  and  Nincly-liflhslicels,  Kul  nret,  III 
the  removal  of  a  part  n!  the  plalfomi  on  piles  at  [he  Fool  of  East  Nioely-fourlh  slr«et  i  tliat  b 
lup^TinteDded  repairing;  tmlkhead  in  front  of  Pier  4,  East  rivei ;  the  repairing  of  tlte  paTenal  j 
Ihe  bulkhead  between  Pieis  5  and  6,  East  river,  and  between  Pier;  6  and  7.  Noflh  rint ;  «4 
luperintended  driving  pilct  on  the  tipper  side  of  Pier  17.  Eaa  river. 

On  motion  of  Commissioner  Cram,  the  Seadary  was  directed  lo  notify  Ibe  New  England  Ttn 
minal  Company  that  Ibey  hare  not  cnmpleird  the  woiW  of  ertcling  sheds  upon  Pkrs.  new  36  H 
old  45,  East  liver,  in  accordance  wilh  the  lermi  and  coiidiilani  of  ihc  permil  isiu«l   by  lhi>  Deinit 


The  application  oF  P.  ...  iforJ  Rosi  requesiing  tliai  ihe  lime  lo  cainplele  the  work  of  l>uilitin{l 
piet  toot  at  tVty-ttcond  street.  North  rver,  under  Cootraci  No.  344,  bccni'-nded  1  1  Mar:.-]i»,  llfii 

Ua  Biotiani  lakm  from  Ihe  table,  ordered  to  be  placed  on  iile.  ar.d  ilie  time  exicmletl  10  Ha 
10,1891.  ' 

Comtnitsioner  Cram  moved  that  the  Doatd  eordiklly  approve  of  the  »gge>4km  of  ifarCa«4 
tioner  of  Street  Cleaning  that  all  the  dampmg-boards  south  of  Kifiy-ninlh  sti«et  be  aboliM 
except  at  Seventeenth  street,  East  river. 

On  motion,  Ihe  subject  matter  was  tabled. 

The  Srcretniy  reported  thai  the  pay-rolls  of  the  General  Repaiis  and  Construction  force  far  lb 
week  ending  March  13,  1H91,  amounting  10(8,166.95,  had  been  approved  and  audited  la' 
transmitted  10  the  Finance  Department  (or  payment. 

On  motion,  Ihe  Board  adjourned. 
^  AUGUSTUS  T.  DOCHARTY,  Seerelaiy. 


50I  [March  20,  1891. 

The  special  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  to  be  held  Friday,  March 
BO,  1891,  for  the  purpose  of  receiving  estimates  for  pi^paring  for  and  extending  Pier,  new  25,  at 
lie  fo»t  of  North  Moore  street.  North  river,  out  to  the  pier-head  line  of  1890,  advertised  to  be  opened 
his  day  at  12  o'clock  M..  was  adjourned  by  President  Post,  there  being  no  quorum  present,  and 
be  opening  of  the  bids  postponed  until  Monday,  March  23,  1891,  at  12  o'clock  M. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


At  a  special  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held   at  the  ofBee  of  the 
Board,  Pier  *'  A,**  Battery  place,  Monday,  March  23,  1891. 

Present — President  Post. 

''*'  Commissioner  Cram. 

Absent — ;Commissioner  Matthews.  "'  • 

The  President  proceeded  to  open  the  estimates  for  preparing  for  and  extending  Pier,  new  25, 
at  fhe  foot  of  North  Moore  street,  North  river,  out  to  the  pier-head  line  of  i8qo,  the  opening  of 
which  was  postponed  until  thi^  date,  a  representative  of  the  Comptroller  being  present. 

Seren  estimates  were  received  as  follows  : 

1.  From  John  W.  Flaherty,  with  security  deposit,  $250 $18,850  00 

S.  From  P.  Sanford  Ross,  '*                      250 T 19)650  00 

3.  From  R.  P.  Staats,  "                      250 18,377  00 

4.  From  Joseph  Walsh,  "                      250 17,70000 

5.  From  William  P.  Kelly,  *'                      250 20,806  75 

6u  From  Barth.  S.  Cronin,  '*                      250 17,750  00 

|.  From  George  Humphreys  '*                      250 19,800  00 

On  motion,  the  Secretary  was  directed  to  transmit  to  the  Comptroller  the  security  deposits 
made  by  said  bidders,  and  accompanying  their  estimates,  whereupon  the  following  resolution  was 
adopted  : 

Resolved,  That  the  contract  opened  this  day  for  prcpr^ring  for  and  extending  Pier,  new  25,  at 
the  foot  of  North  Moore  street,  North  river,  out  to  the  pier-head  line  of  1890,  he  and  hereby  is 
awarded  to  Joseph  Walsh,  he  being  the  lowest  bidder,  upon  the  approval  of  the  sureties  by  the 
Comptroller. 

The  followmg  communications  were  received,  read  and, 

On  motion,  onlered  to  be  placed  on  file,  viz. : 

From  Charles  Blandy,  Assistant  to  the  Counsel  to  the  Corporation-  Requesting  the  views  of 
the  Board  respecting  Senate  Bill  No.  451  (Assembly  Bill  No.  1059)  and  Senate  Bill  No.  229.  Re* 
lerred  to  the  President  with  power. 


FnatOcCauttissicincr  ofSirceiCUaniiig  -Notifying  i lie  Boird  thai  he  is  ptcputd  la  IRM^I 
kuipbtniTUtty.dKhih  m  Thirtr-Rflli  slreel,  Ea.sl  nver,  whenever  ihe  laltei  plec  u  mdrlw  ^ 
MfKiaa.     TV  SeLretiiy  dirctle.l  lo  reply  Iherelo. 

nam  the  Norfli  and  Rail  Rircr  Steainboat  Co. : 

minion  to  <1r«dge  on  the  north  Mdc  of  tin 

K  [lerniiuion  to  fill  in  and  gride  ibc  pmmises  on  the  noiih  side  of  Huiaantu, 
iMe**>ofThiid«*«nue.  Permil  gnn ted,  bul  rM  (o  like  effect  until  Ihe  coDieiit  of  the  omMt 
Hid  bi  thit  Deptrtuienl. 

noimW.  W.  Kostiler; 

lit.  Requettblc  the  Board  to  subitituie  Iknal  li.  Luie  u  the  principul  tm  the  lei«  of  Fki,  f 
MW  57,  North  rivcTk  purchased  al  public  uile  held  January  30.  iSqi  - 

On  MOtioa,  leqnesl  granted,  subject  Id  Ihe  approval  <il  the  Eurtlies  hy  Ihe  Ptesideut. 

sd.  Requesting  pcrmiEHian  lo  place  addiiiuaal  lllling  between  Twentr-sevealh  and  Tinni;- 
rigbth  Aceta,  North  river.     Vermil  graiiled.  ' 

.    Fmn  the  New  lingland  Termiiwl  Comjiaii)'— Staling  that  the 
4edl  on  Pien,  new  36  and  old  45,  Eon  river,  will  be  submfitnl  lo  ili 

,  I 

nam  die' Unioo  Ferry  Cumpiiny— Staling  that  repniri  li«ve  been  ordered  lo  Ihe  fen7-raclitc| 
Ae  weiterif  aide  of  Tier  u,  East  river. 

From  Arnold,  Cheijey  fi:  Co.  — In  relation  to  llie  retolulion  adopted  Marcli  19.  1691.  rcipcc^ 
the  use  of  Pier  14,  Ea.st  river. 

Fr»ni  Dock  Masitr  Martin  — 

ist.  Reiiue&ting  nn  allice,  ivith  biove  and  necessary  Rxiutrs,  on  the  bulkhead  foot  oTUntH^ 
dred  and  Thirty-third  street,  North  river.  The  Engineer-in -Chief  directed  lo  locate  aa  oSit 
thereat. 

2d.  Reporting  thai  Ihe  steam  lug  "  G.  H.  Nailer "  wink  m  the  Harlem  river,  about  fifiy  ha 
south  of  Washington  Bridge.     Notify  the  ownere  lo  removc- 

3d.  Reporting  Ihit  the  Pier  fool  of  One  Hundred  and  Fifly-fifth  street.  North  rivet,  ami 
dangerous  condition.     The  Engineer-in-Cbief  directed  lo  fence  off  Mid  pier  from  puUJc  ott. 

From  Dock  Mastei  Keiiney — Repotting  ihat  a  berth  eon  he  assigned  lo  John  Mailer  far  low&if 
manare  at  the  bulkhead  between  bevcnty-fifth  and  Seventy -sixth  streets,  North  river. 
On  motion,  the  aiiplicalion  of  John  Muller  was  denied. 


From  ihe  Engin.«r-in-Chie/ — 

Itt.  Reporting   repairs  retjuiieil  to  the  shealhing  on  detk  of  Tier,  new  41,  North  rili|r;j 
o  reporting  a  hole  in  the  pavenieni  in  rear  of  bulkhead  south  of  Franklin  street.  North  ar^V^ 
"iding  thAt  repair*  be  made  by  (he  force  of  the  Depiriment.     RccominetidatMii  adspCii 


J 


505  [March  23,  1891. 

Lot  39.  Bulkhead  at  foot  of  East  Fffteenlh  street. 
lx)t  40.  Bulkhead  platform  a^footof  East  Seventy-fifih  street. 
Lot  41.  Bulkhead  at  foot  of  East  Seventy-sixth  street. 

Lot  42.  Pier  at  southerly  side  of  East  Eighty-sixth  street,  pier  at  northerly  side  of  East  Eighty, 
sixth  stR-et,  and  bulkhead  northerly  of  same. 

ON  THE   HARLEM   RIVER. 

For  the  term  of  five  years  from  May  i,  189 1. 

I^t  43.  Bulkhead  at  foot  of  East  Ninety-third  street. 
Lot  44.  Bulkhead  at  foot  of  East  One  Hundred  and  Thirty-*ighth  street. 
Ix>t  45.  Crib-bulkhead  at  foot  of  One  Hundred   and  Fifty-fifth  street. 
Lot  46.  Crib-bulkhead  at  foot  of  One  Hundred  and  Fifty-sixth  street. 
Lot  47.  Crib-bulkhead  at  foot  of  One  Hundred  and  Fifty-seventh  street. 

TERMS  AND  CONDITIONS  OF  SALE. 

The  premises  must  be  taken  in  the  condition  In  which  they  may  be  at  the  commencement  of 
the  term  of  the  lease,  and  no  claim  or  demand  that  the  prenii-ics  or  property  are  not  in  suitable  and 
tenantable  condition  at  the  commencement  of  the  term  will  l)e  allowed  by  this  Department. 

All  repairs,  maintaining  or  rebuilding  required  or  necessary  to  b^  done  to  or  upon  the  premises, 
or  any  part  thereof,  during  the  continuance  of  the  term  of  the  lease,  shall  be  done  by  and  at  the 
cost  and  expense  of  the  lessee  or  purchaser. 

No  claim  or  demand  will  be  considered  or  allowed  by  the  Department  for  any  loss  or  depriva- 
tion of  wharfage  or  otherwise,  resulting  from  or  occasioned  by  any  delay  on  account  or  by  reason  of 
the  premises  or  any  part  thereof  being  occupied  for  or  on  account  of  any  repairs,  rebuilding  or 
dredging. 

The  up-set  price  of  the  parcels  or  premises  exposed  or  offered  for  sale  will  be  announced  by  the 
anctioneer  at  the  time  of  sale. 

The  Department  will  do  all  dredging  whenever  it  shall  deem  it  necessary  or  advisable  fo  to  do, 

The  term  for  which  leases  are  sold  will  commence  at  ihe  date  mentioned  in  the  advertisement. 
Yiz. :  May  I,  1891,  and  the  rents  accruing  therefor  will  be  payable  from  that  date  in  each  case. 

Each  purchaser  of  a  lease  will  be  required,  at  the  time  of  the  sale,  to  pay,  in  addition  to  the 
auctioneer's  fees,  to  the  Department  of  Docks,  twenty-five  [)€r  cent.  {25V)  ot  the  amount  of  annual 
rent  bid,  as  security  for  the  execution  of  the  lease,  which  twenty-five  per  cent.  (25V)  will  be  applied 
to  the  payment  of  the  rent  first  accruing  under  the  lease  when  execut-d,  or  will  be  forfeited  to  the 
Department  if  the  purchaser  neglects  or  refuses  to  execute  the  lease,  with  good  and  sufficient  surety 
or  sureties,  to  be  approved  by  the  Department,  within  ten  days  after  being  notified  that  the  lease  is 
prepared  and  ready  for  execution  at  the  office  of  the  Department  of  Docks,  Pier  "A,"  North  river, 
Battery  place. 

The  I>epartment  expressly  reserves  the  right  to  resell  the  leasj  or  premises  bid  off  by  those  fail- 
ing, refusing  or  neglecting  to  comply  with  these  terms  and  conditions,  the  party  so  failing,  refusing 
•r  neglecting,  to  be  liable  to  the  Corporation  of  the  City  of  New  York  for  any  deficiency  resulting 
from  or  occasioned  by  such  resale. 


MXsch  33, 1891.J 

Lot  14.  BalkfaMdEiI  ImI  of  Wesi  One  llundred    anil  Thirtielb    sliecl.  ami  tifty  fc 
IDdpUtfonqrafrontors^iiiic.     A  puitioii  of  itiis  plalfumi  h»s  a  feiry-houw  upon  i(. 

Lot  15.  One  hnndtcil  and  brty-&vt   Teei  of  bulkhead   Hiuiheriy  of  Wcii   t  int   (lundid  u<I 
TUtqr-fint  ftred,  ud  Pier  at  foot  of  Wesl  Unc  Hundrrd  suid  Thiriy-firM  sircet,  (ouUwrlj'  =iJe. 


For  tbe  trnn  of  three  TCarafiom  May  i,  1S91. 
Lot  16.  Pkr  1  foot  of  Wcsi  One  Hundred  «i>d  Thitly-second  street. 
Lot  17.  Pki  St  foot  of  WeM  One  Hundred  uid  Thiny-d^hth  area. 
Lot  18.  Pierubol  of  West  Une  Hundred  and  Fifly-Kcond  meet. 

ON  THE  BAST  UVU. 

For  •  tenn  of  five  ycsn.  Irem  Uiy  1, 1B91. 

Lot  19.  EHlerlrhRlfofPier4. 

Lotao.  Bnlkbead-pbtfb:m  between  Pier  4  and  Piei  5.  This  platform  has  a  shed  upon  4. 

IM  21.  Pier  5.   This  pier  hat  a  shed  upon  U- 

Lot  31.  Bnlklwad  between  Pier,  old  $,  and  Pter,  old  6.  , 

Lot  J3.  Ker,  (dd  No.  6.  JMU* 

Let  14.  Eailerly  fcaif  of  Pier  Ml,   This  pier  ha»  it  ihed  apoo  U. '    ~^fL  ^ 

Lot  35.  Weilerly  half  of  fHer  zi,  with  whole  of  uirface.   Thfi  pte^ts  ■  shad  upon  tl. 

Lot  36-  Ewtwly  Imlfof  PierZ4  anil  half  the  buUihead  a<t)oinlne  eauetlf.  ThiipJeraidMk-j 
bead  have  sbeds  apoa  ihem. 

Lot  37.  Pier35ui<lhalfbulkbead  adjoiDing  westerly,  half  bulkhead  adjoining  eaitedy.  putUi 
ably  included  as  pari  of  pier.   This  pier  and  bulkhead  have  thcds  upon  ihem. 

Ixil  2S.  Wesleily  half  of  Pier  36  aiid  half  bulkhead  ■djoining  westerly.  This  pier  and  built' 
bead  have  sheds  upon  them. 

Ixit  29.   Pier  a(  foot  of  East  Third  street. 

Lot  30.  Pier  at  foot  of  Eaiit  Fifth  street.  Except  reservation  for  berth  for  Public  Bath  daii«E 
summer  season. 

Lot  31.  Pier  at  foot  ol  Ka.st  Thirty-third  street. 

!  j)t  33.  Pier  at  foot  of  East  Thirty,  seventh  street.  Except  reservation  for  berth  for  Public  fiUk 
darinj;  summer  season. 

Lot  33.  Bulkheaii  platform  southerly  of  East  Thirty-ninlh  street,  about  ninety-aine  feet. 

Ixit  34.  lliilkhead  and  dump  at  fool  of  P^ast  Thirty-ninlh  street. 

I.ot  35,   Ihilkhead  plailarin  ai  foot  of  East  Eoiiy-sevenih  street. 

Lot  36.  llulkhead  platform  at  fool  of  East  Forty.ninlh  street. 

I.ot  37.  UulkhtaJ  at  foot  of  East  fifty-siitth  street.  «■ 


For  the  term  of  three  years,  Irom  May  i,  1891. 
Lot  38.  Bulkhead  at  fool  of  East  Fourth  street  and  return  along  nonherly  side  of  EOR 


Tot^ 
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I^t  39.  Bulkhead  at  foot  of  East  FHtccnih  street. 
Lot  40.  Bulkhead  platfonn  aV foot  of  East  Seventy-fifih  stroel. 
Lot  41.  Bulkhead  at  foot  of  Ea>t  Seventy-sixth  street. 

Lot  42.  Pier  at  southerly  side  of  East  Eighty-sixth  street,  pier  at  northerly  side  of  East  Eighty, 
xth  street,  and  bulkhead  northerly  of  same. 

ON  THE   IIARJfM   RIVER. 

For  the  term  of  five  years,  from  May  i,  1891. 

Ix)t  43.  Bulkhead  at  fool  of  East  Ninety-third  street. 
Lot  44.  Bulkhead  at  foot  of  East  One  Hundred  and  Thiny-*ighth  street. 
Ix>t  45.  Crib-bulkhead  at  foot  of  One  Hundred   and  Fifty-fifth  street. 
Lot  46.  Crib-bulkhead  at  foot  of  One  Hundred  and  Fifty-sixth  street. 
Ix)t  47.  Crib-bulkhead  at  foot  of  One  Hundred  and  Fifty-seventh  street. 

TERMS  AND  a^NDITIONS  OF  SALE. 

The  premises  must  be  taken  in  the  condition  in  which  they  may  be  at  the  commencement  of 
ic  term  ol  the  lease,  and  no  claim  or  demand  that  the  premises  or  property  are  not  in  suitable  and 
mantahle  condition  at  the  commencement  of  the  term  will  l)e  allowed  by  this  Department. 

All  repairs,  maintatnin'^  or  rebuilding  require<l  or  necess.iry  to  b*  done  to  or  upon  the  premises, 
r  any  part  thereof,  during  the  continuance  of  the  term  of  the  lease,  shall  be  done  by  and  at  the 
3St  and  expense  of  the  lessee  or  purcha<«r. 

No  claim  or  demand  will  be  considered  or  allowetl  by  the  Department  for  any  loss  or  depriva- 
oa  of  wharfage  or  otherwise,  resulting  from  or  fjccasione<l  by  any  delay  on  account  or  by  reason  of 
be  premises  or  any  part  thereof  beini^  occupied  for  or  on  account  of  any  repairs,  rebuildiug  or 
[redging. 

The  up-set  price  of  the  parcels  or  premise?,  exposed  or  offered  for  sale  will  be  armounced  l»y  the 
ioaioneer  at  the  time  of  sale. 

The  Department  will  do  all  dredging  whenever  it  shall  deem  it  necessary  or  advisable  ^o  to  do. 

The  term  for  which  leases  are  sold  will  commence  at  the  date  mentioned  in  the  advertisement. 
riz. :  May  I,  189I,  and  the  rents  accruing  therefor  will  be  payable  from  that  date  in  each  case. 

Each  purchaser  of  a  lease  will  be  required,  at  the  time  of  the  sale,  to  pay,  in  addition  to  the 
uactioneer's  fees,  to  the  Department  of  Docks,  twenty-five  per  cent.  (25'r)  0!  the  amount  of  annual 
ent  bid,  as  security  for  the  execution  of  the  lease,  which  twenty-five  |)er  cent.  (25:;)  will  be  applied 
othe  payment  of  the  rent  first  accruing  under  the  lease  when  executed,  or  will  be  forfeited  to  the 
Department  if  the  purchaser  neglects  or  refuses  to  execute  the  lease,  with  good  and  sufficient  surety 
)r  sureties,  to  be  approved  by  the  Department,  within  ten  days  after  being  notified  that  the  lease  is 
xepared  and  ready  for  execution  at  the  office  of  the  Department  of  Docks,  Pier  **  A,**  North  river. 
Battery  place. 

The  Department  expressly  reserves  the  right  to  resell  the  leasj  or  premises  bid  off  by  those  fail- 
Bg,  refusing  or  neglecting  to  comply  with  these  terms  and  conditions,  the  party  so  failing,  refusing 
It  aeglecting,  to  be  UaUe  to  the  Corporation  of  the  City  of  New  York  fr)r  any  deficiency  resulting 
rom  or  occasioned  by  sach  resale. 


March  23,  1891.] 


$06 


Lessees  will  l)e  required  to  pay  their  rent  quarterly  In  advance,  in  compliance  with  the  ten 
and  conditions  of  the  lease  prepared  and  adopted  by  the  Department. 

In  all  cases  where  it  is  mentioned  in  the  advertisement  of  sale,  the  purchaser  shull  be  entitle 
to  the  privilege  of  occupying  any  shed  upon  the  pier  or  bulkhead  at  the  commencement  of  the  ten 
or  that  may  thereafter  be  permitted  or  licensed  by  tlie  Department,  and  to  the  rights  attached  1 
such  p!?rmission  or  license,  but  subject  to  the  conditions  thereof,  such  purchaser  being  engaged  i 
the  business  of  steam  transportation  and  using  and  employing  the  same  for  the  purpose  of  regular!] 
receiving  and  discharging  cargo  thereat. 

Not  less  than  two  sureties,  each  to  be  a  householder  or  freeholder  in  the  State  of  New  York,  U 
be  approved  by  the  Bonrd  of  Docks,  will  l>e  required  under  each  lease  to  erier  mto  a  \>md  or  obli- 
gation, jointly  and  jvevcrally  with  the  lessee,  in  the  sum  of  double  the  annual  rent,  for  the  faithfd 
performance  of  all  the  covenants  and  conditions  of  the  lease,  the  names  and  addresses  of  the  surctie 
t*  be  submitted  at  the  time  of  sale. 

Each  purchaser  will  be  required  to  agree  that  he  will,  upon  ten  days'  notice  so  to  do,  execuiei 
lease  with  sufficient  surety  as  aforesaid,  the  printed  form  of  which  may  be'  seen  and  examined  upa 
application  to  the  Secretary,  at  the  office  of  the  Depaitmcnt,  Pier  "A,"  Battery  place. 

No  person  will  be  received  as  a  lessee  or  surety  who  is  delinquent  on  any  former  lease  froi 
this  Department  or  the  Corporation. 

No  bid  will  be  accepted  from  any  person  who  is  in  arrears  to  thb  Department  or  the  Corpora 
tion,  upon  debt  or  contract,  or  who  is  a  defaulter  as  surety  or  otherwise,  upon  any  obligation  to  Ha 
Department  or  to  the  Corporation  of  the  City  of  New  Y«rk. 

The  auctioneer's  fees  ($20)  on  each  lot  or  parcel  must  be  paid  by  the  purchasers  thereof  respect 
ively  at  the  lime  of  sale. 

Dated  New  York,  March  23,  1891. 

EDWIN  A.   POSr,  I  CommisMoners 

JAMES  MAT  MIEWS,     [  of  the 

J.  SERGEANT  CRAM,  )  Department  of    Docks 

Un  motion,  tlic  En^'ineer-in-Chicf  was  directed  to  furnish  Dock  Master  Carsun  wiihanotta 
togetlier  with  the  necessary  fixtures,  and  locate  the  same  at  the  foot  of  One  Hundred  and  Thirtf 
eiglith  street,  Madison  avenue,  Harlem  river. 

<  )n  niolicn,  the  Secretary  was  directeil  lo  re(iue>l  S.  \*.  K.  Cruger  and  James  Cruikshank  t< 
inform  tlie  li-aul  wlietlier,  in  siew  uf  tlie  action  of  llie  Commissioners  of  the  Sinking;  Fund  at  1 
meeiinv;  held  Marcli  20,  1S91,  this  Department  can  take  possession  of  the  pro{)erty  between  Piers 
ohl  23  and  24.  Noiih  river,  and  proceed  with  the  building  of  the  bulkhead  or  river-wall  thereat 


( )n  motion,  the  IJt^ard  adjourned. 


AUGUSTUS  T.  DOCHAKTY,  Secretary. 
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The  Board  then  convened  in  executive  session. 

Commissioner  Cram  moved  tkat  Max  I^vy,  Laborer,  be  promoted  to  the  position  of  Foreman 
tf  Laborers.     Tabled. 

The  following  persons  were  appointed  : 

Ship  Carpenter. 
Patrick  Cronin. 

Dock  Bidlder, 
Michael  V.  Monahan. 

Laborers. 

John  Corcoran.  Edward  H.  Miles.  Matthew  Sheridan. 

William  T.  Nash.  VVilham  Hammersley.  (ieorge  Heaton. 

The  resignation  of  John  Sheevers,  Laborer,  was  accepted. 

On  motion,  the  Bosrd  adjourned. 

AUCiUSTUS  T.  IXX:HARTY,  Secretary. 


509  [March  26,  1891. 


At  a  meeting  of  the   Board  of  Docks  of  the  City  ot  New  York,  held  at  the  office  of  the 
oard,  Pier  **  A,"  Battery  place,  Thursday,  March  26,  1891. 

Present — President  Post. 

"''         Commissioner  Cram. 
Absent—  Commissioner  Matthews. 

The  minutes  of  the  meeting  held  the  19th  instant  were  read  and  approved. 

The  following  communications  were  received,  read,  and. 

On  motion,  ordered  to  be  placed  on  file,  viz. : 

From  the  Pmance  Department — Transmitting  certified  copy  of  a  resolution  adopted 
jr  tbe  Conmiissioners  of  the  Sinking  Fund  March  20,  1 891,  approving  of  an  agreement  made  by 
feM  Department  with  James  Cniikshank,  trustee,  William  J.  Cruger  and  otheis,  for  the  purchase  of 
ertain  wharf  property  between  Vesey  and  Barclay  streets.  North  River. 

On  motion,  ordered  to  be  placed  on  file,  and  the  Secretary  directed  to  enter  the  resolution  in 
■H  on  the  minutes,  as  follows  : 

Resolved,  That,  pursuant  to  the  provisions  of  section  715  of  the  New  York  City  Consolidation 
of  1882,  the  Commissioners  of  the  Sinking  Fund  do  hereby  approve  of  an  agreement  made  and 
into  August  19,  1890,  and  of  a  supplementary  agreement  made  and  entered  into  February 
IP*,  1891,  by  and  between  James  Cruikshank,  trustee,  William  J.  Cruger,  James  P.  Cruger,  Eugene 
•!•  Cruger,  Blanche  E.  Cniger  (general  guardian  of  Bertram  de  N.  Cruger,  Violet  D.  Cruger  and 
bnederick  H.  Cruger),  parties  of  the  first  part,  and  the  Mayor,  Aldermen  and  Commonalty  of  the 
Sly  of  New  York,  acting  by  the  Department  of  Docks  of  said  city,  parties  of  the  second  part,  for 
iK  sale  and  conveyance  by  said  parties  of  the  first  part  of  all  the  riparian  rights,  titles,  easements 
privileges  incident  thereto  as  defined  in  the  water  grant  made  by  the  City  of  Now  York  to 
Jones,  dated  April  30,  1785,  and  also  in  a  grant  made  by  the  city  to  the  Corporation  of 
lity  Church,  known  as  the  Trinity  Church  grant,  dated  November,  18,  1773,  "o'  now  owned  by 
People  of  the  State  of  New  York,  or  by  the  Corporation  of  the  City  of  New  York,  in  the  north 
or  half  of  Pier,  old  number  23,  North  river,  commonly  known  as  the  Vesey  Street  Pier,  and  the 
;hcrly  side  or  half  of  Pier,  old  number  24,  North  river,  in  the  Third  Ward  of  the  City  of  New 
on  the  westerly  side  of  West  street,  including  all  that  one  hundred  and  nine  feet  and  four 
of  bulkhead  or  wharf  property  on  North  river  next  southerly  of  Barclay  Street  Ferry,  for  and 
Ife:  axttideration  of  the  sum  of  two  hundred  thousand  dollars  ($200,000)  ;  Provided,  however,  that 
jMU  nun  shall  be  in  the  City  Treasury  applicable  to  such  payment,  and  that  the  title  to  said  bulk- 
and  wharf  rights  shall  be  approved  by  the  Counsel  to  the  Corporation. 


Notify  the  Comptroller  that  a  requisition  for  the  sum  of  two  hundred  thousand  dollars  ($200,000) 
fen  be  transmitted  as  soon  as  this  department  is  informed  that  the  conditions  of  the  resolution  are 
iftmplied  with. 


Vmcbi6,  Oii.) 


Sw 


W.  Ufac»»f  ika  lliiil  ihii  h  liTlMMiniiB  ■iilaiihi  li  ■liiliii  I'llrtirii 
hiMh^ae  faaIUK^.«*U  bctwvcB  IV«^  bU  >]  atd  24.  .V«th  inn. 

9d.  TuMiKjig  Ion  af  aCMM«*«  hMwaea  RDfaert  Se«riL  ifiecisl  {aaidcia,  « 
Mna>,  ate.,  k«  lb  ak  uf  vharf  pwpwty  hetnt*  Picn.  old  13  urf  14.  NoiUk  n*«. 


— ladooae  dMck  tor  Uk  ob  ol » J9S  tu  b(  ot 
■  e.  FaMcUd.  HMch.  iffit. 

tnaa  the  Motrn  ft  Cauap  iTn^at;  Campui;— Rrqantmg  tW  ;Dqwrtt«*  ta  f 
Ihdt  esproic  the  duiU(c  dtme  lo  ■  (ale  bat  ot  Cad  Scneateeolh  ^IeH^  Em  rivet.  The  Ei 
la-Chief  dincud  Ii>  Jo  tald  work  ud  repon  Uie  tosi  for  colkctioB. 


Fiom  ihc  [.'aKin  Fenf  Company  — RajaotiBg  a  pcnnit  la  make  gBwnl  — p"**  10  ibi 
duritMC  (be  eawinit  (tnee  oKHUhs.      Penait  paBted  on  the  asoal  Ieib*  and  conditk 


ilie  Penmylvanla  RaUmoil  CoupaD)' — Re^cstine  pei  miajuii  to  repair  damp  of  \ 
'fttthyml  C'lmin  "i  Piei,  new  27,  North  riief.     Fennil  gtanied. 


Frimi  Thoitifls  Kellj  — Kequoling  Ihe  pririlege  of  rcinotiDg  the  sweeping  from  the  ae' 
land  )«lwrcii  Caiial  and  Wat  Tenth  Mrccis.  Nunh  livci.      Applicaiioo  dcoicd. 

From  Browti  &  tic  mi  ng  -Requeuing  [he  privilege  of  btdding  for  Ibe  filling  icqoired 
Ihe  bulk  head- wall  al  old  VltSi  Wa^in);ton  Market  and  Toat  of  Franklin  street.  North  river, 
ihem  that  ih«y  will  have  an  upporiunil;  at  bidding  then^fur. 

From  Uiiiled  Slain  slcamibip  "  Minnesota  "—Requesiing  peimit  lo  run  water-jnpe  ah 
bulkhead  between  Mfliclh  and  Fifty-tirjl  streets,  North  river,  to  connect  wilb  vater-n 
West  Fifty-first  street.  Permil  granted,  the  said  pipe  10  be  placed  thereat,  under  the  duecii 
supervision  of  the  Engineer-in  Chief,  and  to  be  and  remain  only  daring  the  pleasure  of  the  B 


From  Dock  Masted  Coye— Keporiing  repairs  required  to  Fier^,  t 
The  En ginciT-in -Chief  directed  to  repair. 


r  32  and  44,  East 


From  (he  Slate  Steamship  Company  (Austin,  Baldwin  &  Co.,  ^eots) — Requesting  a  I 
Ihe  pier  fool  at  West  Twenty-first  street,  North  river.  Notify  ihem  that  the  lease  of  said  p 
be  '•oil!  at  auction  April  14,  1891. 


From  Thomas  1'.  and  P.  H.  McManus,  with  the  ronicnt  of  Bradish  Johnson,  owne 
ing  petmis.sion  lo  liuild  a  sioiic  wall  and  fill  in  between  Forty-eighth  and  Forty-ninth  st 
river.     Referred  to  the  En^\neei-in-Chief  to  examine  and  report. 


/^ 


5" 
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From  H.  D.  and  John  U.  Brookman — Requesting  permission  to  dredge  the  slip  on  north 
ide  of  Pier,  foot  of  Nineteenth  street,  and  in  front  of  the  bulkhead  between  Nineteenth  and 
Twentieth  streets.  East  river.    Permit  granted. 

From  the  Citizens'  Steamboat  Company,  lessee — Requesting  permission  to  cut  a  gangway  on 
b0  south  side  of  Pier,  new  46,  North  river.     Permit  granted. 


From  the  New  York,  Lake  Erie  and  Western  Railroad  Company— Requesting  permission  to 
broken   piles  on  the  north  side  of  Pier,  foot  of  Twenty-second  street.  North  river.     Permit 
wanted. 


The  following  report  for  the  week  ending  March  25,  1891,  amounting  to  $10,045.39,  was  received 
I  the  Treasurer,  and  ordered  to  be  spread  in  hill  on  the  minutes,  as  follows  : 


>i9i. 


From  Whom. 


For  What. 


Counsel  to  the  Con>o>^^<»>*  ••  |  On  account  of  judgment  against  Ben- 
jamin P.  Fairchild 


Amount. 


J.  A.  Bostwick, 
Manily  &  Co.. . 


*4 
«4 
H 
»4 
•4 
•4 
»4 
•4 
«4 
«4 
«4 
>4 


Patrick  J.  Brady 

Edward  Abcel 

Wflliam  T.  Coggeshall. 

Cbaries  Parks 

George  A.  Wood< 

B.F.  Kenney 

Henry  A.  Palmstine. . . 

Charles  S.  Coye 

John  J.  Ryan 

Joseph  B.  Erwin. . . . . . 

Joseph  F.  Meehan 

Jam«s  W.  Carsoo 

John  J.  Martin 


1^ 


»3 


International  Nav.  Co. 


I  qrs.  rent  1.  u.  w..  bet.  Piers,  old  45, 
and  new  36,  E.  R 


Test  of  cement. 


Whanage.  District  No.  2.  N.  R 

<<                        .  <• 
4» 

6,  ••     . 

8.  "     . 


10.     "     

la.     *•     

1  f  C«*    ffx  •  •  •  •  •  • 

3,    ••      


5. 

7. 

9. 
II, 
13. 


I  qrs.  rent,  Pier,  new  43,  N.  R. 


$1,395  <o 


400  68 


10  CO 


$733    32 

87  49  ! 
6a  46  , 

i6i  55 

.124  ^2 

166  00 

74  23 

737  03 
385  70 

87  39  I 

89  32  i 

i 
16  00 

25  00  ! 


Total. 


Si, 805  68 


Datb 
Dbpos- 

ITBD. 


1 891. 


M-rr.  10 


2,239  71 

$4,045  39 

64.045  39 

6.000  OD 

6, coo  00 

$1-^045  39 

S10.045  39 

Mar.  25 


Respectfully  submitted, 

JAMES  MATTHEWS,  Treasurer. 


MAKCH  26,  1S9I.]  $12 

Fion  the  tCngineer-JQ-Chiel : 

lit.  HcpoiE  (or  Ihc  week  ending  March  it,  1891. 

3d.  Reporting  Ihal  Ihc  exwnnon  lo  Pier,  new  47.  Norlh  river,  was  finL'^hcd  bj  ibc  fiiicc  of  Lk 
D^wtmmt  March  ij,  1S91. 

3d.  Reporting  th>l  there  a  aetd  of  a  captain  for  the  tug  "  Manhaitm."  Request  tha  Cb) 
Strvioe  Boardt  to  submit  a  list  of  penons  clig;ible  for  laid  posiiioii. 

4tlt.  Reporting  that  there  is  it  ditngeroui  hole  in  the  pavement  nt  the  approach  lo  Ptei  60,  Ea 
tb«r>  and  recdmmending  imtneEiiate  repairs.     Recammendalion  ndopled. 

5lh.  KecotHmending  that  the  replacing  sf  the  end  uf  shed  uti  Pier,  new  411,  North  imr,  te| 
omitted  &oni  the  contract  for  repairing  and  extending  said  pier.     Recomniendatiian  adopleil. 

61I1.  Reporting  that  he  had  dircclcd  tbal  Laborer,  Acting  Watchman,  Charles  Memil  tr  mt 
•gain  an^ned  to  duly  as  Acting  Watchman,  and  r^com mending  thai  his  action  be  approrel.  The 
Encinecr-ia'Chier  direct eii  not  lu  as^gn  !Mt\  Charl<^s  Merriit  t^  duty  as  Acting  Watchman  f-ai 
period  of  thirty  days. 

7th.  Report  on  Secretary's  Order  No.  9980.  uubmitliiig  plans,  specifications  and  fonn  of  con- 
tmct  6sr  building  a  crib-hulkhead  from  Eighty.firat  to  Kghly-lhiri  streets,  N'wih  river. 

On  notion,  ordered  to  be  placed  on  lile.  and  the  rutlowing  resolution  adopted  : 
Re»«l»ed,  Thai  the  plans,  specificaiions  and  form  of  contratt,  ai  prepared  and  mbmined  bf 
the  Eagbieer-in.Chief  af  this  Department,  for  building  a  rrili-bulkhead  from  ihe  middle  of  Wctl 
Eiglltr-Grsi  to  the  middle  of  Wet  Eighty-third  street.  North  river,  be  and  ihey  heiehy  MB 
appiDved,  subject  tu  the  approval  of  the  Counsel  to  the  Corporation  a.s  to  form,  and  the  ScciettTy 
be  and  hereby  it  directed  to  have  a  sufiicicnl  numbor  of  blank  forms  of  proposals  punted,  iwl 
proper  advertisements  inviting  estimates  for  doing  tlie  said  work  inserted  in  the  various  newsj)i)KS 
designated  by  law. 

8lh.  Report  on  Secretary's  Orden.  Noi.  10667, 10682,  10715,  io6j7,  10706, 10739.  '0S37.  >075* 
10775  ""'i  l<>733>  ''>^'  )"  l^ad  superintended  dredging  between  Ninely-ninlh  and  One  HnnilRddi 
streets,  under 'dumping-board  south  ot  Fourteenth  street,  and  at  the  bulkhead  foot  of  Twentf. 
tecond  stieel,  East  river,  that  he  had  superintended  the  removal  of  structures  Irom  the  proprir;  at 
north  side  ol  West  Thirty-^ixth  stree%  North  river  ;  that  he  liad  repaired  bulkhead  at  One  Humbd 
and  Twentieth  alreel,  Harlecn  river  ;  superintended  driving  pile^  on  south  side  of  Pier,  old  34,  NitS 
river  ;  the  erection  of  a  shed  toot  of  One  Hundred  and  Thirtieth  street,  Hariem  river  ;  temovil  d 
float,  etc.,  fool  One  Hnndredtti  street,  East  river,  10  the  soulherly  half  of  said  street,  and  itpaiid 
pavement  south  of  Franklin  street  and  south  of  Pier,  new  24,  North  river. 

9lh.  Submitling  specifications  and  form  of  conlraci  for  dredging  in  half  slips  adjoinil^  Fta 
new  JO,  Norlh  river. 

On  motion,  ordered  lo  be  placed  on  file,  and  the  following  resolution  adopted  :  ' 

Resolved,  That   the  speci5cations  and  foim  of  contract,  as  prepared  and  suhmitled  bf  A' 
MT-in-Chief  of  this  Department,  for  dredging  the  half  dips  adjtMiiing  Pier,  Nev  39,  Kortl 
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river,  be,  and  they  hereby  are  approved,  subject  to  the  approval  of  the  Counsel  to  the  Corporation 
as  to  form,  and  the  Secretaiy  be  and  hereby  is  directed  to  have  a  sufficient  number  of  blank  forms  of 
proposals  printed  and  proper  advertisements  inviting  estimates  for  doing  the  said  dredging  inserted 
in  the  various  newspapers  designated  by  law. 

The  Auditing  Committee  submitted  an  audit  of  eighteen  bills  or  claims,  amounting  to  $56,227.57, 
which  were  approved  and  audited,  and  ordered  to  be  spread  in  full  on  the  minutes,  as  follows : 

Construction  Account. 
Audit  No.  Name.  Amount. 

1 1686.  James  S.  Barron  &  Co.,  shade,  mats,  etc $12  no 

1 1687.  William  B.  Ferguson  &  Son,  treenails 189  00 

11688.  H.  A.  Rogers,  iron  bars,  etc 85  96 

1 1689.  Candee  &  Smith,  bncks 30  00 

11690.  Sperry  &  Popham  Coal  Co.,  coal 245  cx) 

$561  96 

General  Repairs  Account, 

11691.  Fattei^n  Brothers,  locks,  weather  strips,  etc $75  19 

11692.  Thomas  C.  Townsend,  water  closet,  etc 17  60 

11693.  James  Wills,  insurance 275  00 

1 16(>4*  Bell  Brothers,  spruce 420  08 

787  87 

Annual  Expense  Account. 

11695.  Clark  &  Wilkins,  hickory  wood $15  00 

11696.  Wyckoff,  Seamans  &  Benedict,  renewal  of  typewriter 30  00 

11697.  James  S.  Barron  &  Co.,  toilet  paper,  towels,  etc J *7  35 

162  35 

Construction  Account. 

11698.  Michael  H.  Whalen  &  Co.,  Estimate  No.  2,  Contract  No.  368 $1,159  7° 

11699.  Atlantic  Dredging  Company,  Estimate  No.  i,  Contract  No.  362. . .      2,461  35 

11700.  The  North  American  Dredging  and  Improvement  Co.,  Estimate 

No.  3,  Contract  No.  343 3,281  06 

11701.  P.  Sandford  Ross,  Estimate  No.  2,  Contract  No.  340 25,817  94 

11702.  Barth.  S.  Cronin,  Estimate  No.  6,  Contract i  I15S4  71 

11703.  John  Gillies,  Estimate  No.  2,  Contract  No.  332 10,410  63 

$54,715  39 

$56,227  57 

Respectfully  submitted, 

EDWIN  A.    POST,  President,  \     Auditing 
J.  SERGEANT  CRAM,  f  Committee. 

The  action  of  the  President  in  transmitting  the  same,  with  requisitions  for  the  amount  to  the 
Finance  Department  for  payment,  approved. 


^4a:;-T-  ^m.^.f    ^l..  Acini) 


K  fcon   a  3taaE  n  dw'i 


[   •   >mK  'K.Il&eim.Ji 


ZSbKU:?  inuia-lt-.  Jlctiq 


:jji 
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At  a  special  meeting  of  the  B.iarl  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the 
oard.  Pier  **  A,"  Battery  place,  Tuesday,  March  31,  1891. 

Present — President  Post. 

**         Commissioner  Cram. 
Absent— Commissioner  Matthews. 

The  President  proceeded  to  open  the  estimates  for  dredging  under  various  dumping -boards  on 
[le  North  and  East  rivers,  the  opening  of  which  was  pdstponed  until  this  date,  a  representative  of 
he  Comptroller  being  present. 

One  estimate  was  received  as  follows  : 

'rom  the  Morris  &  Cumings  Dredging  Co.,  with  security  deposit  $20 per  cubic  yard,  20  cents. 

On  motion,  the  Secretary  was  directed  tO  transmit  to  the  Comptroller  the  security  deposit  made 
ly  said  bidders,  and  accompanying  their  estimate,  whereupon  the  following  resolution  was  adopted: 

Resolved,  That  the  contract  opened  this  day  for  dred^jing  at  the  following-named  places  on 
iic  North  and  East  rivers :  North  river.  Canal  street.  West  Twelfth  street  ;  East  river.  East 
Scventeentli  street  ;  East  Forty-sixth  street  and  East  Eightietli  Mreet,  be  and  hereby  is  awarded 
to  the  Morris  &  Cumingf  Dredging  Company,  it  bei.ig  the  only  bidtler,  upon  the  approval  of  the 
sureties  by  the  Comptroller. 

The  communication  from  the  Finance  Department,  in  reference  to  the  substitution  of  surety  on 
the  estimate  of  Joseph  Walsh,  for  preparing  for  and  extending  Pier,  new  25,  at  the  fool  of  North 
Woore  street,  No.th  river,  out  to  the  pier-head  line  of  1890,  under  Contract  No.  369,  was. 

Upon  motion,  ordered  to  be  placed  on  file,  and  the  following  resolution  adopted  : 

Resolved,  That  permi'-sion  l)e  and  hereby  is  granted  t)  the  substitution  of  Alfred  J.  Murray 
1  the  place  ol  Thomas  Walsh  on  estimate  of  Joseph  Walsh  for  extending  Pier,  new  25,  Nortb 
iver,  out  to  the  pier-head  line  of  1890,  under  Contract  No.  369. 

On  motion,  the  Boird  adjourned. 

AUGUSTUS  T.   DOC H ARTY,  Secretary. 


At  a  meeting  of  the  Board  of  Docks  of  the  City  of  New  York  held  at  the  office  of  the  Board, 
*ier  *•  A,**  Battery  place,  Thursday,  April  2,  1891. 

Present — President  Post. 

'*  Commissioner  Cram. 

Absent — ^Commissioner  Matthews. 

The  minutes  of  the  meetings  held  March  23d  and  26lh,  1S91,  were  read  and  approvetl. 


WUam  M.  Monlgomerj  nppcurcil  before  Ihv  Buitd.  wspcciing  ihc  rale  of  Mmpensaimn  lob 
find  fbcllic  prapoMd  cxleniion  to  an  i:e  pUlfotni  a(  ihu  weslcrif  dd«  of  Pier  53,  fool  of  Jukicgi 
•ttcet,  Etii  river, 

On  mocion  of  Cominis^ionei  Cram,  the  reti>lulJoti  -ndapwd  Krbrnary  36,  1891.  wa^amenilcdHN 
M  to  R»d  OS  followi : 

R«*ol»cii,  TU«t  permission  \k  anil  lici'-I>y  i«  gruntvl  (o  Moraiio  O.  Moulil  10  erect  »nd  miio. 
tain  a  piriform  for  dischur^ng  w  on  the  westerly  tide  of  Pier  J3.  Ea^t  ri>'er,  utar  Ihc  fool  of  Jick-J 
■on  itTMl.  jirovideil  he  ngrea  lo  pay  a.'i  comptnntion  for  the  uw  d(  the  linrl  nndcr  wuer  lo  la' 
ooreitd  by  tiitl  gilalforiTi,  tbe  »um  of  one  hundred  anil  i*eniy-!i«  rlolUm  (fix;)  ptr  innum,  pf-- 
able  mwMlily  wljen  iltjr  10  Ihe  Tw»*"ft'i  of  ihi?  n«|iirlniefti,  lummeHcing  from  the  tim*  whai  lU 
Mid  platfcrni  b  teuty  for  ocmpincy,  tliu  plniform  to  Im  built  under  llir  tupcrviu.in  of  the  tCnginrri.' 
In-Chier  bf  this  Dcpnilment,  and  to  be  and  rcmtin  anljr  during  the  pleasure  ottht  Board. 

Rkhurd  Uiccy,  Janics  Uyckman,  James  J.  Coogan,  Clark  Bell  and  (lewgc  VV.  Sia«,  t 
committee  a|>[>ointcd  by  an  uMxiatioii  of  pra|icrly-awneT<,  eontniclon,  builden.  and  lax  p*rai 
(wboae  oliject  is  tlie  lintinivenienl  of  Harlem  river),  s|i[>careil  Uelore  ilie  Board.  Richard  Later, 
OD  behalf  of  tbe  LitminitlcT.  submiiled  a  comniuDicatian  signed  tiy  f^wiglii  H,  Olmdcad,  rr<|aMn| 
flw  Booid  to  improve  ihe  Harlem  rivet,  from  One  Hundred  and  Thirty -fifib  to  One  ilundr«d  ai 
SercnHelb  titicet,  wliich  wa«  ordered  10 1«  pieced  on  file. 

Two  plans  emliracing  contemplated  improvemettis  of  thii  leciion  of  Ihe  liirlem  rivet  wen 
■bown  the  committee,     They  alaCed  that  ulhet  would  be  calisfacioty. 

On  motion,  the  Engineer-in -Chief  was  directed  to  prepare  an  amended  plan  foi  the  imfait- 
mentof  lltc  we&tsideor  llic  lUtlem  river,  Irom  One  Uuudred  and  Thirlv-firrh  to  ( >ne  Hundrtl  anil 
Seventieth  street,  for  adoption  by  this  Hoard,  and  submission  to  the  Commissioners  of  the  SinkiDg 
Fund  for  their  approval. 

John  B.ilditin  and  others,  a  committee  bora  the  Granite  Cutlers'  National  Union  ei 
this  Cily.  appeared  before  the  Board  and  requested  lo  know  what  decision  the  Board  had  mule 
respeciing  their  communication.  The  President  sta'ed  that  nothing  officially  had  been  done  'ml 
that  the  stone  cutter;  in  the  scr^'ice  of  the  Department  would  be  paid  Ih«  market  rate. 

Commissioner  Cram  staled  that  he  was  in  favor  of  paying  the  union  scale  of  wages,  ami  :oo*td 
for  adoption  the  following  re<iolulion  : 

Kcsotvcd,  Thai  the  rale  of  pay  aaopted  by  the  Granite  Cutters'  Nalidnal  Union  :<  pai'l  <• 
the  mas-ins  and  stone  cutters  in  Ihe  service  of  this  Departmenl.     Tabled. 

The  fullowing  communicalions  were  received,  read  and. 

On  motion,  oidcr.'d  te  l>e  |ilaced  on  file,  viz. : 
Kriini  the  Couniei  to  the  Corp;>ralion  ; 

IbI.  Tr.iii<iniilling  a  schedule  showing  the  amount  expended  for  the  examinilion  of  ibe  utl( 
to  Ihe  land   and   land   under  water  between    Fwentyrfinlh  and   Twentysevenlh  streets,  Nwik 
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iver,  and  requesting  reimbursement.     The  Secretaiy  directed  to  include  the  amount  in  the  next 
mdit. 

2d.  Koquesiing  map  of  premises  betwen  F;fty-fourth  and  Fifty -fifth  streets,  North  river.  The 
£ngineer-in-Chief  directed  to  prepare  map  and  necessary  data. 

•  d.  Inch)sing  form  of  lease  to  the  Iron  Steamboat  Company  of  Pier,  new  i.  North  river,  with 
li-i  approval  as  to  form  indorsed  thereon. 

On  motion,  the  officers  of  the  Board  were  authorized  to  execute  the  lease  of  Pier,  new  I,  North 
iver,  as  prepared,  and  in  the  form  as  approved  by  the  Counsel  to  the  Corporation. 

4th.  Transmitting  blank  leases  for. the  use  of  the  Department  with  his  approval  as  to  form. 

From  the  Finance  Department : 

1st.  Inclosing  a  letter  from  Alexander  Thain,  attorney,  offering  to  sell  certain  wharf  property 
m  the  North  river,  between  Fifty-second  and  Fifty-third  streets.     Referred  to  Commissioner  Cram. 

2d.  Returning  the  proposals  of  Joseph  Wahh  and  the  Morris  &  Cumings  Dredging  Company, 
or  extending  Pier,  new  25,  North  river;  and  dredging  under  various  dumping-boards  on  the  North 
md  East  river-i,  under  Contracts  Nos.  369  and  37G,  with  the  approval  of  the  adequacy  and  suffi- 
iency  of  the  sureties. 

3d.  Resi:)ecting  the  proposed  improvement  foot  of  Jay  street,  North  river,  and  requesting  to  be 
idvised  what  progress  is  being  made  with  the  contemplated  improvement  of  the  bulkhead  in  that 
ncinity.     Referred  to  Commissioner  Cram. 

From  the  Department  of  Street  Cleaning— In  relation  to  the  removal  of  dumping-board  from 
the  Pier  foot  of  Thirty-seventh  street.  North  river.  Request  the  Pennsylvania  Railroad  Company  to 
icmove  the  said  dumping-board  to  the  Pier  foot  of  Thirty-fifth  street.  North  river. 

From  the  New  York  Civil  Service  Boards — Submitting  a  list  of  persons  eligible  for  appointment 
Jtothe  position  of  captain.    Referred  to  executive  session. 

From  the  Central  Railroad  Company  of  New  Jersey — Requesting  permission  to  re -drive  a  few 
fwles  at  Pier  8,  North  river.     Permit  granted. 

From  John  T.  Welch — Requesting  a  lease  of  the  northerly  side  of  Pier  60,  foot  of  Rivington 
reet.  East  river,  and  the  bulkhead  between  Piers  60  and  61.  Notify  said  applicant  that  the 
remises  will  in  all  probability  be  included  in  the  next  sale  of  wharf  property. 

From  John  Dorschel — Requesting  permission  to  move  the  bath-house,  foot  of  West  Eighty- 
's! street  to  the  foot  of  WestEighty-ihird  street,  North  river.  Notify  him  that  in  consequence  of 
e  contemplated  improvement  of  the  water-front  thereat  the  said  bath-house  must  be  removed 
ithin  ten  days  from* receipt  of  notice  or  the  work  of  removal  will  be  done  by  this  Department  at  hit 
>st  and  expense. 

From  John  Kennedy — Requesting  to  be  appointed  as  a  dock  builder.     Referred  to  executive 


From  J.  M.  LrliitlmAi  Cu.  —  Re'^uuling  permLsuun  lo 
«  tbeil  ikt'mio  in  xccoriJince  wttli  plaii>>  Euhniillcd.  The  ai 
Hk  EngiiiMi.in  Chid  to  examine  *nd  icport  ippraireU. 


Ftom  H.  V.  Schellha«  -  OBering  i< 
bclwren  Kilty-Kconil  and  Fifty'thml  ^tri 


10  the  City  U 
Rekrrcd  lo 


aler-frenf  propcrtj-on  the  Noil 


From  It.  C.  Newell  —  Reqnecting  aa  exUDiioa  ef  Ihirtj  dayi  fiom  March  31.  1S91,  tn  cuiii|il) 
wilh  Iho  (ctint  and  conditioni  of  the  reKolntian  odoplcd  Febraur  5,  IlJQt,  for  the  building  oF  pIu 
fatmi  bclwcen  Eighuen(h  and  Twentieth  ttrceu,  Norlh  nvfc.     Time  extend^  3»  rC'lUf'^uJ. 


I 


I,  aliomey— Keponing  Ihal  Ihe  matter  of  rep&iriag  iIk  bulhtiEiiI 
er,  is  under  advisemenl.  The  En gineer-ia- Chief  dii«l»ii  lofuflb 
and  roTin  of  contract  (or  repairing  laid  bnlliliead. 

leMine  Ii'lw  remtlaied  »  Dn<;k  Builder. 


(ieorge  V.  N.  Bflld«i 
between  Piers  4S  and  49.  Eail  ri 
•iih  prepare  phni.  ipccifieation 

Frem  l^eorne  Ualbnl-Rci 

From  ihe  New  YorV  and  Baliimore  Tnn<ponation   Line— ReijoeWing  peniiiwioii  to  iiin  1 
nombn  of  pilct  on  Ihe  wulh  site  of  Pier  6.  North  river.     Permit  gr«aied. 

Fr«lu)g  H.  Smith,  attorney— Incloiing  cojiy  of  opinitm  of  Ilonoia^le  Jofcn  j 
Fieednuui,  Jtuiice  of  (he  Superior  Court,  in  Itw  mailer  of  ibe  Knickeibcdcer  Ice  Company  n.  Ttc 
Pony-Kcund  Street  and  Gtuid  Street  Feiiy  Riulro^  Compiny . 

William  \V.  Resit 
57,  Norlhriver.      The  EngiiK 


,  Ics-ee — Keqiie5ling  dredpng  in   the  t?ip,  south  side  of  Pirt, 
r  in. Chief  directed  lo  ciamine  and  rejjorl. 


Frum  the  I'rovidence  and  Stonington  Steamship  Company  — Requesting  to  be  iiifotnie  >  uhe^tiri 
a  decision  has  licen  made  rcspeclint;  their  applications  for  a  renewal  ol  Ihe  leases  of  Tiers,  iifu  ;6 
and  old  29,  North  tivcr.  Notify  said  company  thai  the  lease  of  Pier,  new  36,  11  belBg  prepared  1  1 
eneeulion  ;  whtreupon  the  riilloiviiig  preamble  and  resolution  were  adopted  : 

Whereas,  This  Dcpanmenl  contemplate  improving  the  waler-fronl  adjacent  to  and  in  iron!  il 
Pier,  old  2g,  North  river  ;  therefore,  le  it 

Resulved,  That  pending  the  work  of  such  improvement  permission  be  and  the  same  is  here^ 
granted  tn  the  Providence  and  Sioninglon  Steamship  Conijiany  to  use  and  occupy  from  and  idtt 
May  I.  1891,  and  during  the  pleasure  "f  Ihe  Hoard,  Pier,  old  29,  North  river,  the  rale  of  coini 


■0  tic  il 


k  Ihe  Con 


■>m  A'ihljel  T.  Fiich,  attorney — Ueqtiesting  the  Hoard  to 

]  [>ii«;ci:il  un<ler  Ihe  .\ct  ol  M.ny  15,  1BS9,  viith  Ihe  conslracliun  and  ma.;, 
wh.itl  along  the  westeily  shore  of  the  E.ist  river,  l;ctween  Forty-nirJi  « 
Notify  said  attorney  that  lliis  lleparlineni    have  approved    the    plans  ami  Ir 

I  the  CommissionerfLof  Ihe  Sinking  lunii,  lo  whom  he  is  respectfully  referred. 


3 


he  New  York,  Nev 

\nled.  the  work  lo  be  kept  ' 


Hav 


I  Hariford  Railroad  Co. — Reqiiestmg  perrr 
■ni  river,  Iwlwcen  Willis  and  Aleiander  ave 


5*9  [April  2,  1891. 

From  Louis  Stccklcr,  attorney — Requesting  for  his  client  George  A.  Brewster  the  privilege  of 
)cating  a  floating  dumping  board  at  the  bulkhead  between  Piers  60  and  61,  East  river.  Appli- 
ition  denied. 

From  Mark  Mayers — Requesting  permission  to  extend  his  platform  at  the  east  side  of  Third 
venue  and  foot  of  One  Hundred  and  Thirtieth  street,  Harlem  river.  The  action  of  Commissioner 
ram  in  issuing  a  permit  approved. 

From  the  Board  of  Estimate  and  Apportionment — Inviting  the  Commissioners  to  attend  a  meet, 
ig  of  said  Board  March  30,  1891. 

From  Cecil  Campbell  Higgins,  attorney — Service  of  notice  of  motion,  restraining  order  and 
t&iavitN  in  the  matter  of  Ruth  A.  Wallace  vs.  The  Mayor,  etc.,  respecting  the  work  of  filling  he- 
reon Fifty  fourth  and  Fifiy.fifth  streets.  North  river.  The  action  of  the  President  in  transmitting 
It:  same  to  the  Counsel  to  the  Corporation  approved. 

From  Dock  Master  Kenney : 

1st.  Requesting  various  supplies  for  his  office.      Referred  to  the  President. 

2d.  Recommending  that  the  bulkhead  between  Seventy-fifih  and  Eightieth  streets,  North  river, 
e  cleaned.     The  Engineer-in-Chief  directed  to  clean. 

3d.  Recommending  that  cleats  be  placed  between  the  mooring-posts  on  the  backing -logs  from 
evcnty-fifth  to  Eighty -sixth  street,  North  river,  and  that  scupper  holes  be  cut  in  the  same.  The 
Ingineer-in-Chief  directed  to  examine  and  repair. 

From  Dock  Master  Abeel — Reporting  a  hole  in  deck  of  Pier  foot  of  West  Eleventh  street,  North 
iver.      Notify  the  lessee  to  repair. 

From  Dock  Master  Brady— Reporting  that  a  cargo  of  coal  was  dumped  into  the  shp  l)etwecn 
!*iers,  new  24  and  25,  *\orlh  river,  from  the  canal  l)oat  **Milwoo<l.'*  Notify  the  Dock  Master  to 
iirect  the  owners  to  remove. 

From  Dock  Master  Erwin  : 

1st.  Reporting  that  the  bulkhead  foot  of  Fifty-third  street,  East  river,  requires  planking.  The 
•jjgineer-in-Chief  directed  to  repair. 

2(1.  Reporting  that  dredging  is  required  foot  of  Forty-second  street.  East  river.  The  Engincer- 
3 -Chief  directed  to  examine  and  report. 

From  Dock  Master  Parks  : 

ist.  Reporting  that  repairs  are  necessary  to  the  bulkhead  between  Twenty-fifth  and  Twenty - 
xth  streets,  North  river.     The  Engineer-in-Chief  directed  to  examine  and  report. 

2d.  Recommending  that  the  fence  between  Twenty-sixth  and  Twenty-seventh  streets.  North 
ivcr,  be  rcmeved  and  additional  filling  placed  thereat.  The  Engineer-in-Chief  directed  to  remove 
lid  fence. 

3d.  Reporting  that  Pier,  new  59,  North  river,  requires  both  cleaning  and  repairing.  Request 
le  Department  of  Street  Cleaning  to  clean,  and  the  Engineer-in-Chief  directed  to  repair. 


Arttii.  3.  1891.; 


!«> 


4th.  Repcuting  that  Pkr.  H'w  bo,  Norili  river,  requires  both  cleanui);  aii'l  re)Hiitlug.  Kcqoai 
[be  nqMiimenl  •(  Sirert  Cloning  to  cImd.  Tbc  Engincct-io -Chief  dirpcKd  la  repair  •nd  itpon 
(he  cdU  Tot  c^llccrlnii  fmni  Jami:*  McClciinhui.  1  'iiec. 

5lli.  [ta^ioitins  n  h'<lr  on  lh<  louCb  •idr  uf  PiiT.  foot  ol  Thirtj-^nenifa  Ktr«I,  Nonb  ii*t 
Tlic  Engintff-iii  Chief  direcleil  to  repair. 

From  Dock  Matter  Kynii : 

1*1.  Kcporlinj  that  Pier  S7>  1:^1  civcr.  retjoire^  rt[)ainn|[.  1*he  Engineer- 1 a-Cliief  iliittUil 
prepare  plant,  ipecificacians  and  form  of  umlincl  fee  ibc  building  at  a  n? vr  pi«. 

id.  Repnrtine  ll>c  liuilillne  ol  a  tcwei  along  the  bulklicad  at  KifiTiulon  street,  East  liici.  m 
tJm  uiKlcmcalh  the  pier  Mieieal. 

3d.  ReportinK '!"' Pier  63,  fool  of  Stanton  rtteel,  Eaii  river,  requires  reiiairing. 

4tli.  KeportJn^  that  the  tlicalhinK  an  Pier  48,  Ead  river,  reqains  icpair>ri|;.  1  lie  l'ji^inRi< 
jii*Chicf  dirtcleJ  to  tejiair. 

The  (allowing  rcporl  for  the  vreek  ending  April  1,  1891,  amauntiiig  to  $i.9lS.  1 1  wii  i 
from  tin  Trciuuier,  and  ordered  10  be  ii>wad  In  A1II  on  the  minutes  as  roIlow» : 


I'.  W  IMunhLii,.... 
^..l^i^l■  J,  Brsd)-, , 
l^Jn'.iriljtt.Kl.,., 


l"lni  J.  KjMn.  ^. . 
}«a.tD]  f)  tirwiu. 
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JAMES  MATTHEWS,  Trt; 


521  [April  2,  1891. 

From  the  Enginecr-in-CIiief  : 

1st.  Report  for  the  week  endinpj  March  28,  1891. 

2d.   Recommending  that  Laborer  James  Farley,  No.  2;  l)e  re-assigned  to  duty.     Recommenda 
on  adopted. 

3d.  In  reference  to  a  temporary  approach  to  Piers,  new  59  and  60,  North  river,  and  recom- 
aending  that  estimates  be  invited  for  doing  the  said  work.     Recommendation  adopted. 

4th.  Reportmg  the  completion  of  the  work  of  dredging  for  a  new  pier  foot  of  Forty  ninth 
street,  North  river,  under  Contract  No.  343. 

5th.  Reporting  that  the  tug  *'  Manhattan "  collided  with  a  «cta'  belongiivr  to  Brown  & 
fleming  and  recommending  that  ihe  damage  caused  by  the  accident  be  repaired  by  the  force  of  the 
Department.     Recommendation  adopted. 

6th.  Reporting  the  completion  of  Pier  foot  of  One  Hundred  anl  Thirty-third  sireei,  North 
iftTj  under  Contract  No.  348.      Notify  the  Dock  Master  to  collect  wharfage. 

7th.  Submitting  a  statement  of  the  cost  incurred  by  the  Department  in  cutting  off  columns  at 
ter,  new  46,  North  river.  The  Treasurer  authorized  to  collect  the  amount  due  from  Joseph  Walsh, 
3Qtractoi . 

8th.  Recommending  the  discharge  of  cert^'i  employees.  Whereupon  the  following  laborers 
tt«  discharged: 

Hugh  McCann.  Michael  McLaughlin.  James  Carroll. 

John  Walsh  (No,  2).  John  H.  Corrigan. 

9th.  Report  on  Secretary's  Order  No.  1065 1,  submitting  plans,  si>ecifications  and  form  of 
i^tract  for  extending  Pier,  new  26,  North  river,  out  to  the  pier-head  line  of  1890. 

On  motion,  ordered  to  be  placed  on  fde  and  the  following  resolution  adopted  ; 

Resolved,  That  the  plans,  specifications  and  form  of  contract,  as  prepared  and  submitted  by 
5"  Engineer-in-Chief  of  this  llepartment  for  extending  Pier,  new  26,  near  the  foot  oi  Beach  street, 
>rth  river,  out  to  the  pier-head  line  of  1890,  be  and  they  hereby  are  approved,  subject  to  the 
»proval  of  the  Counsel  to  the  Corporation  as  to  form,  and  the  Secretary  be  and  hereby  is  directed 
have  a  sufficient  numl)er  of  blank  fornv;  of  proposals  printed,  and  proper  advertisements  inviting 
timates  lor  doing  the  said  work  inserted  in  the  various  newspapers  designated  by  law. 

auth.  Report  on  Secretary's  Order  No.  10716,  that  the  New  York  Floating  Dry  Dock  Com - 
lay,  to  whom  permit  was  granted  February  26,  1891,  to  drive  piles  below  Pier  43,  East  river,  do 
Mt  propose  to  avail  themselves  of  said  permit.    Permit  revoked. 

Illh.  Report  on  Secretary's  Order  No.  10792,  inreference  to  the  application  of  T.  P.  and  P.  H. 
^Manus,  for  permission  to  fill  in  and  build  stone  wall  between  F'orty.eighth  and  Forty-ninth 
Kieets,  Nor     river.    Application  denied. 

I2tli.  Report  on  Secretary's  Orders  Nos.  10594,  10674,  10702,  10735,  10761,  10766,  10767; 
31770,  10774,  10786  and  10796,  that  he  had  sujierintended  driving  piles  at  Piers  4  and  5,  East  river, 
fejplaced  market  signs  at  outer  ends  of  Piers  foot  of  Bloomheld  and  Bogart  streets,  North  river ; 
^c  I  intended  repairing  southerly  half  of  bulkhead  platform,  between  Piers,  new  45  and  46,  North 
K:fer;  repairing  sintd  and  Iccating  tally-house  on  north  side  Pier  6  and  repairing  Piers,  old  i  and 


WBWiS,  North  ri«i ;  refMureJ  planltine  on  bulkhrait,   brlwrcn  Siilielli  ind  Sixljr.ucxid  «ln 
SMt  Itw ;  reluieiwd  frnAex  pi\v%  on  loulh  tiJe  of  J'ter,  foot  of  Thiftrcotb  untei  and  rejuiiel 
n  deck  of  Pier,  eld  41,   North  livcr ;  sopcnnirndcil  repairing  Llump  iif  j^ilckun 
Biner  of  I'ier,  new  27.   Noith  river,  niiil  tcjiiiired  kovi  Nu,  (6,  lielon^ing  10  li™»ni 
1^  dmrngcd  lijr  lug  "  MaiihalUn," 
13th.  Rcpon  an  SecretDrj'i  Order  No.   I0758,   sabmitling  report  of  cement  tcbled  rm  F,J 
lluiiljr  ft  Co.     Tcanamll  them  11  copy  of  uul  report. 

I4tll.  Keconi mending  Ihxl  tlie  permit  gmnlnl  Miccb  iS,  1S91,  to  Mark  Maynt  !•  ciMwl  1 
phttea  at  the  east  lide  of  Tbiid  Avenue  Bridse  aad  Coat  o!  Oae  (Inndted  auil  Ttiiriieib  itti 
HariaBfivtr  be  rcTokctl.     Itecoiniiien<Ialian  adopted. 

The  npori  of  the  Engineer-JnXUef  on  Seueiary's  Order  No.  10798,  in  reUliMi  10  the  ^ 
eMiaa  af  J.  M.  Cebillos  &  Co.,  for  pemiMiao  to  video  ud  Hnii|:tateD  Pier  10,  Em  tiWii 
'<act«Acd  ihcceuii,  wai,  ^ 

Upon  kialioD.  tabled. 

In  the  matter  of  tulwiimton  ol  Sot  S*rJ«  M  tmcty  in  ibe  place  and  MStt]  of  Joieph  MeoJoi 
oakaaeofl'icT,  new  54,  North  river.     In  the  nbwnce  of  (h£  Tnasuier,  to  whom  the  iline  nadd 
wtt  lefetmd,  the  Board  approved  the   bond  and  release  m  prepared  and  mbniitted  tijr  Fata 
Thn—o,  kttameys.  "^ 

The  Secretary  rq>orted  thai  the  p.ij'.TolIt  for  the  moaih  of  March.  iSgi,  uidttlfefl 
111,891.96,  and  al!U)  ihe  pjy. rolls  lor  the  General  Rcpaiis  and  Conilruclinn  Force  Unthfuet 
ending  March  17,  iStji,  amounting  to  (8,229.24,  hail  been  apprond  and  audited  and  iisticoiitM 
to  the  Finance  Depanmeni  for  |i:<ynient. 

Commiajoner  Cnm  moved  that  the  Department  of  Public  Works  be  requested  to  CLUiicnH 
with  this  Deportment  with  a  view  lo  having  tunnels  cut  through  the  blufi  at  One  Hundred  iM 
Sixteenth  street  (Riverside  Park)  and  One  Hundred  ai>d  Thirtjr-fifth  street,  for  the  purpoa  of  I<n' 
mitting  &  proper  approach  to  the  North  river.     Tabled. 

The  President  reported  that  be  had  received  for  the  Treasarerthe  fallowing  ettinaio  ii 
famishing  the  Department  with  manila  rope,  ceotrifi^  pnmp,  coal  and  bidien  itoBe  : 


•  OttJ.      .  ■■■ 


J.S.Bairaa&Cs.. 
KA-Kogin. 

}<*a  Eady  ft  Co  . . 
Alex.  Pollock. 
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*hu  Special  Cataract  Centrifugal  6-inch  Pump  and  one  Pulley  30  inches  diameter. 


H.  A.  Rogers 
Alex.  Pollock 


$218  00 
222  00 


Meeker  &  Co 

William  Hone&  Co.. 
H.  L.  Herbert  &  Co. . . 
DftTid  Duncan  &  Son. 
Popham  &  Co 


AbvU-t  150  Gross 
Tons  Egg  Coal. 


53  70  V^^  *o"- 
4  70        '• 
4  95         " 
3  75         " 
*3  75         '• 


About  35  Tons       About  5  Tons 
Egg,  Stovkor  Nut  '    Ci  mberland 
Coal.  Coal. 


«4  60  per  ton 

525  *• 

4  95  " 

4  95  " 

5  00 


^4  60  per  t«B. 

500  •• 
4  95  •• 
425  " 
4  50         •• 


About  1,000  Cubic   Yards  Broken  Stone. 

John  A.  Bouker 

Cupenter  Bros 

Brown  &  Fleming 

Hudson  River  Stone  Supply  Co 

Alexander  J.  Howell 


$1.70  per  cubic  yard. 
No  bid. 
$1.72*  per  cubic  yard. 
1.85 
1.85 


r_ 


hi . 


The  action  of  the  President  in  awarding  the  order  for  rope  to  J.  S.  Barron  &  Co.,  for  pumps  to 
H.  A.  Rogers  ;  for  coal  to  Meeker  &  Co.,  and  for  broken  stone  to  John  A.  Bouker,  approved. 

Commissioner  Cram  reported  that  he  had  received  for  the  Treasurer   the  lollowing  estimates 
for  famishing  the  Department  with  cast-iron  washers,  wrought-iron  screw  bolts  and  armature  plates. 

About  5,650  Pounds  Cast  Iron   IVashers. 

Henry  B.  Newhall  &  Co $1  74  per  100  pounds. 

Alexander  Pollack . .      i   75 

W.  Ames  &  C<» i  94  '* 

H.  A.  Rogers i  80 

John  Fox 2  25 


About  14,652  Pounds  IVrtuj^ht  Iron  Screw  Bolts,  etc. 

W.  Ames  &  Co 

H.  A.   Rogers 

N.  Y.  City  Bolt  and  Nut  Co.  (Limited) 

Alexander  Pollock 

John  Fox 

Henry  B.  Newhall  &  Co 


«* 


$388 

94 

394 

?o 

403 

"5 

410  25 

465  38 

512 

82 

fUl   IJ.Jjo  I'euiiis    lt'r^;;hi   trpii  Armalurr  Pi.itit. 

y  n.  Newliill  Co »3  74  pel  lOOpw 

Fox..    .  3  "4 

rile  iitlion  ol  CiimmiiMuner  Cratn  in  awardinn  the  orders  (or  eait-iroo  waiheri  »n1  wwi 
trinal'irc  plates  to  Heniy  B.Newhtll  A  Co.  uitl  foi  trroughl-iron  «rew  bolls,  etc.,  in 


The  Auiliiiag  C'lmmitlw  labmiilciJ  an  audii  of  Firteen  bill«  ordxims.  amoanlin;  lo  %>ojb^t 
licb  were  approved  and  outlited  and  ordered  lo  be  spread  in  full  on  Ilie  minutu.  u  (allows : 


1704.    Ijiiton  Uredging  Company,  ditdgin^ ^198  10 

lo;.  AlUiilic  Uredging  Cumpaiiy.  dredging.      ....  2.09S  40 

i.  fleiirj  B,  Ncwhill  Company,  arinatuie  jilalei.  491  91 

1707.  Bnetjet  &  Mcyeistfin,  cemenl. ,    , 1. 1 14  05 

38.  Meckel  &  Compmiy,  coal 747  65 

aq.   Hrown  A:  Fleiiiiag,  cobbles  and  rip-ti]t  i-i99  S^ 

7,  It,  A.  Rou^rsi  !>"■>'■  windlaEaea,  etc •  133  50 

nollne  Chemical  Company,  temolme .  71  50 

.  uotaai  C.  Townund,  tepiiit  Tbiilielh  siTcel  ulhci.  9  $■    I 

>.;i3.  Joseph  W.  Duiyec,  spiuec .  574  S3    ' 

11714.  Hoim  &  Cumlnss  Dredging  Company,  dredgbig 300  00 

11715.  Alexander  Pollock,  climpt,  divers,  miltens,  etc 671  68 

General  Ktptan  Account, 

1 1716.  Ailantic  Diedging  Compiny,  dredging S6i8  89 

11717.  ^"  B'ulhets,  spruce 210  00 

1 1718.  Thomas  C.  Townsend.  repairs  10  waier-pipe '4  75 


Respectfully  submitted. 


The  acli  )n  of  the  Prisidenl  in  (rinsmitlins  the  same  with  requisitioiu   for  Ihe  ai 
Finance  Department  (or  payment  approved. 

The  following  requisitions  were  pa^ised  : 
RiaiiiR  No,  For  Wb.1 

■«-,_  —  --.^.^  sproce  plank. 

■irosene  oil  ,    .    .  . .    .  . 


52$  [April  2,  1891. 

istcr  No.  For  What.  KNtimated  Cost. 

9.  Siaiionery,  Engincer-in-Chicf S268  06 

0.  96  pairs  rubber  boots 288  co 

I.Coal 80000 

2.  Tests  of  iron , 50  00 

;3.  About  1,000  cubic  yards  of  broken  stone 1,750  00 

14.  Treenails 1 16  od 

15.  Ser\-ices  of  dredge,  clc,  site  of  Pier,  new  14,  North  river 200  00 

'l6.  Six  barrels  dead  oil,  brooms,  etc   122  00 

iiy.  To<j1s 410  00 

Bi&.  Oar  locks,  etc   19  00 

819.  Wrought  spikes 405  00 

820.  Manila  rope,  etc   163  00 

821.  One  steel  nneasuring  chain 21  co 

•822.  One  1  )i  of  piles 2,280  00 

S823.  Spruce  plank    3»372  00 

•824.  White  oak  fenders  and  piles 716  00 

■^S-  Crcosoted  timber 3*870  00 

*^'  Supplies  floating  properly 127  00 

^7-  Centrifugal  pump  and  pulley 240  co 

^2$.  Blue  and  white  print  paper 64  20 

*'9-  Coal  tar 6d  00 

'30.  Gunny  bags 537  50 

31.  Portland  cement     1*250  00 

J^.  Portland  cement **  ^35  ^^ 

'3.  Spruce  timber 241  80 

•*.  Supplies,  floating  property 70  00 

5.  Iron  and  steel 272  70 

5.  Spikes,  lx)lls,  etc 3»050  co 

7.  Six  new  wrought-iron  anchors 90  00 

S.  Spruce  plank 270  00 

9.  Vellow  pine 3  *  7  50 

j  About  1,000  cubic  yards  of  cobble /  ^  ^^^  ^^ 

"^"      I        (4       -  »«..«„^               »i                "                                                                                           r  2,720  00 

I              3,oco                           np-rap |  ' 

1.  About  200  piles 4,100  00 

2.  10,000  feet  spruce 210  00 

aisitton  N  >. 

.  One  woven  wire  doDr  mil. 

On  motion,  the  Board  adjourned. 

AU(  JUSTUS  T.  D'JCHAKTY,  Secretary. 
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■■ 

Tin  Board  then  conv«n«d  in  eiecuuve  session. 

^^^^^ 

On  motion,  ihe  following  reioluiion  was  ndopled  t 

Kewlved,    Ihal  Charles  Wdun.  who  has  leen  tuniUfl 

to  l.y  the  Civil  Service  I 

-kligible  lor  lach  position,  bi  and  herebj  w  appointed  Capt«in 

period  of  si»  monrlu  at  a  compeiiMlion  of  Sias  per  monlh.  to  Wke  effecl  when  he  reporu  S 

The  following  persons  were  appointed  ' 

Laiorrr.. 

J..hii  K..inn«u.                               William  Mitchell. 

Thoinas  McUruw. 

Jlmei  Broxvn. 

.^ri  BttiUrr^. 

Piitricli  Kelly.                               )"hn  F.  Trenty. 

Peter  J.  De  T™ple 

Ship  Qarptnttr. 

John  Crowe, 

J/flB.'  Culttr. 

Jim«»  Lynan, 

The  followinB  were  dischnrged  - 

William  McCormick. 

On  moMoi,  the  Board  tdjoumed. 


AUGUSTUS  T.  UOCHARTY,  Secrelu 
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At  a  meedni;  of   the  Board  of  Docks  of  the  City  of  New  York,  held  at  the    office   ot 
Board,  Pier  **  A,*'  Battery  place,  Thursday,  April  9,  1891. 

Present — President  Post. 

**         Commissioiier  Cram. 
Ab53iit — Commissioner  Matthews. 

The  minutes  of  the  meetmgs  held  March  31  and  April  2,  1891,  were  read  and  approved. 

Richard  Lacey,  one  of  the  committee  who  appeared  before  the  Board  Thursday,  April  2, 
)i,  was  present,  and  suggested  that  in  preparing  the  amended  plan  for  the  improvement  of  the 
irlem  river,  between  One  Hundred. and  Thirty-fifth  and  One  Hundred  and  Seventieth  streets,  the 
uns  proposed  to  be  built  thereat  be  extended  as  far  inshore  as  practicable. 

On  motion,  the  Engineer-in-Chief  was  directed  to  examine  and  report. 

A  committee  from  the  Granite  Cutters'  Union  was  present  and  renewed  their  request  respectmg 
e  rate  of  wages  to  be  hereafter  paid  masons  and  stone-cutters  in  the  service  of  the  Department. 

On  motion  of  Commissioner  Cram,  the  rate  of  wages  for  masons  and  stone-cutters  was  fixed  at 
terate  of  fifty  cents  per  hour,  the  same  to  take  effect  on  and  after  April  11,  189 1. 

The  offer  of  William  W.  Fogg  to  sell  to  the  City  certain  bulkhead  property  between  Perry 
id  West  Eleventh  streets.  North  river,  as  per  diagram  submitted,  was  tabled. 

The  communication  from  H.  £.  r^f^smith,  Jr.,  inclosing  the  consent  of  the  owners  of  Pier  10,  East 
^,  to  the  erection  of  a  shed  upon  said  pier  by  J.  M.  Ceballos  &  Co.  ^zs  tabled  for  one  week. 

The  following  commnnications  were  received,  read,  and 

On  motion,  ordered  to  be  placed  on  file,  viz. : 

From  the  Finance  Department — Requesting  a  requisition  for  two  hundred  thousand  dollars 
'00,000)  for  the  purchase  of  certain  wharf  property  between  Vesey  and  Barclay  streets,  North 
er.     The  Secretary  directed  to  draw  requisition  for  said  amount. 

From  the  Department  of  Street  Cleaning — Reporting  that  orders  have  been  issued  for  the 
aning  of  Piers,  new  59  and  60,  North  river. 

Frmn  the  Department  of  Public  Works  : 

1st.  Requesting  to  be  advised  if  the  Department  approves  the  substitution  of  Seventy-sixth  for 
renty-eighth  street.  East  river,  as  the  location  for  a  public  bath,  which, 

On  motion,  was  approved,  and  the  Engineer  in-Chief  directed  to  make  provision  for  the  accom- 
dation  of  the  public  bath  at  the  foot  of  Seventy -sixth  s'reet,  Hast  river. 

2d.  Requesting  that  backing-logs  be  placed  at  the  bulkhead  foot  of  One  Hundred  and  Fourth 
•et,  £^t  river.    The  Engineer-in-Chief  directed  to  do  said  work. 


Alttit  9, 1S91.I  $zS 

FTom  the  Fire  DepBrtnieiit—  Keijursting  |«rniiv>ion  to  run  a  pipe  from  South  »[«:(,  nndti  I'ici 
4S,  E*M  nvei,  for  thepurptKc  of  MMbliihing  tetegtaphic  cominiinicniion  with  ihe  lire-Uul  "lUw- 
mtytt."    RcquHt  grnntcd. 

From  Frjdericlt  \V«rH,  Lalmier— T«idering  his  rpsiEnation.     Kesignaiion  ncccpled. 

From  iht  Brvoklyn  and  New  York  Ferry  Company^  Kcqueiiine  ■  pennii  m  mtke  gtnml 
rcpiim  to  tbcii  vaiiotu  Tcrty  premises  for  the  enming  three  montb;.  Permit  granlol  Dpoa  Iheuul 
tenn*  iimI  cnnditions. 

FrotD  the  Comptgnie  Gentreic  TransatUntUiue.  leiiee  -Uequetling  the    DeportTnenl,  bib 
ennstiuctlaii  of  the  cxieiisiim  to  Pier,  new  43,  North  rirer,  to  raund  the  ends  ol  ike  pter  tiM 
those  of  Pier,  new  4$,  North  River.     The  Engineer-in-Chief  directed  to  da  said  work. 

Ftoni  the  Pennsylvania  Railroad  Campaa]r,  lessee — Requesting  permission  Eo  repair  iwl  0 
fcnden  on  sonlh  side  ol  Pier,  new  17,  North  Kivcr.     Permit  grouted. 


i  and  condilions  of  the  r 


From  tloratio  D.  Mould — Agrecioa  to  ihe  ti 
April  >,  1S91. 

From  John  Doncbel — Requesting  the  privilege  of  locating  a  batli-house  |  now  <)ert}ieri  (bM  ' 
ElXhlf -fint  tlreel.  North  river)  at  some  jJace  within  ten  blocks  of  said  strerl :  whereupon  thefollonif 
res^ilulinn  was  adfipltd  : 

Revived,  ITui  permission  be  and  hereby  i- gtinled  10  Jolm  Dorschcl  t.j  locate  and  1 
a  bath-house  and  appurtcnancei  a1  the  foal  of  Eighly-thint  siraet,  North  river,  ot  at  lh< 
Eighly-foutlh  ■itreet.  North  river,  a*  inav  be  directed  by  the  Ent;  i  nee  r.  in -Chief  nf  this  [Icp. 
rale  of  coin |)eniit  ion  to  be  p.iid  therefor  at  the  rale  of  $2  per  week,  payable  at  the  end  of  nA 
week  Id  the  Dock  Master  of  the  Dislrict,  the  'ianie  lo  be  nnd  remain  only  durinc  the  plenurt' 
the  noard, 


:  Mail 


;  Steamship  I 


:  pern 


e  three   pile- 


iiLhenil 


From  Chrislian  Velje— KcqneiitiiiR  permiOTon  Id  place  a  flonl  fwol  ol  One  Hundred  and  TfUll 
.treet,  Hailem  river.  I'crmil  grnnled  (sulijeet  to  Ihe  approval  of  the  Engineer. in-lThiel),  Ibc  W 
0  I*  iind  remain  only  during  the  pltasurc  of  Ihe  Board. 


rle<  W,  Dayl.in,  allorney — KespcclinR  Ihe  leasing  of  the  watet-fronl  oecupiff  hj''' 
■'iirt  l.ee  Ferry  Company,  fool  of  One  Hundre<l  and  Thirtieth  street,  North  n«ri 


From  Oliver  liiyan  -Re>:pc.'i 
and  Fourteenth  slreel.  Ilnrlem  ri 


I 


iig  his  i>ffer  lo  mH  wharf  properly  riear  the  foe 
■r.      Referred  to  the  President. 
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From  Foscer  Sc  Thomson,  attorneys — Inclosing  bond  on  lease  of  Pier,  new  54,  North  river, 
jiecuted  by  Solomon  Sayles.   The  Secretary  directed  to  file  said  bond  with  the  lease. 

From  the  New  York  Steam  Company — Requesting  permission  to  erect  and  opeiate  an  ash 
^nveyor  lor  the  purpose  of  loading  scows  with  ashes  on  the  south  side  of  pier  foot  of  Vesey  street, 
iorth  river.     Application  denied. 

From  the  Catskill  and  New  York  Steamboat  Company — Requesting  temporary  use  of  the  south 
de  of  Pier,  old  33,  foot  of  Jay  street.  North  river  ;  whereupon  the  followmg  preamble  and  resolution 
ere  adapted  : 

Whereas,  This  Department  contemplate  improving  the  water-front  adjacent  to  and  in  front  of 
^ier,  old  33,  North  river  ;  therefore,  be  it 

Resolved,  That  pending  the  work  of  such  improvement,  permission  be  and  the  same  is  hereby 
ranted  to  the  Catskill  and  New  York  Steamboat  Company  to  ase  and  occupy,  from  and  after 
lay  I,  1891,  and  during  the  pleasure  of  the  Board,  the  south  side  of  Pier,  old  33,  North  river,  and 
le  bulkhead  adjoining,  now  occupied  by  them  under  a  lease  which  expires  on  the  first  proximo, 
le  rate  of  compensation  to  be  the  same  as  that  now  paid  ;  the  said  comp.iny  to  make  all  repairs, 
id  do  all  other  things  during  their  occupancy  as  required  by  the  conditions  of  their  present  lease. 

The  following  report  for  the  week  ending  April  8,  1891,  amounting  to  $21,848.12,  was 
.*ceived  from  the  Treasurer  and  ordered  to  be  spread  in  full  on  the  minutes,  as  follows  : 


Dath. 


1891. 


From  Whom. 


KoK  What 


ipr.  3  ,  Baltimore  &  Ohio  R.  R.  Co..,  i  qrs.  rent  1.  u.  w.,  Pier  27,  F.  R 


3 

3 


3  i  L(<ns  Island  R.  R.  Co. 
3     Sanderson  &  Son 


3 
7 
7 
7 
7 
7 
7 
7 
7 


Simpson  &  Spence 

J.imes  J.  Coogan 

Patrick  J.  Brady 

Edward  Abecl 

William  T.  Coggeshall. 

Charles  Parks 

George  A .  Woods 

Bart.  F.  Kenney 

Henry  A.  Palmstine. . . 


Pier,  37th  St..  F.  R. 


Pi»rs,  old  20  Si.  2T.  and 
Pier,  old  ii.  N.  R..  on 
account 

I.  u.  w.  bet.  Piers  32   &  33.. 

E.  R 

Pier,  new  54  N.  R 


•*         Pier,  new  56,  N.  R 

S.ilc  of  Maps 

Wharfage,  Di>trict  N«-».  2.  N.  R 

4a  ...   I 

6.     •*      .... 
8.     ••      .... 


12.     " 
I.  K.  R 


Amount. 


Total. 


I 


$268  75 
375  OD 

8.125  °o 


500  00 
5,000  00 


$6,250  ou 

13  00 

125  91 

129  90 

57  50 

8563 

115  96 

(B  00 

»99  54 


Date 

Dbtos- 

n-KO. 


1891. 


$14,268  75      Apr.    3 


P' AnuL9.i89<.l                                     S30 

D«T«, 

K.„w™ 

FoK  What. 

a™.. 

Toru. 

s? 

Apr    , 

Wh«f.gc,  DmrinN..,3,  E.  R 

r     ..    1 

lowphB.&ain.^......  ..  .. 

|»cphP.M«)u«. 

jA».«W,u,r«D 

O..M  '• 

_ 

(...(0  .• 

Resprciftillj  submitted. 

i(t.  Raport  he  the  wedc  ntdiig  April  4, 1891. 

aA,  Reportng  tkat  Uw  cumI  b3ftt  "jAiaM  U-Cmmm!' KM^IMUIMd  to  W«A  Kt^^.-wi 
Stfett  Pier  bf  older  of  Dock  Huta  Pwki,  ud  wqieMiBg  inHiwefloflfc  The  Et^neer-akCb 
dit«cted  to  remove  uid  cuwl  bcut  to  tbe  Timber  Buin. 

3d.  RecommendiDg  tbe  remoT>l  of  ihftt  put  of  Ibe  died  on  Fier,  old  34,  Nonh  river,  vbich 
in  a  dangerous  conditien.  Recommendation  adop'ed,  and  the  EngineeMn -Chief  directed  (o  eiim 
atkd  repsrt  whether  it  would  be  practicable  to  also  remove  that  pKirtion  of  the  S4id  pier  which  bc1« 
to  the  City. 

4(h.  Recommending  the  dischar^  of  certain  employees,  whereupon  the  following  Labjr 
were  discharged : 

Thomas  Callahan.  Dennia  Gallagher.  William  ».  Eirlc. 

John  Handy.  James  Norton. 

5lh.  Recommending  that  a  new  backing-l(^  be  placed  al  the  fool  of  Sixteealh  stieei,  Ei 
river.     Recommendation  adopted. 

6ih.  Report  on  Secretary's  Order  No.  10671,  reporting  [he  cost  of  finishioK  the  work  at  Pii 
new  19,  North  river.     Referred  to  (he  President. 

7th.  Report  on  Secretary's  Order  No.  10832.  respecting  tbt  repairs  required  to  the  tipper  ndc 
Pier  fool  of  West  Eleventh  street,  North  river.     The  Engineer- in -Chier  directed  to  repair. 

8lh.  Report  on  S^retary's  Orders  Nos.  9597,  10105,  10417,  10638,  10704.  107JJ,  tap 
10784,  10791,  10799  and  to8ii,  Ihai  ^^  ^'^  fenced  of)  the  ballchead  north  of  ller,  old  34,  No 
river  ;  superintended  piercing  bulkhead  at  Pier  13,  North  river  ;  repaired  batkhead  between  1^ 
$6  and  57,  East  river;  superintended  repairing  ferry  premises  at  Grand  and  Twenty-lkild  ttrti 
Eut  lint ;  rqMired  west  end  of  pier  under  High  Bridge,  Harlem  river ;  ranuvcd  pilei  at  bolkb 
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n  Piers,  new  34  and  35,  North  river  ;  superintended  repairing  boat  landing  at  south  end  of 
ticry  ;  repaired  pavement  of  the  approach  to  Pier  60,  East  river  ;  superintended  driving  piles 
south  side  of  Pier  6,  North  river,  and  repairing  horizontal  sheathing  on  the  south  side  of  Pier, 
',  North  river. 

le  President  reported  that  he  had  received  for  the  Treasurer  the  following  estimates  for  fur- 
:  the  Department  with  cement, 'spikes,  bolts,  etc.,  piles,  creos>ted  timber  and  spruce  plank  : 


From. 


&  Meyerstein. 


5C0  Barri  LS  Slow-sbt- 
TiNG  Portland  Ckmknt. 


&Co. 


rand 

>n  Bros.  &  King. 
&  Baibson 


fa  23  per  barrel. 

9   40 
3    4a 

«  55 

a  65 


500  BaRRSLS  QUICK-SBT- 

TiNG  Portland Chment. 


fa  39  per  barrel, 
a  40 
a  53 

a  55 

a  4a 


Spikes^   BoltSf  Etc. 
les  &  Co   about 


Rogers 

B.  Newhall  Co. 
ider  Pollock. .  . . 

ox   

ic,  Wyatt  &Co. 


it 


ti 


$2,672  68 
2,700  51 
2,742  22 

3*036  19 

2,848  05 

Informal. 


J,  Murray.. 
.  Moore.  ... 
i  Rimpland. 


176  Piles,  50  to  55 
Feet  Long. 


^12  50  each. 

"  75       •* 
12  75       " 


14  Piles,  60  to  65 
Feet  Long. 


fia  50  eich. 


la  75 


la  75 


Creosoted  Timber, 


rjtx  &  Russell 


142  50  per  M  feet  B.  M. 


One  Lot  of  Spruce  Plank. 

rothers $18  75  per  M  feet  B.  M. 

Siroonson  &  Son 21  00  ** 

W.  Duryee 1987 


(C 


he  action  of  the  President  in  awarding  the  orders  for  cement   to   Baetjer   &  Meyerstein  ;  for 
bolts,  etc.,  to  W.  Ames  &  Co.  ;    for  piles  to  Alfred  J.    Murray  ;  for  creosoted   timber   to 
^r  &  Russell,  and  for  spruce  plank  to  Bell  Brothers,  approved. 


(.loiiiniisiiloncr  Cram  IT|)iJriei1  thai  he  h^il  leccived   ttn  the  Treattint  ihe    fultowliii;   r 
furnishing  (be  L>q>iFtinent  HHth  cobble,  np-r>p  and  piles  : 


\c,oT  los  Cm 

eV*»t»      ABuTi,«Cr 

BHI.            YACESDrRu-IV 

9» 

jrud.     1      |o  6,  pB  »Uc 

^nl«- 

LOKC 

A«ei;t  .50 
F«»i   Loire 

FMt  Lrjmi              t«K 

d  ft  K.niplu<l 

C.Uoon 

1  so    " 

M  5c  w=h. 

960" 

„„„. 

UhaB*i. 

»■»  *s  «■ 

The  action  of  Commidiiiner  Cram,  in  ■w&iiliag  thf  uidm  for  cobble   and   cip-rap  to  lirw 
to  Beaid  &  Kirapland  and  Alfred  J,  Murray,  approved. 

>f  CommiBSionet  Craoi,  Ihe    Cngineer-iMhlcf  wav  ilirecled    la  prepare  I011I 
-  of  lines  of  Pier,  new  IJ,  North  river. 

The  SecrettTjr  reported  that  the  pajr-itdU  for  the  Gener«l  Repktn  aod  Constnctkn  hrc 
the  week  ending  April  3,  iSgl,  ainounting  to  $8,286.33,  ^*^  bten  approved  and  andilet 
Irantmitted  to  the  tinance  Depirtment  for  payntent. 

Commissioner  Cram  oflered  the  following  resolution,  which  was  adopted  : 
Resolved,  Thai  license  or  permission  be  and  hereby  is  granted  to  H.  V.  Siripp  to  uk 
occupy  a  part  of  the  dumping -board  assigned  to  (he  Department  of  Street  Cleaning  at  Pier  11. 
Yiver,  for  the  purpose  of  receiving  cellar  dirt,  at  the  rate  of  twenif-faur  dollars  ((24)  per  week, 
able  at  the  end  of  each  week,  u  the  Dock  Master  of  the  District,  commencing  April  13,  1S9] 
said  license  or  peimission  (o  condnue  during  the  pleasure  of  the  Board. 

The  Auditing  Commi(tee  submitted  an  audit  of  seven  bilk  or  iilaims,  amounting  to  ixrj.'SS'i 
which  were  approved  aod  audited  and  ordered  to  be  ^read  in  full  on  the  minutes  as  follows : 


Cmilrutfitn  AceeuHt. 
Audi)  No.  Nwe.  Anoini. 

(1719.  Michael  H.Whalen  &  Co.,  Estimate  No.  3,  Contract  No.  368 t>.033  89 

11710.  North  American  Dredging  and  Improvement  Co.,  Estimate  Na.4, 

and  final  Contract  No.  34J S-453  56 


1I72I-  VVilHain  H.  Clark,  seaching  title $114  75 

1 1722.  James  Cniikshank,  trustee,  and  others,  for  wharf  property  north 

side  of  Pier,  old  23,  south  side  of  Pier,  old  24,  North  river 200,000  00 

$200,114  75 

Construction  Account, 
Andit  No.  Name.  Aaouat. 

ri723.  James  Matthews,  car  fares $127  06 

11724.  "  **        1x321 

"725-  "  "        39  45 

279  72 


$207,880  92 


Respectfully  submitted. 


EDWIN  A.  POST,  President,  \     Auditing 


[ 


J.  SERGEANT  CRAM,  f  Committee. 

The  action  of  the  President  in  transmitting  the  same,  with  requisitions  for  the  amount,  to  the 
Finance  Department  for  payment,  approved. 

The  following  requisitions  were  passed  : 

Itegister  No.  For  What.  Estimated  Cost. 

S843.   Piles $7,100  00 

9S44-    Paving  at  Twenty-third  Street  Section 2,000  00 

S845.   Gilvanized  iron  wt)rk.  Pier,  Eighteenth  street.  East  river 1,670  co 

£846.   While  pine 1 16  00 

-«      \  Alwut  2,000  cubic  yards  rip-rap,            *  2  ,co  no 

^^'  \  About  1,000  cubic  yards  cobble  stone.  \ *,  i^w  uw 

9848.    Repairs  floating  property 270  00 

On  motion,  the  Board  adjourned. 

AUGUSTUS  T.    DOCHARTY,  Secretary. 

The  Board  then  convened  in  executive  session 

The  following  persons  were  appointed  : 

Stont  Cutter. 
William  Sanderson. 

rock  Builders. 
Richard  Powers.  Joseph  De  Temple.  William  Clancy. 


Avmv9,  la^i;]  j|i| 


IVter  Mi^iiglilta.  J.  &  H.  Fetiie.     '«^  JoImi  Betfia. 

Edward  Aktam.  J^km  Wlmrtf.  J^t«^  A.  I^ywe. 

Jolm  F.  Fogartjr.  tlioiiiftt  Bnfos.  ^     VkM  VtMamm. 

The  Dame  of  Lovli  Thoo^aoii,  Dog*x  Bnildflr,  deotased,  vas  dro|iped  froni  tiie  loU. 

On  molioi^  Hk  Boaid  adjowiMd. 

AlKiUSTUS  T.  IXI^IARTFr  Seoctery. 


?*» 
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At  a  specUl  mcediig  of  the  Boud  of  Docks  of  the  City  ot  New  York,  held  at  the  office  of  the 
oardf  Pier  **  A,"  Batleiy  place,  Monday,  April  13,  1891. 


PreaeDt--Preadent  Post. 

^*         CommiBkyner  Cram. 
Ahscnt—  CommisskMier  Matthews. 

The  Board  met  for  the  purpose  of  fixing  an  upset  price  on  the  various  pieces  or  parcels  of 
fhtrl  property  to  be  offered  for  sale  at  public  auction  on  Tuesday,  April  14,  1891. 

The  President  stated  that  he  had  prepared  a  list  of  upset  prices,  based  on  the  usual  advance  of 
en  per  cent,  on  existing  rentals,  except  where  there  was  a  reason  for  maintaining  the  present  rentals 
sspset  prices. 

Commisskmer  Cram  stated  that  he  concurred  in  the  suggestions  of  the  Presklent,  but  that  he 
eemed  it  advisable,  in  the  interests  of  the  city  to  withdraw  several  parcels  fjrom  the  list  to  be  sold. 
Ml  moved  that  Lots  Nos.  2,  3,  9,  10  and  34  be  withdrawn. 

The  motion  being  lost,  no  upset  prke  was  fixed  on  said  parcels  and  they  were  ordered  not  to 
^  sold. 

On  motion,  Lots  41,  44,  45,  46  and  47  were  also  withdrawn. 

The  upset  prices  were  thereupon  fixed  as  follows  : 

Oh  tk£  North  River. 
Yos  the  term  of  five  years  from  May  i,  1891. 

Lot    I.  Bulkhead  between  Ber,  new  i,  and  Pier,  old  i,  $1,000. 

Lot  2.  botttherly  half  of  Pier,  old  18,  and  twenty-three  feet  of  bulkhead  southerly.  This  pier 
id  bulkhead  have  sheds  upon  them— Withdrawn. 

Lot  3.  Pier,  old  54.  The  Department  has  set  askie  (his  pier,  during  its  pleasure,  for  (he  use 
the  oyster  business,  pursuant  to  chapter  521  of  the  Laws  of  1889— Withdrawn. 

Lot    4.  Bulkhead  foot  of  Bank  street,  $550. 

Lot    5.  Pier  at  foot  of  Jane  street,  $1,500. 

Lot  6.  Pier  at  foot  of  Horatio  street,  except  reservation  for  berth  for  public  bath  during  the 
mmer  season,  $1,500^ 

Lot    7.  Pier  at  foot  of  West  Fifteenth  street,  $1,100. 

Lot    8.  Pier  at  foot  of  West  Seventeenth  street,  $3,000. 

Lot   9.  Pier  at  foot  of  West  Twentieth  street— Withdrawn. 

Lot  10.  Pier  at  foot  of  West  Twenty -first  street — Withdrawn. 

Lot  1 1    Pier  at  foot  of  West  Twenty -second  street.     Thu  pier  has  a  shed  upon  it,  $3,500. 

Lot  12.  Pier  at  foot  of  West  Fifty-eighth  street,  northerly  side  and  end  and  surface.  Scuiherly 
le  reKTved  for  Department  of  Docks,  $3,000. 
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Lot  13.  Pier  U  fool  «(  W«sl  One  Hundreil  and  TweiUj-nintli  siicel,  eicepi  Ihe  damp 
ptrtmedl  orStteel  Cleaning  on  suulhcily  tide,  $i,(xia, 

I,o(  14.  Bulkhead  at  lnot  of  Wc^t  One  Hundred  and  Thirlielh  stiect,  and  50  feel  noiihci 
platlorm  )■  fivint  of  Mime.     A  purlicwi  nr(his  plilform  hi;  s  tertj-hmise  upon  it,  (400. 

Lot  15.  US  feet  of  bulkhcnd  wullwriy  uf  West  Une  Hundred  uid  Thitty-lirit  street,  u 
at  foot  ol  Weit  One  Ifuiidrcd  and  Thirty-liist  iOeel,  southnly  nde,  1500. 

Oh  Ihi  North  River. 

Fot  llic  term  of  three  yor^  from  May  I,  1891. 

Lot  16.  Piet  at  fooCol  West  Oae  Hundred  and  Thirty -second  street,  $1,000. 
Lot  17.  Pier  at  tool  of  West  One  Hundred  and  Thirty  eighth  sireel.  iisa 
Lot  18.  Piet  Dl  foot  of  West  One  Hutidied  and  Fifty-second  street,  $100. 


Lm  ig.   Eostcrlyhalf  of  PtEi4,  t4,4oa. 

Lot  30.  Bulkhead -pi  at  (Mm  lieween  Pier  4  and  I'ie 


5.     This  platform   has   1  shed  t 


<■■> 


Lot  II.  Pier  5.     This  pier  has  a  Kbed  upon  it,  (16.500. 

Lot  33.  Bulkhead  between  Pier,  old  j,  and  Pier,  old  6,  $1,  loo. 

Lot  33.  Pier  old,  No.  6,  SS,Soo. 

Lot  74.  Enslcrly  half  of  Pier  lo.     Thii  pier  has  a  shed  upon  it,  17,700. 

Lot  zj.  Westerly  half  at  Pier  II,  with  whole  of  surface.  Thh  pier  has  a  shed  u] 
t6,6oo. 

Lot  16.  Flasterly  half  of  Pier  24  and  Jiialf  the  bulkhead  adjoining  euteily.  This  pi 
bulkhead  have  sheds  upon  them,  $6,500. 

Lot  27.  Pier  «5  .iiid  half  bulkhead  adjoining  westerly,  half  bulkhead  adjoining  ei 
prebably  included  as  part  of  pier.     This  pier  and  bulkhead  have  sheds  upon  then,  $9,000. 

Lot  18.  Westerly  half  of  Pier  26  and  half  bulkhead  adjoining  westerly.  This  pier  anc 
head  have  sheds  upon  them,  $3,000. 

Lot  19.  Pier  at  fool  of  East  Third  street,  $3,000. 

Lot  30.  fler  at  foot  of  East  Fifth  street,  except  reservation  for  berth  for  public  bath 
summer  season,  $2,750. 

Lot  31.  Pier  ai  foot  of  East  Thirty-third  street,  $3,900. 

Ixit  31.  Pier  at  foot  of  East  Thirty-seventh  street,  encept  reservation  for  berth  for  publi 
during  summer  season,  $1,000. 

Lot  33.  Bulkhead  .platform  southerly  of  East  Thirty-ninth  street  about  ninety-nine  (eel,  1 

Lot  34.  Bulkhead  and  dump  at  foot  of  East  Thirty-ninth  street,  withdrawn. 

Lot  35.  Biilliheail-plaiform  at  foL>t  of  East  Forty-seventh  street,  $5SO. 

Lot  3t>.  Bulkhead-plalTorni  at  foM  of  East  Forty-ninth  street,  $660. 

Lot  37.  Bulkhead  W  foot  of  East  Fifty-sixth  street,  $165. 
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On  the  East  River. 
For  the  term  of  three  years  from  May  i,  1891. 

Lot  38.  Bulkhead  at  foot  of  East  Fourth  street  and  retain  along  northerly  side  of  East  Fourth 
street,  $165. 

Lot  39.  Bulkhead  at  foot  of  East  Fifteenth  street,  $275. 

Lot  40.  Bulkhead-platform  at  foot  of  East  Seventy-fiflh  street,  $440. 

Lot  41.  Bulkhead  at  foot  of  East  Seventy -sixth  street — Withdrawn. 

Lot  42.  Pier  at  southerly  side  of  East  Eighty  sixth  street,  pier  at  northerly  side  of  East  Eighty- 
siith  street  and  bulkhead  northerly  of  same,  $1,500. 

On   the  Hariem  River, 
For  the  term  of  five  years  from  May  I,  189 1. 

Lot  43.  Bulkhead  at  foot  of  East  Ninety-third  street,  $1,320. 

Lot  44.  Bulkhead  at  foot  of  East  One  Hundred  and  Thirty-eighth  street — Withdrawn. 

Lot  45.  Crib-bulkhead  at  foot  of  One  Hundred  and  Fifty-fifth  street,  Harlem  river— Withdrawn. 

Lot  46.  Crib-bulkhead  at  foot  of  One  Hundred  and  Fifty -sitxh  street,  Harlem  nver — With- 
drawn. 

Lot  No.  47.  Crib-bulkhead  at  foot  of  One  Hundred  and  Fifty-seventh  street,  Harlem  river 
—Withdrawn. 

The  following  communications  were  received  and  ordered  on  hie  : 

1st.  From  ^fichael  Kane — Protesting  against  the  s.ile  of  the  lease  of  Pier  foot  of  Thirty-seventh 
street,  East  river,  with  any  reservation  for  a  berth  for  a  public  bath  to  be  located  on  the  north  side 
of  said  pier. 

2d.  From  Martin  J.  Keogh,  attorney  for  the  executors  of  the  estate  of  David  Jones  Claiming 
fhrnership  to  the  bulkhead-platform  southerly  of  East  Thirty-ninth  street.  East  river. 

3d.  From  Harris  &  Corwin,  attorneys  for  Betsey  A.  Fay — Protesting  against  the  sale  of  the  lease 
of  to  much  of  Lot  No.  38,  designated  as  "  return  along  the  northerly  side  of  East  Fourth  street,  East 
river." 

4th.  From  the  Knickerbocker  Ice  Company — Requesting  the  withdrawal  of  Lots  Nos.  4,  9 
and  43. 

On  motion,  the  Board  adjourned. 

AUGUSTUS  T.  DOCHARTY,  Secretary. 


I 


AMttt  16. 1891.]  ^ 

Al  •  nwctlag  of  the  Bouil  of  ttocki  el  ih«  Oly  «f  Ne«  VoA.  bdd  •■  Ike 

rkr  "  A,"  BUMrj  place,  Thond«]P,  Aptil  t6,  1H91. 

Fmral— Pmidtnt  Poil. 

"         CDmmluuoncr  Crun, 

AbKnt  -CiimnintloDcr  Miiihewi. 

The  tninam  ciMhr  niecting  bc1<1  the  9lh  insUnt  were  md  Md  approved. 

The  lollowm^  comiiiunicalioDS  were  leccivtd,  read,  aod, 

tlp-m  mntiiin,  Itl.led. 

Vnmi  Jeremiah  Skidmore'h  Soni,  JcMcjih  W.   Duryte  and  Ibe  Metnipolilan  Fertjr  Cain(ar- 
rclilwmlng   tlit  tkMnl  ■(^inil  the  building  of  a  pki  loot  of  Thirtjr-Gflh  street,  E«sl 
requeiling  t  (arther  hearing  bcfoie  final  tcilon  it  taken.    Advue  that  a  tacariog  mil  be  giuid 


From  the  Englneei-ln-Chlel -Keipccline  the  repairs  tobuikhcail  between   Twenty-fiflbi 
Twentf-slilh  >lrc(t>,  Nooh  riter. 


e  iceelved,  tead,  and, 

From  Ihe  Counsel  to  the  Corporation  : 

isl,  Al  lo  the  power  oflhc  Depflitmerl  to  grant  a  renewal  of  Ihe  eusting  lease  of  Tier,  ne*  A 
Tout  a!  I  liiudon  tlreel,  Noilh  river. 

K,  W.J.  Iluisl  apprared  on  liehalf  of  the  National  Line  of  Steamships,  and  tequeted 
leue  iif  Tier,  new  39,  North  river,  with  Ihe  )>iivilcge  of  extending  the  pier  and  erecting  iibedia 

The  t'ommiisioiicri  .igrced  lo  grant  5iid  lease,  the  subject. matter  respecting  the  lei 
ciiiidlliirfij  was  referred  lo  the  I'lesident. 

Id.  Approvi'ig  form  of  rclcaw  of  the  estate  ot  Joseph  Hendciien,  one  of  the  sureties  on  leuci' 
f.rr.   iirw  J5,  near  Ihe  foot  i.l  Twenly-lifth  street.  North  river.     The  officers  of  the  Board  ml 
ited  to  eieculc  ^aid  release  in  the  form  as  approved  by  the  Counsel  to  the  Corporiiion. 

3d.  In  reference  lo  certain  claims  transmilled  for  collection  and  recpiesting  copies  of  Ibe  k 
in  totiiiectioii  therewith.     I'hc  Secrctarj  directed  to  comply  with  said  request. 

41h.  Approving  spec iScaiioni  and  form  of  contract  for  dredging  al  Pien,  new  44  and4J,  S«4 

5lh.   li  topi' cling  the  suit  of  George  Ballard  for  reinstatement, 
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From  tbe  Fire  Department — Requesting  a  list  of  dock  property  from  which  they  may  select  a 
ite  for  their  permanent  use,  as  provided  by  chapter  46  of  the  Laws  of  1891.  The  £ngineer-in- 
^hief  directed  to  examine  and  report. 

From  the  Finance  Department — In  relation  to  hirdishing  detailed  statements  of  moneys.  The 
iecxetary  directed  to  acknowledge  receipt. 

From  C.  T.  Van  Santvoord,  lessee — Requesting  permission  to  repair  the  end  of  Pier  fo«t  of 
Twenty-second  street,  North  river.     Permit  granted. 

From  B.  T.  Babbitt — Requesting  permission  to  run  a  six-inch  iron  pipe  from  the  building  at 
io.  49  West  street,  under  Pier  6,  North  river.  Permit  granted,  the  same  to  be  and  remain  only 
luring  the  pleasure  of  tbe  Board,  provided  the  consent  of  the  owners  of  said  pier  is  filed  in  this 
Jcpartment. 

From  the  American  Transit  Company — Requesting  a  renewal  of  their  permit  for  derrick  and 
ally-bonse  on  the  south  end,  west  side  of  Pier,  old  6,  foot  of  Coenties  slip,  East  river.  Permit 
panted. 

From  Charles  Steel,  attorney  for  the  New  York,  Lake  Erie  &  Western  Railroad  Company— 
iclosing  letter  from  John  King,  president,  requesting  a  renewal  of  lease  of  Pier,  new  21,  North 
rrr,  foot  of  Chambers  street.    Advise  that  said  lease  is  being  prepared. 

From  John  McDermott — Requesting  the  privilege  of  locating  a  bath  at  the  foot  of  Stanton  street, 
ast  river.     Whereupon  the  fallowing  resolution  was  adopted  : 

Resolved,  That  permission  be  and  hereby  is  granted  to  John  McDermott  to  locate  and  main- 
in  a  bath  house  at  the  north  side  of  Pier  foot  of  Stanton  street.  East  river,  the  rate  of  compensa. 
m  to  be  paid  therefor  at  the  rate  of  two  dollars  per  day,  Sundays  included,  payable  at  the  end  of 
tch  week  to  the  Dock  Master  of  the  District  ;  the  same  to  be  and  remain  only  during  tlie  pleasure 
^  tbe  Board  ;  this  permit  is  granted  on  the  condition  that  the  said  John  McDermott  files  m  this 
See,  within  ten  days  after  receipt  hereof,  an  agreement  to  repair,  and  keep  in  repair,  the  said  pier 
1  order  to  put  and  keep  the  same  in  safe  condition. 

From  Stephen  H.  Mills  &  Co. — Requesting  a  lease  of  Pier,  old  32,  foot  of  James   slip.  East 


From  Joseph  Cornell — Complaining  that  barges  and  ether  boats  landing  at  the  end  of  Pier,  old 
;,  North  river,  interfere  with  the  use  of  the  south  half  of  said  pier.  The  Dock  Master  directed 
»t  to  allow  vessels  to  land  thereat. 

From  the  Metropolitan  Steamship  Company — Requesting  permission  to  repair  the  inner  end 
Pier  10,  North  river,  and  bulkhead  thereat.     Permit  granted. 

From  Brown  &  Fleming — Requesting  permission  to  dredge  under  the  dumping  board  foot  of 
ioaJ  street.  North  river.    Permit  granted. 
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From  the  North  River  Steamboat  Company — Requesting  permission  to  cut  a  gangwa 
south  side  of  Pier,  old  34,  foot  of  Harrison  street.  North  river.  Permit  grranted,  the  wor 
done  under  the  direction  and  supervision  of  the  Engineer-in-Chief  of  this  Department  and  the 
be  and  remain  otiIj  during  the  pleasure  of  the  Board. 

From  the  Consolidated  Gas  Company — Requesting  permission  to  raise  the  bulkhead 
Seventeenth  and  Eighteenth  streets,  North  river.     Permit  granted. 

From  the  New  York  Central  and  Hudson  River  Railroad  Company — Requesting  pet 
to  repair  and  renew  wharf  property  at  Port  Morris,  Long  Island  Sound.  Referred  to  the  Eng 
Chief  to  examine  and  report. 

From  W.  A.  Winne,  with  consent  of  the  Brooklyn  and  New  York  Ferry  Compai 
questing  permission  to  place  an  ice  bridge,  scales  and  weigh  office  on  the  bulkhead  betwe 
57  and  58,  East  river.     Permit  granted. 

From  Walter  B.  O'Brien  and  others — Requesting  additional  space  for  float  at  the  soutl 
One  Hundredth  street.  East  river.    Application  denied. 

From  M.  Peterson  and  others  and  B.  Johansen  and  others— Notice  of  lien  f<^r  one  hundi 
fifty-three  dollars  and  forty-fivc  cents  ($153.45)  against  \Vm.  W.  Hegeman,  contractor  fur  b 
a  pier  and  dumping-board  foot  of  One  Hundred  and  Tenth  street,  Harlem  river,  under  C 
No.  339.     The  Secretary  directed  to  file  the  same  with  the  contract. 

From  Dock  Master  Parks: 

1st.  Keportiiig  several  fender-piles  loose  on  Pier,  new  57,  near  the  fool  of  west  Twenty- 1 
street.    Notify  lessee  lo  repair. 

2(1.  Keportinj^  thai  Pier,  new  64,  foot  of  Thirty-fourth  street,  North  river,  re<iuirc>  W>i}n 
in^  and  rei)airinj;.  Request  the  Department  of  Street  Cleaning  to  clean,  and  the  F^nginccr  in- 
♦  lirected  lo  repair. 

From  Dock  Masler  Meehan  — Rei>ortini;  that  canal  boat  No.  ''  17,"  loaded  with  coal,  $:i.'i 
the  foot  of  Sixty-first  street,  Kast  river.  Notify  the  Philadelphia  and  Reading  Coal  Com -a 
remove. 

I'lom  Dock  Masler  Rrady  -Reporting  several  danj^crous  holes  in  the  approach  to  Pier. '^ 
near  the  fo  .1  of  Canal  street.  North  river.  Referred  to  the  Engineer-in-Chief  lo  cxa.iii»  ' 
report. 

I'lnin  Dtjck  Master  Carson  Reportinj^  that  Henry  Hart  has  fenced  off  the  east  side  of  I^ 
ton  ;ivenue,  north  of  One  Hundred  and  Thirty-hrst  stieeU  Harlem  river,  and  is  filling  in  ^* 
Direct  Mr.  Hart  to  cease  said  wovk  of  tilling  until  he  obtains  a  permit  from  the  Departmcct- 


541 


[April  i6,  1891. 


From  Dock  Master  Kenney — Recommending   that  the    bulkheads,   from  Seventy-sixth    to 
ightieth  streets,  North  river,  be  paved. 

The  following  report  for  the   week  endmg  April  15,  1891,  amounting  to  $21,855.13,  was 
iceived  from  the  Treasurer  and  ordered  to  be  spread  in  full  on  the  minutes,  as  follows  : 


DATS. 


pr.  14 

••  ,4 

•  M 

•  S4 

••  14 

-  X4 

"  «4 


c« 


«4 
«4 
«4 

«4 

14 

H 

«4 

•14 

•14 

'14 

*«4 

•«4 

I 
U 

»4 


From  Whom. 


»m 


»4 
«4 

«4 

«4 

H 
«4 


Patrick  J.  Brady 

Edwurd  Abed 

William  T.  CoggeshaU. . 

Cbaiiei  Parks 

George  A.  Woods 

B.F.  Kenney 

Henry  A.  Palmsdne. . . . 

Charles  S.  Coye 

John  J.  Ryan 

JoMph  B.  Erwin 

Joseph  F.  Meehan 

James  W.  Canon 

John  J.  Martin 

J.  A.  Bostwick 

Owcns&Co 

Sheridan  &  Byrne 

Joseph  Cornell 

CT. Van  SantTOord... 
Knickerbocker  Ice  Co.. 


For  What. 


Wharfage.  District  No.  2.  N.  R. 


'3. 


New  Haven  Steamboat  Co. , 


Baltimore   &    Ohio    Railroad 
Co 


Baltimore   &   Ohio    Railroad 
Co 


Hartford  ft  New  York  Trans.  I 
portation  Co ) 


Constmen*  Ice  Co. 


Unkm  Stock  Yard  ft  Market 
Co 


J.  M.  Rogers 

New  York  ft  Tens  S.S.  Co... 


Amount. 


4.  

6,  "     

8.  *•     

10.  "     

12.  ••     

I,  t..  K.....I 

3.  "  ■ ... 

5.  '*      

7.  ••      

9.  ••      

11.  ••      


I  qrs-  rent.  Pier,  new  36,  E.  R 

2s^sa]ebkd.  foot  47th  St.,  E.  R 

Pier  foot  5th  St..  E.  R 

"    Janest..  N.R 

nr  .   2  20    St. ,    M.K........ 

bkd.  foot  Bank  St \ 

93dst.,  E.R I 

Pier  25.  E.  R..  34  bkd..  etc . . . ! 

W.14   Pier  26,   E.R.,  ft   M' 
bkd.,etc • 

Pier  foot  W.  17th  St..  N.R  . .. 

37th  St..  E.  R 


E.M   Pier  24.   E.  R-.  &    W\ 
bkd 

I 

Pier  foot  Horatio  St.,  N.  R . . . 


W.  58th  «,  N.R... 

W.  138th  St ,  N.R. . 

E.J^  Pier  20,  E  R. 


I62  79 

99  «> 
6a  44 

8578 
183  65 

76  00 
237  65 

86755 

1.3a  84 

64  35 

8938 

14  50 

36  70 

3.750  CO 

137  50 

995  00 

375  00 
2.875  00 

212    50 

330  C» 

2,250  00 

750  00 

t,I25   CO 

250  00 

1,625  00 
375  00 

750  00 

37  50 
1,925  oc 


Total. 


Date 

Dkpos- 

rrsD. 


1891. 


I 


isKbI' W.MFio'M.  R.R 


ti  I]      l»3»  1] 

Respectfully  nbmilteil, 

JAMES  MATTHEWS. 
From  Ihe  Engineei-in-Cbief : 
lit.  KepotC  for  the  week  ending  April  II,  iSgl. 

id.  Reporting  that  llic  work  of  building  «.  nc*  pier  foot  of  One   Hundreil  and  Tenth  Kit 

Hwlem  rivei,  under  Contract  No.  335,  has  been  practiall)'  aliandoneiJ  by  the  eonlractot,  and  wca 

lending  that  the  work  be  ordered  done   hj  llic   force  of   the   Departmeut,  ir.d   Ibe  coil  lime 

:uncd  deducted  from  the  Anal  eitinmle  on  >iatd  contract.     Recommend aliofi  adopted. 

3d.  Reporting  repaita  required  to  Pier,  old  43,  near  the  fool  of  Cftnal  Urcel,  North  rivcT.   T 

Engineer-in -Chief  directed  to  repair. 

4lh.  Recommeoding  that  lepftin  be  made  to  the  b«U  landing  at  Pier  "  A,"  Noflh  fin 
RecommaDdation  adopted. 

5tli.  Respectii^;  Ibe  assenment  levied  on  property  on  the  Harlem  aver,  between  One  Huadn 
and  Thirty -eightb  and  One  Hundred  and  Forty-firslitrecis,  wfiereupon  the  folloiriDg  reaolotiont  m 
adopted  : 

Reiolved,  That  tbe  attention  of  the  Coniplraller  be  and  hcrcb}'  is  called  to  the  fact  thai  ( 
Ihe  Tai  Map  Books  &led  in  tbe  office  of  tbe  Commiisioners  of  Taxes  and  Aaesmenis,  the  bloc' 
from  One  Hundred  and  Thirty-eighth  street  to  the  centre  line  of  bulkbead  between  One  He 
dred  and  Fortieth  and  One  Hundred  .and  Foriy-Giat  streets,  east  of  Fifth  avenoe,  marked  u 
aneiKd  ai  private  property,  is  the  property  of  Che  Cily  of  New  York. 

Resolved,  That  the  Comptroller  be  requeited  to  inform  the  Department  of  Taxa  and  Aues 
ments  of  Ihe  above  fact,  and  ask  said  Department  to  make  the  necesiuy  comctiona,  and  alKxau 
to  appear  an  tbe  Tan  Map  the  new  btilkhead  recently  bnill  thereat  by  this  Department. 

6th.  Reporting  repairs  required  to  the  Hers  fool  of  Third  and  FilUi  strecti.  East  liier.  Noti^di 
lesseei  that  if  the  repairs  are  not  made  immediately  in  accordance  with  tbe  order  of  the  Board,  diM 
February  16,  1S91,  the  work  will  be  done  by  the  Department  at  their  cost  and  eipmse. 

7lh.  Reporting  repair!  and  cleaning  required  to  the  bulkhead   foot  of  Bank  slreet ;  sla>4 
Pier*  foot  of  Jane,  Horatio,  West  Fifteenth,  West  Sevenleeth,  West  Twenty-second  and  West  fi 
•Igblh  tbltl,  Noith  lliv<    lioldl:)  th^  \wmm  Ihat  If  the  repairs  are  not  made  immediately  u  F" 
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ided  iff  the  tenns  and  cooditioQS  of  their  lease,  the  work  will  be  done  by  this  Department  at  their 
Mt  and  expense. 

8th.  Report  on  Secretary's  Order  No.  10834,  submitting  in  duplicate  plans  for  change  of  hnes 
rf  Pier,  new  15,  North  rirer,  whereupon  the  following  resolutions  were  adopted  : 

Resolved,  That  this  Board  deem»  it  advisable  to  change  the  lines  and  location  of  Pier,  new 
15,  near  the  foot  of  Vesey  street.  North  river,  from  the  lines  and  location  therefor  as  laid  down  on 
the  plans  determined  by  this  Board  April  13,  1871.  and  adapted  and  certified  by  the  Commissioners 
of  the  Sinkmg  Fund  April  27,  187 1,  as  follows  : 

The  southerly  line  of  Pier,  new  15,  to  be  parallel  to  and  distant  175  feet  northerly  from  the 
Mvtherly  line  of  Pier,  new  14,  as  laid  out  on  the  plan  determined  by  the  Board  of  Docks,  August 
711890,  and  approved  by  the  Commissioners  of  the  blinking  Fund,  November  18,  1890,  and  ihe 
dde  lines  of  said  Pier,  new  15,  to  form  an  angle  of  90  degrees  with  the  establbhed  bulk- 
kad  line.  The  width  of  Pier,  new  15,  to  be  60  feet  instead  of  40  feet  as  on  aforesaid  plan  of 
'^i.  The  length  of  Pier,  new  15,  to  be  715.17  feet  on  the  southerly  side  and  714.04  feet  on  the 
ortherly  side  thereof,  extending  to  the  pier-head  line  determined  by  the  Board  of  Docks,  July  3, 
B90,  and  approved  by  the  Cammissioners  of  the  Sinking  Fund,  July  24,  1890,  under  chapter  4S2 
'  the  Laws  of  1890,  all  of  which  is  shown  on  plan  >ubmitted  in  duplicate  heiewith  by  the 
Ogineer-in-Chief. 

Resolved,    That  the  Commissioners    of   the  Sinking  Fund  be  and  hereby  arc  requested  to 
•Dsent  to  and  approve  the  change  in  length,  width  and  location  of  the  new  pier  near  the  foot 
Vescy  street.  North  river,  to  be  known  as  Pier,  new  15,  as  above  set  forth. 

9th.  Report  on  Secretary's  Order  No.  1072 1   respecting  the  communication  from  Sanderson 
Son  requestmg  repairs  to  the  roof  of  shed  on  the  Pier,  new  54,  North  river.     The   Engineer- 
-Chief  directed  to  repair  in  accordance  with  his  recommendation. 

loth.  Report  on  Secretary's  Order  No.  10800  in  reference  to  the  application  of  Hiram 
acdonald  for  permit  to  locate  boat  float  between  One  Hundred  and  Seventh  and  On^  Hundred 
<i  Tenth  streets,  Harlem  river,  wheieupon  the  follo^^ang  resolution  was  adopted  : 

Resolved,  That  permission  be  and  hereby  is  granted  to  Hirnm  McDonald  to  place  and 
aintain  a  float  for  the  keeping  of  small  boats  outside  the  wall  immediately  north  of  East  One 
undred  and  Seventh  street,  Harlem  river  ;  the  rate  of  compensation  to  be  paid  therefor  at  the 
■te  ot  fifty  (50)  cents  per  day,  Sundays  included,  payable  at  the  end  of  each  week  to  the  Dock 
faster  of  the  District,  to  conunence  from  the  time  said  float  is  placed  thereat,  and  to  contmue  only 
%iing  the  pleasure  of  the  Board. 

nth.  Report  «n  Secretary's  Orders  Nos.9022,  9076,  9840,  10309,  10371,  10631,  10653,  10689, 
>729,  10732,  10736,  10756,  10757,  10804,  10811,  10818  and  10820 ;  that  he  had  superintended  the 
:-execting  and  restoring  grain  elevator,  on  bulkhead  between  Sixtieth  and  Sixty-second  streets.  North 
f9ftt  ;  superintended  repairing  Pier,  new  i.  North  river,  and  the  bulkhead  north  of  Pier  54,  Easi 
Hwr  ;  superintended  repairing  Freight  Piers  E.  F.  &  G.,  North  river,  respecting  the  repairs  ordered 
>  the  outer  end  of  Pier,  new^42,  North  river  ;  superintended  locating  derrick  on  Pier,  new  29,  North 
^^ ;  repairing  bulkhead  between  Ninety-third  and  Ninety -fourth  streets,  East  river  ;  placing 
^*'BpQfary  boat-davits  on  Pier,  foot  of  Fiftieth  street.  North  river,  and  the  erection  of  an  ice  platform 
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o«  Ikft  iMfleilf  Mi  of  flMr  |3»  iMt  tifw ;  iMM'f^d  taf^ 

j$,  Nortili  river ;  si^»enitaided  tlie  renoral  of  botl-lMNiit  fion  One  Hundnd  ukl  ThbttpwtcoBi 

ilSiKi.JNOin»ftiCf  9  finOViMl  OiCI  ninyisry  ^I6U#  mWm  ok    tmB^'-mnammUUIL  MHl  iWCdtt  ftMBlKy 

HMth  river  J  lepftlradflMMkN^•p^MtMlinMit€QnMV^ 

MDemleBckd  drivinff  Biks  and  ffifffahrfttif  lide-ctni  numiSbt  iKster  auA  aC  Pier  SL  Ndifii  wra :  tiitt 

lii«  Iwd  taiimited  to  tlio  Comndi  to  Uie  OMpontiQii  m^  and  data  oC  pKunaeabelweeii  f|G^- 

fimHOi and Fifiy-fillli  itreit%  Noitik riv9r ;  Uiat  t^  taiai^f  Piar  Jbotof  TUr^r'aeveudiilnc^ 

Nocfh  river,  bad  repaired  die  aovfh  aide  of  said"  piar»«iddiatt»MieaK)«o^ 

Noftli  river. 

The  Secretatj  repotted  lliat  tlw-^ait-ioUa  of  te  GeneNd  R^Mto  and  CoMftniclioii  face, 
for  the  week  ending  April  I0|  iF  le—thg  lo  |%5i04i»  liad  hettii^piovad  nnd  aadiledfld 

InuiBBaitled  to  the  FlnaoM  I>e|MitniilM|i^^ 

On  motion  of  Conunisrioner  Cnun»  the  Seoetaiy  was  directed  to  notify  the  DodcMiMierlij 
pteventany  one  except  the  Department  ol Street  Oeaofng  finmi  nsing  Uie  dump  on  tl»e  PScr  fMt< 
ISnettenth  street^  Nmth  rivei^  fir  te  leo^tlon  of  cellar  dirt,  etc,  and  the  permft  isaoed  to 
h  Fkaring,  Maf  90^  1890^  vevoked^ 

On  motion  of  CommiBBiioner  Craai|  the  £ngineer4n-Chief  was  dneeled  to  ryamJBr  and 
wh»e  pevement  catthe  hdd  oa  the  new  ttndeiand  atong  Ae  iaatopAent> 


««. 


IntheMaifttar 

of 

The  iqiplication  of  John  Gflbes  far  an  extenaion  of  time  imder 

Contract  No.  317  for  bnilding  Pier,  new  29,  North  river. 

The  President,  to  whom  the  above  matter  was  referred,  submitted  the  following  report : 

That  the  time  for  finishing  the  Pier  under  Contract  No.  317,  be  extended  to  the  4th  of  April, 
1891,  and  that  the  expenses  incurred  by  the  Department  in  finishing  the  work  amounting  to  $144,911 
be  deducted  from  the  final  estimate. 

On  motion,  report  received  and  recommendation  adopted. 

The  Secretary  reported  that  the  right  to  collect  and  retain  all  wharfage  accruing  at  the  foUow- 
ing  named  piers  and  bulkheads  on  the  North,  East  and  Harlem  rivers,  had  been  sold  to  the  highest 
bidders  therefor  as  named  below,  at  the  public  sale  held  Tuesday,  April  14,  1891,  at  12  o'clock 
noon,  at  Pier  "A,"  North  river,  by  Van  Tassell  &  Kearney,  auctioneers,  for  the  terms  and  it 
the  prices  stated  opposite  each  lot  respectively,  to  wit : 

On  tJit  North  River, 
For  the  term  of  five  years  from  May  1, 1891. 

Lot  I.  Bulkhead  between  Pier,  new  i,  and  Pier,  old  i — To  Cavanagh  &  Collina  for  |i,oooper 
annum. 

Lot  2.  Southerly  half  of  Pier,  old  18,  and  twenty -three  feet  of  bulkhead  sontherly.  Tbiipier 
'^iMt  hnOdiaad  hftre  theda  upon  them— Withdrawn.  -2^, 
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Lot  3.  Pier,  old  54.  The  Department  has  set  aside  this  pier,  during  its  pleasure,  for  the  use  of 
le  oyster  business,  pursuant  to  chapter  521  of  the  Laws  of  1889— Withdrawn. 

Lot  4.  Bulkhead  foot  of  Bank  street — To  KnickerlK)cker  Ice  Co.,  for  $850  per  annum. 

Let  5.  Pier  at  foot  of  Jane  street  —To  Joseph  Cornell,  for  $1,500  per  annum. 

Lot  6.  Pier  at  foot  of  Horatio  street,  except  reservation  for  berth  for  public  bath  during  summer 
eison — To  Consumers'  Ice  Co.,  for  $1,500  per  annum. 

Let  7.  Pier  at  foot  of  West  Fifteenth  street — No  bid. 

I/)t  8.  Pier  at  foot  of  West  Seventeenth  street — To  Baltimore  and  Ohio  Railroad  Company,  for 
UySoo  per  annum. 

Lot  9.  Pier  at  foot  of  West  Twentieth  street— Withdrawn. . 

Lot  10.  Pier  at  foot  of  West  Twenty-first  street-  -Wiihdii...     ;v 

Lot  II.  Pier  at  foot  of  West  Twenty-second  street.  This  pier  has  a  shed  upon  it — To  C.  T. 
Tan  Santvoord,  for  $11,500  per  annum. 

Lot  12.  Pier  at  foet  of  West  Fifty -eighth  street,  northerly  side  and  end  and  surface.  South- 
rly  side  reserved  for  Department  of  Docks — To  Union  Slo<:k  Yard  and  Market  Company,  for  $3,000 
«r  annum. 

Lot  13.  Pier  at  foot  of  West  One  Hundred  and  Twenty-ninth  street,  except  the  dump  of  Depart- 
lent  of  Street  Cleaning,  on  southerly  side — No  bid. 

Lot  14.  Bulkhead  at  foot  of  West  One  Hundred  and  Thirtieth  street  and  fifty  feet  northerly, 
nd  platform  in  front  of  same.  A  portion  of  this  platform  has  a  fe»Ty.house  upon  it — To  Riverside 
.n«i  Fort  T^ee  Ferry  Co.,  for  $400  per  annum. 

Lot  15.  145  feet  of  bulkhead  southerly  of  West  One  Hundred  and  Thirty -first  street,  and  pier 
X  foot  of  West  One  Hundred  and  Thirty-first  street,  southerly  side — To  Riverside  and  Fort  Lee 
^erry  Cempany,  for  $500  per  annum. 

On  the  North  River. 

For  the  term  of  three  years  from  May  i,  1891. 

I^t  16.  Pier  at  foot  of  West  One  Hundred  and  Thirty-second  street  —No  bid. 
Lot  17.  Pier  at  foot  of  West  One  Hundred  and  Thirty-eighth  street — To  J.  M.  Rogers,  for  $150 
ler  annum. 

Lot  18.  Pier  at  foot  of  West  One  Hundred  and  Fifty-second  street— No  bid. 

On  the  East  River, 
For  the  term  of  five  years  fn)m  May  i,  1891. 

Lot  19.  Elasterly  half  of  Pier  4--T0  New  York  Central  and  Hudson  River  River  Railroad  Co., 
^<)f  $4«40O  per  annum. 

Lot  20.  Bulkhead-platform  between  Pier  4  and  Pier  5.  This  platform  has  a  shed  upon  it  — 
!•  New  York  Central  and  Hudson  River  Railroad  Co.,  for  $1,100  per  annum. 

Lot  21.  Pier  5.  This  pier  has  a  shed  upon  it — To  New  York  Central  and  Hudson  River 
(Uilroad  Company,  for  $16,500  per  annum. 

Lot  22.  Bulkhead  between  Pier,  old  5,  and  Pior,  old  6---T0  New  York  Central  and  Hulso) 
^Yer  Railroad  Company,  for  $1,100  per  annum. 


LM  33.  Pier,  oU  Na.6-To  Nrtr  Votk  eentnl  nd  BuSkm  Urcr  lUinMdCMpHj,  fix 
»>.8ooperwiiiui>. 

Lot  34.  EMteriy  hilf  of  Vmr  aa.    TUt  pkr  bai  k  dud  «pM  tt— To  Mew  Votk  and  Tew : 

Lota5.  VftUaAj  haltot  PIcrai,  wU  wbdeofRfbce.  IVi  pier  hM  a  ^ed  nponil-Tej 
New  VoAudTexuSteaDHli^CaBipMij,|6Aiop«ra>Bw>i-  | 

Lot  16.  Euteri;  half  Phi  34  and-  half  of  tha  tadkbead  n^oiBiBf  aaaterfy.  tlk  pkr  nt 
IwlkheaJ  have  ihedi  190B  Own— To  Hartfiwd  nd  Hew  Y«dc  Ttawpnrmtnn  Coi^aar,  (a 
16,^  per  Minnin. 

IM  37.    Piei  25  and   lia)(   bulkhead  ndjuining    westerly,  half  bulkhead    adjijiniiig  e 
prdjaUr  include!  as  p.irt  of  picr-This  pier  and   bulkhead   have  sheds   upon   ihem.     ToSw 
Ha*BD  Staamboai  Company,  (or  6q.ooo  per  annum. 

Lot  38.  We^ierlv  halt'  M  Pier  16  mid  half  bulkhead  xljoining  wetietly.     I'hi-  pier  ami  I 
bead  have  ^ledi  upon  them  ^To  New  HavFn  SleamlKial  Companr,  for  $3,000  per  aiinuin. 

Let  19.  net  at  fijoi  of  Eut  Third  ttre«t-Pelet  Pml.  for  S3.000  pet  innum. 

Lol  30.  Her  ai  the  fool  qI  Eint  Filth  slrect,  except  rescfation  for  berth  for  public  bjit  * 

Lot  31.  Pier  at  fool  of  tjisi  Thiriy-ihird  slreei— No  bid. 

Lot  33.  Piei- m  loot  ol  E«ii  ThinjiEvenih  street,  except  resenraiion  for  bcrib  for  pdME 
dwillE  miuneriEason — I'o  Baltimore  &  Ohio  Kailrond  CirnlpDny.  for  fl.ircio  per  annum. 

Lot  33.  BulTi  he  ad  .platform  Hiulhetly  of  Kait  Thirty-ninth  Biieel  aboai  99  feel— No  M. 

Lot  34.  BaUthe^d  and  dump  at  fool  of  East  Tbirty-ninlh  street— Withdrawn. 

Lat35.  BallcbNd.pla(fennatfoolof  Eait  Fo(t]r.aeveBth  (tieet^To  Owena  &CM^«DT,tol 
»5S0  per  annum.  ' 

Lot  36.  Bulkhead-platform  at  Fool  of  East  Forty-nitith  street— No  bid. 

Lol  37.  Bulkhead  al  foot  of  East  Fift>- -sixth  street— N«  bid. 

On  tie  East  Siver. 
For  the  term  of  three  yews  from  May  (,  1891. 
Lot  3)!.   Bulkhead  al  fool  of  East  Fouiih  street  and  return  along  northerly  side  of  East  Foun^ 
slipet — To  John  Rbeinfrank  &  Co.  for  $1,500  per  annum. 

Lot  39.  Bulkhead  at  foot  of  East  Fifteenth  street— To  CiMutidated  Gas  Company,  for  MTSpei 

Lot  40.  Bulkhead. platform  at  fool  of  East  Seventy-fifth  street — No  bid. 
Lol  41.  Bulkhead  at  fool  of  East  Seventy  uxlh  street- Withdrawn. 

Ixii  42.  Pier  at  southerly  ade  of  East  Eighty-siiib  street,  pier  al  norlherly  side  of  Eui 
Eigbty-sixth  street  and  bulkhead  northerly  of  same — No  bid. 

On  tilt  Harlem  River, 
For  ihelerm  of  five  years  from  May  I,  1891. 
Lot  43.  Bulkhead  at  foot  of  Eosl  Ninety-third  street— To  Knickerbocker  Ice  Compur,  *»  I 
$1,390  fKtxmxaa,  J 
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Lot  44.  Bulkhead  at  foot  of  East  One  Hundred  and  Thirty -eighth  street — Withdrawn. 

Lot  45.  Crib-bulkhead  at  foot  of  One  Hundred  and  Fifty  fifth  street,  Harlem  river— With- 
nwn. 

Lot  46.  Crib-bulkhead  at  foot  of  One  Hundred  and  Fifty-sixth  street,  Harlem  river — With- 
rawn. 

Lot  47.  Crib-bulkhead  at  foot  of  One  Hundred  and  Fifty-seventh  street,  Harlem  river — 
'ithdrawn. 

Lfjt  29.  Pier  at  the  foot  of  Third  street  was  sold  for  $3,oc».  The  name  of  the  purchaser  was 
vcn  as  Peter  Prial.  He  was  requested  to  pay  the  customary  fee.  Mr.  Prial  informed  the 
xrretary  that  he  was  without  money.  At  the  conclusion  of  the  sale,  Mr.  IVial  failing  to  appear, 
s  bid  was  declared  forfeited. 

Whereupon  the  following  resolution  was  adopted  : 

Resolved,  That  the  right  to  collect  and  retain  all  wharfajje  which  may  accrue  for  the  use  and 
cupation  by  vessels  of  more  than  five  tons  burden  at  the  several  lots  of  wharf  property  sold  as 
ore^aid  excepting  Lot  No.  29,  upon  the  terms  reported  by  the  Secretary  be  and  hereby  is  approved 
id  confirmed,  and  the  officers  ©f  this  Board  be  and  they  hereby  are  authorized  and  empowered  to 
ecute  the  necessary  leases  therefor,  as  prepared,  and  in  the  form  approved  by  the  Counsel  to  the 
orporation. 

The  Board  then  proceeded  to  open  the  estimates  for  dredging  at  Piers,  new  44  and  45,  on  the 
orth  river,  advertised  to  be  opened  this  day  at  12  o'clock  M.,  a  representative  of  the  Comptroller 
:ing  present. 

One  estimate  was  received  as  follows  : 

From  the  Atlantic  Dredging  Company  with  security  deposit  $35,  twenty  cents  per  cubic  yard. 

On  motion,  the  Secretary  was  directed  to  transmit  to  the  Comptroller  the  security  deposit  made 
f  said  bidder,  and  accompanying  its  estimate,  whereupon  the  following  resolution  was 
lopted  : 

Resolved,  That  the  contract  opened  this  day  for  dredging  at  Piers,  new  44  and  45,  on  the 
orlh  river,  be  and  hereby  is  awarded  to  the  Atlantic  Dredging  Company,  it  being  the  only  bidder, 
pon  the  approval  of  the  sureties  by  the  Comptroller. 

The  Board  then  convened  in  executive  session. 

The  following  communications  were  received,  and. 

On  motion,  ordered  to  be  placed  on  file,  viz.  : 

From  the  Engmeer-in-Chief : 

1st.  Reporting  the  suspension  of  Stone-cutters  John  J.  Grant  and  James  McNamee,  for  a  pcr- 
od  of  ten  days,  and  recommending  that  his  action  be  approved.    Action  approved. 

2d.  Reporting  that  he  had  directed  that  Laborers,  Acting  Watchmen,  Jackson  Vermilyea  and 
^liam  F.  Martin,  be  not  again  assigned  to  duty  as  Acting  Watchmen,  and  recommending  that  his 


i.AiJv.1 


w 


Mi  motto  am^   arid  pcauais to dntr « Ai 
WMdHm  fa  ■  pedari  <±  Ainj  d»^i. 

jL  KcyantBc  dM  t>  knd  dt>rM<!  (k«  Ulnrt  Acii>;  Watansui  John  English  be  i»i  if^ 
^mgrnot  a  tef  m  AfMf  Wm^bbi  ^  mi    ■■  ■ilin  thai  iat  kWi  be  spptmed.     Acunlf 


pk.  IC«fiMti«(  ite  Actfk  of  LabOKi  Ttaaa  iJ^e**-      "I^  SecnUiy   diieOcd  n 


Joba   Wheutj   iDiiC.lt.  Biun.   Lafascn,   aac  di>ctiui^   and    Palnck  O'Rmfe  •< 
ippOaUcd  as  Labofct. 


<J«  notijn,  Ik:  S^aid  ailraiuaEd. 


AUGirSTL'S  T.  DUCHARTV.  SetoMJ- 


I 


li 
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J^t  a  meeting  of  the  Board  of  Docks  of  the  City  of  New  York,  held  at  the  office  of  the  Board, 
ler  ^«  A,"  Battery  place,  Thursday,  April  23,  1891. 

Present— President  Post. 

**         Commissioner  Cram. 
Absent — Commissioner  Matthews. 

The  minutes  of  the  meetings  held  13th  and  16th  instant  were  read  and  approved. 

£.  Ellery  Anderson,  Rollin  M.  Morgan  and  others  appeared  before  the  Board  for  the  purpose 
r  urging  the  building  of  a  new  pier  foot  of  Thirty-fifth  street,  East  river.  They  were  informed 
lat  an  opportunity  would  be  afforded  all  psrsons  interested  for  and  against  the  construction  of  said 
i«v  to  appear  before  the  Board  at  a  public  hearing  Thursday,  May  7,  1891,  at  eleven  o'clock  A.  M., 
nd  the  Secretary  was  directed  to  notify  the  said  parties  to  that  effect. 

Homer  Ramsdell  appeared  and  requested  permission  to  be  allowed  to  continue  in  potsestion 
f  the  Pier  at  One  Hundred  and  Twenty-ninth  street,  North  river. 

Whereupon  the  following  resolution  was  adopted  : 

Resolved,  That  pending  the  sale  by  public  auction  of  the  Pier  foot  of  One  Hundred  and 
^weaty -ninth  street.  North  river,  permission  be  and  the  same  is  hereby  granted  to  Homer  Ramsdell 
^Qie  and  occupy  said  pier  from  and  after  May  i,  1891,  and  during  the  pleasure  of  the  Board,  in 
ccordance  with  the  same  terms  and  conditions  as  embodied  in  the  existing  lease  ;  the  rate  of 
ompensation  to  be  the  same  as  that  now  charged  for  said  pier. 

The  following  communications  were  received,  read  and, 

Upon  motion,  tabled  : 

From  the  Branford  Granite  Company— Requesting  that  the  time  to  complete  all  deliveries  of 
iranite  under  Contract  No.  316  be  extended  until  June  30, 1891. 

From  the  Engineer-in-Chief — Report  on  Secretary's  Order  No.  10833,  in  reference  to  the 
cmoval  of  the  City's  portion  of  Pier,  old  34,  North  river. 

The  following  communications  were  received,  read  and. 

On  motion,  ordered  t«  be  placed  on  file,  viz. : 

From  the  Counsel  to  the  Corporation  : 

1st.  Respecting  the  proper  form  of  agreement  between  Roliert  Sewell,  special  guardian,  etc., 
and  The  Mayor,  etc.,  for  the  sale  of  wharf  property,  between  Piers,  old  23  and  24,  North  river. 
Bad  submitting  in  lieu  of  same  blank  copies  of  agreement  with  his  approval  as  to  form  indorsed 
tVerecm.  Send  copies  of  the  agreement^  when  executed,  to  the  Commissioners  of  the  Sinking  Fund 
*ni  Counsel  to  the  Corporation. 


2d.  Approving  gpccilicilionv  aotl  furin  of  vontraci  for  extending  Pitrr,  new  37,  North  : 
to  the  pier-bead  Hue  of  1890,  for  Furnishing  tbe  Dtpaiinicnt  with  gnnitc  for  bulkhead  or  n 
ftnd  for  building  crlb'bulkbcad  from  Eighty-Grit  to  Eighljr-thlrd  sti«et,  Noitb  river,  nitder  < 
Noi.37a,  373and374. 

3d.  InclosinE  furm  of  lease  to  John  H.  Comell  for  the  bulkhead  belvrwn  Piers,  net* 
57,  North  river,  with  his  appraval  an  to  rorm  indorsed  Ihereon,  whcnnpon  the  fallowing  r 
wu  adopted : 

Resolved,  That  the  affieen  oi  the  Board  be  and  they  hereby  are  directed  to  execute  ■ 
in  the  rorm  u  approved  by  the  Cauniel  to  ihe  CorporBLioti. 

4tb.  la  telaliuti  lo  <he  siile  ril  irliacf  p><)[ieif;'  held  Tuesday,  April  I4,  l8gi, 

5th.  Requcsliiig  intormatiua  in  refen-iice  to  a  certain  bridge  erected  or  controlled  bj 
Vork  and  Hnrlcni  Knilroad  Company  at  One  Hundred  and  Thirty-fourth  street,  Hatk 
Notify  the  CoudmI  1o  the  Corporation  thai  nil  the  in&innatioii  in  the  possession  of  the 
menl  io  relation  lo  liiis  snbject  baa  ulrendy  been  tralismillcd, 

6th.  Recjuesiing  information  in  relation  to  wharf  property  between  Thitiy-sevenih  and 
eighth  Etreeli,  East  river.     The  Kngineer-in -Chief  directed  to  furnish  the  infoimuion. 

From  the  Finance  Department-  Kcruroing  the  propoiial  of  the  Atlantic  I>re<l,;ing  C 
lor  dredging  at  Piers,  new  44  and  45,  North  nver,  uiidci  Conliact  No.  j;i,  with  ilu  1 
of  the  adequacy  and  t.ufficiciicy  <if  the  mietics. 

From  Ihe  Oepartment  of  Slteel  Cieuiing — Staling  lha[  aiden>  have  been  lioui 
cleaning  of  the  IMersfool  of  fane,  Horatio  and  Wet  Fiftfeiilh  niteets.  North  river. 

From  ihe  Compagnie  GenfraK  Trnnsatlaolique — Requesting  penniision  to  dredge 
touth  ude  of  Pier,  new  41,  North  river,  and  desiring  the  Board  to  ascertain  the  depth  c 
on  the  north  side  of  Pier,  new  41,  North  river.    Referred  to  the  Engineer.in-Chief  to  eiam 

From  the  Syracuse  and  Oswego  Line— Requesting  permission  to  locate  a  derrick,  tal 
and  tool  box  on  the  south  side  of  Pier,  new  6,  East  river.     Referred  to  the  Dock  Master. 

From  Ihe  Union  SteamboatCompany— Requesting  renewal  of  permit  for  two  derricks,  t 
hexes,  lally-houK  and  scales  on  the  west  side  of  I'ier  7,  East  river.     Referred  to  the  Dock  '. 

From  the  Western  Transit  Company— Requesting  two  (a)  berths  on  the  upper  side 
new  6,  East  river,  also  permi^ion  for  tally-home,  dock  boxes  and  scale  on  said  pier.     Ap 

From  the  Erie  and  Western  Tian'^porlation  Company — Requesting  a  renewal  of  pt 
derricks  and  tally .houw  on  Pier,  old  6,  East  river.  Request  opinion  of  the  Counsel  to  the  1 
tion  la  to  tbe  power  of  the  Soard  to  grant  said  permit. 
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From  the  New  York  Centra!  Lighterage  Company  : 

1st.  Withdrawing  CDnsent  heretofore  given  for  the  erection  of  derricks  on  Pier,  old  6,  foot  of 
oenties  slip.  East  river.  Notify  said  company  that  the  Board  refuse  to  recognize  their  authority  in 
M  matter,  as  the  New  York  Central  and  Hudson  River  Railroad  Company  are  the  lessees  of  said 
ier. 

id.  Requesting  a  renewal  of  permit  for  tally-house  on  Pier  4,  East  river.  Advise  that  applica- 
xm  must  be  made  by  the  lessee  of  the  pier,  or  with  their  written  consent. 

From  the  New  York,  Lake  Erie  and  Western  Railroad  Company — Requesting  renewal  of 
permit  for  tally-house  on  Pier  foot  of  Fortieth  street.  North  liver.     Permit  granted. 

I      From  Murray's  Line — Requesting  a  renewal  of  per^nit  for  tally-house,  tool  boxes,  scales,  der- 
fok,  and  frames  for  canvas  covering  on  Pier  6,  East  nver.     Referred  to  the  Dock  Master. 

From  Cornelius  McMonagle  —Requesting  renewal  ofpermit  for  derricks  and  tally-house  on  Pier, 
old  42,  North  river.     Permit  granted. 

From  the  Morris  &  Cumings  Dredging  Company  -Requesiing  a  reasonable  gxtension  of  time 
O  complete  the  work  of  dredging  under  Contract  No.  370.  Time  extended  to  May  10,  1891,  pro- 
ided  the  written  consent  of  the  sureties  is  filed  in  this  Department. 

From  Thomas  Cunningham,  with  the  consent  of  the  Consolidated  Gas  Company — Requesting 
emission  to  erect  two  hoisling-masts  on  the  bulkhead  between  Seventeenth  and  Eighteenth  streets, 
forth  river.^  Permit  granted  the  same,  to  be  located  thereat,  under  the  direction  and  supervision  of 
ic  Engineer-in-Chief,'and  to  remain  only  during  the  pleasure  of  the  Board. 

From  the  Citizens*  Steamboat  Company,  lessee — Requesting  the  Department  to  paint  the  inner 
Clrtion  of  the  shed  on  Pier,  new  46,  North  river.     Application  denied. 

From  S.  V.  Tripp  &  Company — Stating  thai  they  will  be  compelled  to  cease  elevating  grain 
Kilessthe  dumping  at  Thirty-third  street,  North  river,  is  properly  protected.  Notify  them  that  they 
•in  be  protected  in  the  matter. 

From  Dock  Master  Brady — Reporting  that  the  cleats  on  south  side  outer  end  of  Pier,  old  42, 
Kbfth  river,  require  fastening.     The  Engmeer-in -Chief  directed  to  repair. 

From  Dock  Master  Abeel  : 

1st.  Reporting  that  the  backing-log  between  Piers,  new  42  and  43  (Morton  and  Barrow  streets), 
Jorth  river,  requires  renewing.     The  Engineerin-Chief  directed  to  repair. 

2d.  Reporting  a  caving  in  of  the  bulkhead  at  West  Eleventh  street.  North  river.  The  Engineer- 
a-Chief  directed  to  examine  and  report. 

3d.  Reporting  the  storing  of  soda  lying  in  front  of  Pier,  new  45,  near  the  fool  of  West  Tenth 
tieet.  North  river. 


April  33. 1891.] 


5I< 


Fkom  Main  ft  Wiley,  pnpmtan  of  the  UntaiU  Ice 
tattbead  between  Little  West  T  vellOi  aod  Bloonfidd 
ewctinig  mi  ioe  brid^  uieieftt*    AppHotien  ctenied« 


4UqBMliflg  qetof  «ie4Mlf  oftb 
Nbrfii  ri#er,  wiA  te  prinfleee  01 


From  Midiael  Mad^— Notioe  of  Ben  for  tfrentj-ter  doXka  lad  B&j4f^  centi  (l>4^ 
against  William  W.  Hegeman,  contiactor,  for  bailding  a  pi«r  and  dnmping-bQasd  iwt  of  Oae 
Hn^iedandTentbstieet»Hailemfi«crymiderCoiitiactMo.339.  t3iftSea«tarf  diieeled  to  ile 
with  the  contract. 

From  M.  McDermott— Reqneiting  leaaeof  the  Fier  Ibot  of  One  Handled  »d  Trnta^-maA 
atieet.  North  river.  Advita  that  the  leaae  of  ai^  pser  wiH  pmhMf  be  mdnded  in  the  neat  arit 
of  wharf  property. 

i 

From  Sanderson  ftSoo,  lesseea— Re^piesthig  pernysiott  to  dredge  at  Pier,  new  54.  NMinver* 
Peraftit  granted. 

From  the  Standard  Gas*light  Company—- Reqnesting  pendinon  la  rmove  pile%  ^c,  fron 
east  end  of  dock  at  Second  aYenne.  Harlem  river.     Permit  granted. 

* 

From  the  Knickeibocker  Ioe  Coaftpany— Raqocsdng  pennisiioa  to  wptk  whasf  prapcttyitr 
Twentieth,  Forty 4hird  and  Ninety^aeventh  ptieeti.  North  rifer ;  dan  at  Hihty-thhpd  and  lOac^i- 
third  streets.  East  river,  and  between  One  Hondred  and  TVenty-sevonth  and  One  Hvndied  mA 
Twenty-eighth  streets,  Harlem  river.     Permit  granted. 

From  H.  D.  Brookman — Reqnesting  permission  to  drive  piles  at  the  bnlkhead  between  Thir- 
tieth and  Thirty-first  streets,  East  river.     Permit  granted. 

From  Frederick  Geggus— Requesting  the  privilege  of  moving  his  float  from  the  foot  of  Eighty- 
second  street  to  the  middle  of  the  block,  betweea  Eighly-fourth  and  Eighty-fifth  streets,  Noith 
river.     Whereupon  the  followmg  resolution  was  adopted  : 

Resolved,  That  permission  be  and  hereby  is  granted  to  Frederick  Geggus  to  move  his  boat' 
float  now  located  at  the  foot  of  Eighty-second  street.  North  river,  to  the  middle  of  the  block  betwees 
Eighty-fourth  and  Eighty-fifth  streets,  North  river,  and  to  maintain  the  same  thereat  during  the 
pleasure  of  the  Board  ;  the  rate  of  compensation  to  be  paid  therefor  at  the  rate  of  one  (i)  dollar  per 
week,  payable  at  the  end  of  each  week  to  the  Dock  Master  of  the  District,  to  commence  from  the 
time  said  float  is  placed  thereat. 

From  The  New  York  Central  and  Hudson  River  Railroad  Company — Requesting  to  be  in- 
formed by  whai  authority  pernussion  may  be  granted  for  extending  the  Piers  foot  of  Barclay  street 
and  Park  place,  North  river,  a  distance  of  w^ie  hundred  feet.  Notify  said  company  that  the  existing 
statutes  do  not  permit  private  owners  to  extend  wharf  property  in  the  manner  specified. 

From  James  E.  Ward  &  Co.— Requesting  permission  to  erect  a  platform  on  piles  in  ftootof  the 
bvlkheAd  between  Piers  16  and  17,  East  river,  whereupon  the  following  resolution  was  adopted ; 
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Resolved,  That  permission  be  and  hereby  is  granted  to  James  £.  Ward  &  Co.  to  drire  piles 
and  build  a  temporary  platform  to  extend  forty  feet  out  in  the  slip  and  running  ihence  one  hundred 
and  eighty-three  feet  'm  front  of  the  bulkhead,  between  Piers  16  and  17,  East  river,  all  of  the  said 
work  to  be  done  under  the  direction  and  supervision  of  the  Engineer-in-Chief  of  this  Department, 
and  in  accordance  with  the  specifications  submitted  therefor,  which  are  herei)y  approved  ;  pro>'ided 
that  James  E.  Ward  &Co.  shall  agree  to  pay,  as  co.npensation  for  the  use  of  land  under  water 
occupied  by  said  platform,  the  sum  of  twenty-five  cents  per  square  foot  per  annum  during  the 
existence  of  said  platform,  to  be  paid  monthly  at  the  end  of  each  month  to  the  Pock  Master  of  the 
district,  and  it  is  also  specially  provided  and  understood  that  this  permit  is  for  a  temporary  plat- 
form only,  and  is  revocable  at  any  time  by  the  Board  governing  the  Department  of  Docks,  and 
further  prorided  that  this  permit  shall  not  take  effect  untill  the  petitioners  have  filed  a  written 
agreement  satisfactory  as  to  form  with  the  Board  governing  the  Department  of  Docks  to  the  effect 
that  they  will  at  any  time  within  thirty  days  from  receiving  written  notice  from  the  Board  of  Docks 
so  to  do,  remove  any  and  all  structures  of  every  kind  that  ms^y  be  built  and  erected  under  this  per- 
mit, and  restore  the  premises  to  the  same  condition  that  they  were  at  date  hereof. 


The  following  report  for  the  week  ending  April  22,  1891,  amounting  to  $1,302.56  was  received 
from  the  Treasurer,  and  ordered  to  be  spread  in  full  on  the  minutes  as  follows  : 


Datb. 


189  X. 


«• 


•« 


M 


*x 
ax 

9t 

9t 
9X 
91 


91 

••     ax 

•'      91 


Fkom  Whom. 


For  What. 


Apr. 

f« 

•• 

jj 

«• 

•« 

»• 

G.  W.  Pluakitt Extending  permit  to  November  i,  1891 

D.  MilUken t  qr«.  rent  bhd.  at  76th  strccr,  E.  R... 

Patrick  J.  Brady '  Wharfage,  D  strict  No.  a,     N.  R... 


Edward  Abeel 

Wm.  T.  Coggeshall . . . 

Charks  P^rks 

Geo.  A.  Wood* 

B.  F.  Kenney 

Henry  A.  Pjimstine 

Charles  S.  Coye 

John  J.  Ryam 

Joseph  B.  Erwin 

Joseph  F.  Meehan  . . . 
James  W.Carson.... 
John  J.  Martin 


4 1  •  •  •  • 

6,  **       . . . 

■  . . .  • 

10.  ••     ... 

la  " 

I.  K.    R.... 

^t  •  • . . 

s.  •  •  • 

/f  • .  •  . 

9»  ■  •  • 

II  *' 

13.  •*      •-. 


Amount. 


I50  00 

xxo  00  i 

7»  79  i 
"3  45 

74  54 

I 

too  76 
130  Eo 

5684  I 

157  06 

I 
at  41  I 

»5S  74 
1x8  69 

7858 

19  6a 

4a  28 


fl,302   56 


Total. 


Date 

ITED. 


iftpl 


$1,302  3^  I  Apr.  19 


$1,302  56 


Kespectfully  submitted, 

JAMES  MATTHEWS,  Treasurer. 
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Fton  tlie  EnfineeMtt-Cliier : 

tit.  Repoft  for  tlie  wtA  todSmg  April  l8i»  1891. 

Jd.  Rq>ortiiigtfiecoBqiigtio«ofPier,iiews8»Nortliiif^^  Nodfythe 

Dodc  Mbilcr  to  collect  wliiilbM96« 

3d.  RcportiBg  thot  diedg:ing  Ins  been  done  wiikMit  m  pornAoa  Ae  tastbedjr  tide  of  Pier  S; 
Moetli  fhpcr,  bjT  Rose  ft  Senfixd^  oontnictoft- 

4th.  Recoannendiog  the  ieiiiofalo£|Nks  attteplotfDnBBQrt}icrHi|^Bd^fe.  TheEifiBecr- 
ittXIiief  dbected  to  remove. 

Sth.  ReoonuBeiiding  tlMt  the  Pier  at  One  Handled  wad  Ufaty  righlfc  «i«el,  l<iQtAnfcr,be 
dceied  of  fftrtrftipitit  #f>d  *te  fpHwcii  f^trfd  pwr  filed  fa  witih  ^?ih*1i  wid  i*o<iiP>  ReooauBCidt- 
tiott  adopted. 

6c]i.  R^ortiag  lepaiis  retailed  to  the  bdkhead  betweea  Plen^  aev  t  and  old  i :  haBted 
platlbrm  at  One  Handled  and  Tbifti^  stieet  and  ladklKad  and  pier  at  Oaa  Haa^ 
aHael,  North  mer ;  lHers4,$,6;enteily  ladlftfPSerao^weMerif  lMdfPierat,caeleilylHdfI!kr24, 
aadbalhheadacQoimngeaiterfy,  Fierasaad  haHdMideadjoiaiBC^aadtiieweslnif  half  cf  Pier  Jl 
aadfaalkhead  adjoining;  hnlkhead  platlefai  foot  of  Fortf-aeveadi  st«Bet,aadat  thehalBaadte 
af  Nioe^sr-tMrd  itieet»  East  river.  Notlff  leveea  to  lepeir  foitlnriliL  Tib  Bt^^aeer^uCIJtf 
dinededtDfcnMyveoibetractioiisfroaithePierat  Oaefbuedied  and  Tirirtf4n|ilieel»  North  iii«. 

7th.  Reporting  lepairs  leqaiied  to  ^iralhing  00  PSar  58^  Eait  ihvr.  The  kaee  aad  owmt 
diiecled  toiepoir. 

Sth.  Recommending  that  the  wall  at  East  One  Hundred  and  Second  stxeet  asction  be  haih  oe 

the  same  general  plan  as  that  of  ihe  West  Fifty-second  street  sectkmj  south  end,  except  that  it  shill 
have  a  pile  foundation  instead  of  one  made  of  concrete  in  bags.     Recommendation  adopted. 

9th.  Report  on  Secretary's  Order  No.  10S12,  submitting  plans,  specifications  and  form  of  coo- 
tract  for  repairing  bulkhead  between  Piers  48  and  49,  East  river. 

On  motion,  ordered  to  be  placed  on  tile  and  the  following  resolution  adopted  : 

Resolved,  That  the  plans,  specifications,  and  form  of  contract,  as  prepared  and  sabmitted  by 
the  Enj^eer-in -Chief  of  this  Department  for  repairing  the  bulkhead  between  Piers  48  and  49,  Ettf 
river,  be  and  they  hereby  are  approved  subject  to  the  approval  of  the  Coun*«l  to  the  Corporatioo 
as  to  form,  and  the  Secretary  be  and  hereby  is  directed  to  have  a  sufiicient  number  of  blank  fonns 
of  proposals  printed,  and  proper  advertisements  inviting  estimates  for  doing  the  said  work  insetted 
in  the  various  newspapers  designated  by  law. 

loth.  Report  on  Secretary's  Order  No.  10829,  respecting  the  permit  granted  Christian  Veljc  to 
place  a  float  at  the  foot  of  One  f  lundred  and  Tenth  street,  Harlem  river,  whereupon  the  follcwiaf 
resolution  was  adopted  : 

Resolved,  That  the  compensation  to  be  charged  for  locating  boat-float  at  the  souttierij  side  of 

Pier  foot  of  One  Hundred  and  Tenth  street,  Harlem  river,  under  permit  granted  by  the  Boud, 

April  16,  1891,  be  and  hereby  u  fixed  at  the  rate  of  fifty  (50)  centf  per  day,  Sundays  inclnded, 

jM^lhle  at  the  end  of  each  week  to  the  Dock  Master  of  the  district. 
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nth.  Report  on  Secretary's  Order  No.  10622,  that  it  is  not  the  inteniion  of  H.  Bunke  to  raise 
he  bulkhead  loot  of  Foriy-lhirJ  street,  East  river,  in  accordance  with  the  permit  issued  December 
23,  1890.     Permit  revoked. 

I2th.  Report  on  Secretary's  Order  No.  10808  as  to  the  dredging  recjuired  at  the  fool  of  Forly- 
lecond  street.  East  river. 

13th.  Report  on  Secretary's  Order  No.  10727  as  to  the  dredging  required  at  the  bulkhead  from 
Seventy-fifth  to  Seventy-eighth  street,  North  river.  The  Engineer-in-Chief  directed  to  prepare 
specifications  and  form  of  contract  for  dredging.  ^ 

I4tb.  Report  on  Secretary's  Order  No.  10S06  as  to  the  dredging  required  in  the  slip  adjoining 
south  side  of  Pier,  new  57,  North  river.  The  Enginecr-in-Chief  directed  to  prepare  specifications 
and  form  of  contract  for  dredging,  and  request  the  co-operation  of  the  lessee  of  Pier,  new  56,  in 
relation  to  dredging  the  slip  on  the  north  side  of  said  pier. 

15th.  Report  on  Secretary's  Orders  Nos.  9600,  10714,  10768,  10769,  10785,  10795,  10801, 
10809,  10813,  10823  and  10830,  that  he  had  superintended  erecting  platform  for  discharging  ice  at 
bulkhead  south  of  Rivington  street,  East  river  ;  extending  pile  platform  at  ferry  premises  foot  of 
Ninety -ninth  street,  East  river,  and  laying  two-inch  pi|>e  under  Pier,  new  32,  East  river  ;  repaired 
backing-log,  etc.,  on  outer  westerly  side  of  Pier,  new  29,  East  river  ;  erected  stand  for  auctioneer 
to  be  used  at  sale  of  wharf  leases  held  April  14,  1891  ;  superintended  renewing  fender  piles  on  north 
side  of  Pier  foot  of  Twenty-second  street,  North  river  ;  the  driving  of  piles  between  Willis  and 
Alexander  avenues,  north  side  of  Harlem  river  ;  repaired  sheathing  on  Pier  48,  Kasl  river ;  cleaned 
the  bulkhead  between  Seventy-fifth  and  Eightieth  streets.  North  river  ;  superintended  repairing  the 
inner  end  of  Pier  10,  North  river  ;  and  removed  canal  boat  *•  James  II.  Cannon  "  from  I*ier  ai  West 
Fifty-seventh  street  to  the  southerly  side  inner  end  of  timber  basin  at  Seventy-fifth  street.  North  river. 

In  the  Matter  \ 

of  f 

The  application  of  the  National  Steamship  Company,  Limited,  i 

for  lease  and  extension  of  Pier,  new  39,  North  river.  y 

The  President,  to  whom  the  above  matter  was  referred,  offered  a  series  of  preambles  and  rc>olu- 
tions  lor  the  consideration  of  the  Hoard.  He  thought  it  pioper  in  view  of  iheii  importance  to 
submit  them  to  Commissioner  Matthews,  who  had  indorsed  his  approval  thereon. 

On  motion,  report  approved  an*  the  following  preambles  and  resolutions  adopted  : 

Whereas,  A  communication  dated  January  19,  1891,  was  received  by  this  Board  from  F.  W.J. 
Hurst,  agent  of  the  National  Steamship  Company  (Limited),  lessee  of  Pier,  new  39,  North  river ;  and 

Whereas,  Since  then  Mr.  Hurst  has  appeared  m  person  before  the  Board,  requestmg  to  be 
informed  whether  the  Board  would,  in  consideration  of  the  building  by  said  company  of  a  shedded 
extension  to  said  pier,  at  its  own  cost  and  expense,  involving  an  expenditure  of  some  seventy-five 
thousand  dollars,  grant  to  the  said  company  a  new  lease  in  place  of  the  existing  one  ;  and 

WTiereas,  The  Counsel  to  the  Corporation  under  date  of  Apnl  10,  1891,  has  advised  the  Board 
that  they  can  cancel  the  existing  lease  of  said  Pier,  new  39,  North  river,  and  pass  a  resolution  pro- 
viding for  the  execution  of  a  new  one  ;  now,  therefore  be  it 
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Resolved,  Tlut  by  yirtiie  of  the  power  and  aatiioiity  f«sted  In  tibk  Bo«d,  sad  In  pomuuice  ol 
the  statatet  in  such  caies  made  and  piovldai,  this  DefMrtment  ha€bf  agrees  to  lease,  giaat  tad 
asi^n  to  the  said  National  Steamship  Companj,  Limtely  all  and  sfai^alar  the  whacfiige  wliidi  may 
arise,  accnie  or  become  due  in  the  manner  and  at  the  tales  prescribed  fay  law,  for  the  use  aid 
oeci^Mition  of  Pier,  new  39,  North  rlirer,  together  with  the  shed  Ihereon,  now  occnpitd  by  ssid 
cwapuky  imd  opoo  the'^extenaoii  to  the  said  pier,  togeter  with  the  died  Aeveon  to  be  fortfawitk 
bvtlt  by  said  company  for  a  period  of  ten  yeaft  from  riie  fost  day  of  May,  ei^teea  hnndrad  sad 
ninety-one,  for  the  sum  of  thirty-three  thousand  foor  handled  doUars  (tSJt^oo)  per  annam»  paysfale 
quarterly  in  advance  to  the  Treasurer  of  this  Department;  the  said  lessee  shall  have  ihe  privfle|e 
of  renewal  of  the  said  lease  for  a  further  term  of  ten  years  upon  three  monto'  notice  being  givn 
prior  to  the  expiration  of  the  fo^  term  of  ten  (10)  years  ;  the  rental  for  the  second  term  of  tea 
(10)  yean  to  be  thirty-nine  thousand  and  seventy-«wo  (^9,072)  ddtos  pear  annum,  ptjfsbfe 
(marteriy  in  advance  as  above ;  the  said  lease  or  any  renewal  thereof  shall  oontiin  the  nsnal  ooicenili 
and  conditions  as  at  present  embodied  in  the  existing  lesae  of  said  pier,  tajoepi  as  to  the  anMNnH  of 
r»ital  and  terms.    From  the  first  quarter's  rent  seven  hundred  and  twenty-^ve  dollars  shall  be 
deducted  as  a  rebate  while  the  extensfon  and  shed  are  bnildhig^  making  the  first  quarter's  rent  seres 
thousand  six  hundred  and  twenty-five  ddOais,  instead  of  eight  thousand  three  hundred  and  fifty 
dollars  due  on  all  subsequent  quarters  ;  and  be  It  forflier 

Readved,  That  by  virtue  of  the  power  and  anthority  vested  in  this  Board,  and  in  pnnasace 
of  the  statutes  in  such  cases  made  and  provided,  ^  National  Steamsh^  CompaQy»  Lmiiled,ie 
and  it  is  hereby  authorized  to  extend  and  lengthen  ^er,  new  39^  Nof^  river,  out  to  the  pier  hui 
line  approved  of  by  the  War  Department  of  the  United  States,  on  October  18,  1890^  and  to  erects 
shed  upon  the  extension,  in  accordance  with  the  plans  and  specifications  submitted  therefor  sad  tt> 
be  approved  by  this  I>epartment ;  the  whole  of  said  work  to  be  done  at  the  cost  and  expense  of  the 
said  National  Steamship  Company,  Limited,  under  the  supervision  of  the  £ngineer-in-Chief  of  this 
Department  ;  the  proposed  shed  over  the  extension  to  be  erected  subject  to  the  regulations  of  the 
Fire  Department  ;  the  title  and  ownership  of  the  said  extension  and  shed  thereon,  whenever  com- 
pleted and  ready  for  occupancy  shall  thereupon  become  vested  in  and  owned  by  the  Mayor,  Alder- 
men and  Commonalty  of  the  City  of  New  York,  free  of  all  claims,  charges  and  incumbrances  of 
any  kind  whatsoever  ;  the  said  lessees  shall,  during  the  term  make  all  repairs  that  may  be  neces* 
sary  or  required  to  said  extension  and  shed  thereon  at  their  own  cost  and  expense. 

The  above  preambles  and  resoluti  )ns  shall  not  be  binding  or  of  any  force  or  effect  unless  the 
said  National  Steamship  Company,  Limited,  shall  within  ten  days  accept  in  writing  the  terms  lad 

1 

conditions  therein  contained.  j 

I 

The  Auditing  Committee  submitted  an  audit  of  sixteen  bills  or  claims,  amounting  to  |33>6o8.89, 
which  were  approved  and  audited  and  ordered  to  be  spread  in  full  on  the  minutes,  as  follows  : 


Consiruciton  Account, 

\ 

Audit  No.                                Name.  Amouiit. 

1 1726.  Michael  H.  Whalen  &  Co.,  Estimate  No.  4,  Contract  No.  368 $969  U  i 

11727.  James  Brand,  cement 1,235  00  1 

ttJ2S»  Brown  &  Fleming,  satvd,  cobbles  and  rip-rap 5,321  25  J 
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Audit  No.  Name. 

1 1729.  John  A.  Boukcr,  trap-rock 

11730.  James  Brown,  building  sewer 

11731.  W.  Ames  &  Co.,  spikes 

11732.  Joseph  W.  Duryee,  spruce  and  pine 

11733.  Michael  Moran,  towing 

11734.  Samuel  Ayers,  boats 

11735.  Morris  &  Cumings  Dredging  Company,  pulling  piles 

11736.  Stackpole  &  Brother,  tapes 

1 1737.  Vierow's  Towing  Line,  lowing 

11738.  Alexander  Pollock,  circular  saws,  etc 


Amount. 
$506  90 

73  50 

1,012  54 

104  25 

257  so 

365  00 

64  00 

21  00 

20  00 

16800 

11739.  H.  A.  Rogers,  rubber  boots,  etc 525  00 

11740.  John  Gillies,  Estimate  No.  3  and  final,  Ct)ntract  No.  517 21,315  13 

11741.  John  Gillies,  building  sewer .....    1,650  00 


$33,608  89 


Respectfiilly  submitted, 


EDWIN  A.  POST,  President,  )    Auditing 
J.  SERGEANT  CRAM,  f  Committee. 

The  action  of  the  President  in  transmitting  the  same  with  requisitions  for  the  amount  to  Iht 
Yinance  Department  for  payment  approved. 

The  Board  then  proceeded  to  open  the  estimates  for  preparmg  for  and  extending  Pier,  new  37, 
the  foot  of  Charlton  street,  North  river,  out  to  the  pier-head  line  of  1890,  for  furnishing  granite 
for  bulkhead  or  river-wall,  and  for  preparing  for  and  building  a  crib-bulkhead  from  about 
the  middle  of  West  Eighty-first  street,  to  the  middle  of  the  block  between  Eighty -second  and  Eigh- 
ty-third streets.  North  river,  and  for  dredging  thereat,  advertised  to  be  opened  this  day  at  12  o'clock 
K.,  a  representative  of  the  Comptroller  being  present. 

Seven  estimates  were  received  for  preparing  for  and  extending  Pier,  new  37,  near  the  foot  of 
Charlton  street,  Norih  river,  out  to  the  pier-head  line  of  1890  : 


s 
a 
3 
4 
5 
6 

7 


John  W. Flaherty,  with  security  deposit,  $335. . 
Joseph  H.  Cofrodc,  with  security  deposit.  I325 
Baitii.  S.Crontn,  with  security  deposit,  $325. . 
P.  Sanford  Ross,  with  security  deposit,  I323. . 

Thomas  Walsh,  with  security  deposit,  $325 

R.  P.  Staats,  with  security  deposit.  $325 

WilUam  P.  Kdly,  with  security  deposit,  I335. . 


Class  i. 


Extension  to 
Pitr. 


$19,781  00 
21,675  00 
21,750  00 
24,325  00 

2X.3CO  00 
21,987  00 
22.933    98 


ClA!>S  3. 


Rio-rap  Stone, 

Per  Cubic 

Foot. 

Total. 

io  70 

$19,991  00 

75 

21.900  00 

65 

31,945  00 

60 

24.505  00 

55 

3i,4'5  CO 

55 

2^,152  00 

60 

23.113  98 

V 
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Four  esttmatef  were  recetred  lor  ftirnisiiiDg  granite  itooes  lor  bulkiiead  or  liYer-wall : 


WmoM. 

Claisi. 

Class*. 

- 

I»» 

Heiider  aad 

Stretcher  ScoiMi, 

PerCnbic 

Foot. 

Cqoiag  Stones. 

PerCnbic 

iFboc. 

TOEAL 

t 

VjlIkLinT.Cbirfc.  with  Mcantrdmoakaiut..* 

99 

90 

'» '-  ■^-'  -■  - — 

It  II 
«  37 
«3S 

I  «3 

|aM6a40 
•5.4x1  •» 

96uMl  00 

9 

f olm  Ptirct.  with  ssciiritv dnHMit. iita^ 

1 

Charles  Guidttt.  with ••contv doBOtit.  f 99« 

9 

Wmudk  H.  Smith,  with  ■ecnrity  deix>tit.8u<.... ............. 

U,9M» 

=:_= L^i:-^ — --■ '- — ^-.»-i- 

Serreii  estimates  were  received  lor  preparing  for  and  building  a  cril^-bulkfaead  from  aboot  tke- 
middle  of  West  Eighty.fiist  street  to  the  middle  of  the  block  between  Eigbty-secood  and  Eighty- 
fbiid  streets.  North  river,  and  for  dredging  thereat : 


FaoM 

Class  No.  x. 

Class  Na  e. 

Total. 

No. 

Dredcwf  Per 
Cobte  Ysid. 

Crib-bolkhead 

X 

Tohti  W.  FteheitT.  with  tecnrifv  dcoostt.  i6w. .  ^ ........... . 

*o  t7 
37 

27 
27 
27 

27 
27 

838,837  00 
39,900  00 
35.100  00 

34,500  CO 

33,000  00 
37,440  00 
33.950  00 

843.417 « 

47^teM 
3^.680  «  ^ 

39.C80CO 
46.580  oc 

A  9  A9<3   DO 

• 

BMth.  S.  Cronin.  with  fccnritv  deoosit.  a6w. .....  ......... 

3 

4 

5 

6 

P.  Ssindford  Ross,  with  securitv  deoosit.  i6iu} 

Thomas  Walsh,  with  securitv  deoosit.  A6(;o 

R,  P.  Staats.  with  securitv  dcDosit.  i6^o 

Tames  D.  Learv.  with  securitv  deoosit.  $6co 

7 

William  P.  Kelly,  with  security  deposit,  $650 

48,530  00 

On  motion,  the  Secretary  was  directed  to  transmit  to  the  Comptroller  the  security  deposits 
made  by  said  bidders  and  accompanying  their  estimates,  whereupon  the  following  resolutions  weie 
adopted  : 

Resolved,That  the  contract  opened  this  day  for  preparing  for  and  extending  Pier,  new  37,  nearthe 
foot  of  Charlton  street,  North  river,  out  to  the  pier-head  line  of  1890,  be  and  hereby  is  awarded  to 
John  W.Flaherty,  he  being  the  lowest  bidder,  upon  the  approval  of  the  sureties  by  the  Comptroller. 

Resolved,  That  the  contract  opened  this  day  for  furnishing  granite  stones  for  bulkhead  or  river* 
wall,  be  and  hereby  is  awarded  to  Francis  H.  Smith,  he  being  the  lowest  bidder,  upon  thcapprovil 
of  the  sureties  by  the  Comptroller. 

Resolved,  That  the  contract  opened  this  day  for  preparing  for  and   building  a  crib-bolkhetd, 

from  about  the  middle  of  West  Eighty-first  to  the  middle  of  the  block   between  Eighty-second  ind 

Eghty-third  streets,  North  river,  and  for  dredging  thereat,  be  and  hereby  is  awarded   to  Thomss 

^alab,  be  being  the  lowest  bidder,  upon  the  approval  of  the  sureties  by  the  Comptroller. 
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On  motion,  the  resolution  adopted  January  15,  1891,  fixing  December  13,  1890,  as  the  time  for 
the  commencement  of  the  lease  of  Pier,  new  29,  North  river,  was  rescinded,  and  the  following 
resolution  adopted : 

Resolved,  That  the  Associates  of  the  Jersey  Company  and  A.  Van  Santvoord  and  Harvey  P. 
Harrington,  lessees  of  Pier,  new  29,  North  river,  l)e  and  they  are  hereby  notified  that  the  rent  of  said 
pier  as  fixed  by  the  resolution  adopted  Noveml)er  27,  1878,  will  take  effect  March  i,  1891. 

On  motion  of  Commissioner  Cram,  George  \V.  Plunkitt,  contractor,  was  directed  to  confine 
the  work  of  filling  in  at  Twelfth  avenue,  from  Thirtieth  to  Thirty-fourth  streets.  North  river,  to  the 
property  recently  acquired  by  the  city. 

The  Secretary  reported  that  the  [payrolls  for  the  General  Repairs  and  Construction  force  for  the 
week  ending  April  17,  1891,  amounting  to  $8,275.51,  had  b*»en  approved  and  audited,  and  trans- 
mitted to  the  Finance  Department  for  payment. 

Commissioner  Cram  reported  that  he  had  received  for  the  Treasurer  the  following  estimates  for 
famishing  the  Department  with  ice,  repairs  to  awnings,  cobble  and  rip-rap,  repairs  to  engine  Pile - 
driver  No.  6,  coal,  cement,  and  galvanized  iron. 

Om  Hundred  Pounds  of  Ice  Daily  from  May  I,  189 1,  to  April  ip^  1 892. 

Commonwealth  Ice  Company 17      cents  per  100  pounds. 

Knickerbocker  Ice  Company 17^^ 

Samuel  J.  Miner 20 


ti 


If 


fi 


«« 


Labor  and  Material  to  Recover  38  Window  Awnings, 
Thomas  Martin $2.80  per  window. 


From. 


Anon  a.oco  Cubic  Yari>S' About  2,000  Cubic  Yards 

OF    COBBLF.-STONB.  OF    K  IP-RAP. 


Brown  &  Fleming 9?  cents  per  cubic  yard. 


67  cents  per  cubic  yard. 


Lcibor  and  Material  to  Alter  and  Repair  En;^ine  of  Vile  driver  No.  6. 

W.  A.  Crook  &  Bros.  Co 

H.  A.  Rogers 

Lidgerwood  Manufacturing  Company 


♦393  00 

395  00 
500  00 


David  Duncan  h.  Son. 
William  Hone  ft  Co . . 

Mericer&Co 

Pvpbam  ft  Co 

H.L.  Herbert  ft  Co... 


About  150  Gross 

Tons  Fgg  Coal  on 

Tug  or  Scow. 

About  35  Tons 

Nut,  Stove  or  Egg 

Coal, 

About  5  Tons 

Cumberland 

Coal. 

f3  ^2^  per  ton. 

$4  90  per  ton. 

I4  40  per  ton. 

3  69 

470         •• 

4  80        V 

3  70 

4  60 

4  50        " 

365 

4  95         •• 

445        " 

485 

485         *• 

4  50         •• 

r 


APK[l  13,  rSgi.j 

t,tijj  It.rr/h  Qiati-srtlms  ParilanJ  Ctrntut. 

le  Amtriutil  Tr>iliii)>  Co..  ..-<.■■ ...  %l  42H  pn  & 

Mn  Bm.  &  King. , 2  jj         " 

beiBnail - .    .  .         a  $$          " 

rfairft  Itatwo t  57 

■sUsrftCo. ,     .  I  ss         ■* 

f »65 


^kHlei 


L.  'Idi'iif  3J.S70  reuHJi  Gah-aaiuJ  b9». 

no  B.  Nfwiuli  C-. *i,636i: 

jnlic.  Wyall  a  Co 1,%  9] 

(tn  LojM..,, iigi9^ 

pJwiiidet  Pollack , 3>i>oti 


The  avtion  d(  ComDusiiiiner  Cram  in  awarding  (he  tsAtx  for  ice  10  ihe  Com m<;ia well ih  lot 

impin}'.  (or  repi'ring  awninjp  [o  Thomu  Marliii,  for  cobble  and  rip-iap  lO    Bronn  A  Flemiin, 

rni»inliicngint  on  Pilc-lriTerNi.6,  |rj  W.  A.  Croiik  S  Bp.>*,  Co.,  for  cosl  to  Daiid  Duucm* 

Hon.  frir  cciiicni  ro  llic   American  Tr.-idiii^  Co.,   tnd   fur  silviuiicd   lion  lo  Henry  B.KnAil 

Ce.,  npilroTcd. 

The  [ollowiii^  icquisilions  ««e  passed : 

ftv^"^  No.  I'or  W«.l  BldBBHlOll. 

K«B49.  as'*"!""  »»3» 

■   8S50;  DtwaghiaieB'i  supplies- S7  3! 

8851.  Recovering  awnings,  etc 10!  30 

8852-  10,000  feet  3-inch  spruce 110  «i 

8853.  Piles 4gl  15 

SS54.  Portland  cemcni,  per  barret 1  4j 

BS55.  Spruce  timber 1,034  00 

8856.  Cobble  and  rip-rap 3,160  M 

8857.  Second  hand  iron  chain 45  ** 

8858.  Repairs  PUe-driver  No.  6 4Si  <" 

8859.  Coal 740  <» 

8860.  Lithograph  copies  of  maps  of  granite aj  00 

8S61.  10,000  feet  3-inth  spruce zioco 

886i.  Sen-ices  of  dredge,  etc,  ai  the  Baiicry 15000 

8863.  Broken  slone Scow 

8864.  Broken  sione ,  &»  00 

8865 .  Sand 665  « 

8866.  Manilla  rope , 6j6tn 

M6T-  Kl" 3.Si7« 
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Reqai%ition  No. 

$31.  Toilet  supplies. 
)33.  Hardware. 

1 

!^'    >-  Proposals  and  specifications,  Contracts  366  to  376,  inclusive. 

The  Board  then  convened  in  executive  session. 

The  communication  from  the  Engineer-in-Chief  reporting  that  he  had  directed  that  Laborer 
icting  Watchman  Adolph  Marbert  be  not  again  assigned  to  duty  as  acting  watchman,  and  recom- 
nending  that  his  action  be  approved,  was, 

On  motion,  ordered  to  be  placed  on  file,  and  the  said  Adolph  Harbert  discharged. 
The  following  persons  were  appointed  : 

Laborers. 

Joseph  Mauder.  Joseph  Kratkj. 

Martin  Dunn.  John  Murray. 

Stone  Cutters, 

Patrick  Byrnes.  Owen  McCabe. 

The  following  were  discharged  : 

Mason. 
William  H.  Flaherty. 

Dock  Builder. 
Bernard  E.  Bernstein. 

John  J.  McCiuirc,  laborer,  was  promoted  to  IXx:k  Builder,  to  take  ef^ec^  April  25,  1891. 

Oa  nK>lios,  the  Board  adjourned. 

AUGUSTUS  T.  DOC  1 1  ARTY,  Secretary. 
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At    a   meeting  of    the  Board  of  D.Kks  of   the   City  of  New  York,  held   at  the    office   of 
Board,  Pier  "A,"  Battery  place,  Thursday,  April  30,   1891. 

Present — President  Post. 

"  Commissioner  Cram. 

Absent  -Commissioner  Matthews. 

The  minutes  of  the  mcetmg  held  the  23d  instant  were  read  and  approved. 

William  MacNair  and  John  Candle  apj^eared  on  behalf  of  District  Assembly  49,  Bay  Labor 
ti  of  Dock  Builders,  regarding  the  rate  of  compensation  and  houi-s  of  labor  of  Dock  Builders 
iojed  by. the  Department.  They  were  informed  that  the  men  were  engaged  by  the  hour,  and 
rpay  was  based  upon  established  market  rates ;  also  that  preference  had  frequently  been  given 
rtociety  by  the  Board  in  making  appomtments.  The  statement  and  explanation  was  satis- 
oiy  to  the  committee. 

The  communication  from  Dock  Master  Palmstine,  recommending  a  renewal  of  permit  to 
(array's  Line  "  to  use  and  occupy  a  berth  on  the  south  end  westerly  side  of  Pier,  old  6,  East 
»■»  was. 

Upon  motion,  tabled. 

The  following  communications  were  received,  read,  and, 

On  motion,  ordered  to  be  placed  on  file,  viz.  : 

Prom  the  Counsel  to  the  Corporation  -  With  reference  to  the  suit  of  the  Manhattan  Transpor- 
n  Company  for  damages  cau-.C(l  by  the  sinking  of  their  canal  boat  in  front  of  the  City*s  dock, 
1    Bridge,  Harlem  river.     Referred  to  the  Enginecr-in-Chief  to  examine  and  report. 

F'rom  the  Finance  Department  : 

Kst.  With  reference  to  the  ownership  of  land  under  water  between  Ninety-fourth  and  Ninety- 
?ls.  East  river.  Transmit  copy  of  said  communication  to  the  Engineer- in-Chief,  who  is 
to  examine  and  report. 


Returning  projwsals  of  J(jhn  W.  Flaherty  and  Joseph  Walsh  for  extending  Pier,  new  37, 
•  lie  foot  of  Charlton  street,  North  river,  out  to  the  pier-head  line  of  1890,  and  for  building  a 
^►'■ilkhead  from  Eighty-first  to  Eighty-third  stieet.  North  river,  under  Contracts  Nos.  372  and 
■^th  the  approval  of  the  adequacy  an  1  sufficiency  of  the  sureties. 

■•'om  C.  B.  Richard  &  Co.— Requesting  a  test  of  one  barrel  of  Portland  cement  and  incloiing 
**i^rsto  pay  the  cost.      The  Enginecr-in-Chief  directed  to  make  test  and  report  the  result. 

m  the  Screw  Dock  Company     Rccjuesting  permission  to  dredge  between  Piers  39  and  40 
^  and  Pike  slips),  Elast  river.      Permit  granted. 
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FioRi  GeoTfcc  A.  Brewslei — Requesting  ihc  privilege  of  locating  >  dumpine-boaid  it  I 
•f  Foadcenlh  or  'lltirlielh  streeti.  East  riTcr.     Application  denied. 

Ftsm  Ihe  Quebec  Slenidship  CompBay,  ieaee — Reporting  damage  10  ihe  outer  ead  of  Pii 
47,  North  river,  bjr  Ihe  slesm  log  "Inltepid,"  belonging  to  the  New  EngUnd  Traiiiportilioi 
p«ny.     Referred  lo  the  Kngineer-in-Chicf  to  examine  and  report. 

From  I'incke  &  Manleld,  wtih  consent  ol  ovmers— Rcqaeiting  prnnii  \o  locale  a  iwn 
bath  at  the  bulkhead  tool  of  Corlcnr*  iireet,  Eiisi  river.     Peimil  granted. 

From  Campt>ell.  Nichsls  Jt  Gwf  ei — Requesting  certain  inrarmiitiun  nrsp;c<>ng  the  11 
ol  th«  Piei  foutof  Heibune  ilrcet,  North  river.      Refcired  to  (he  Engineer  in-Chief  to  e«»ni 


From  Caninagh  4  Collins,  lesseK  — Requeiting  drtdging  at  llie  bulltliead.  foot  ul 
ninth  siteel,  East  tiv«r,  and  btlween  Piers,  new  1  and  old  i,  Nonli  rivet.  The  Engineet : 
ditccled  lo  make  rcquiiiiloa  for  diedging. 

Fromjamcs  Mots — Requesling  permission  lo  locate  a  boat honie  fool  of  One  Hundi 
Fifif  fourlb  street,  Harlem  river,  wbereapon  Ihe  following  resolulion  nas  adi^ted  1 

KewWed,  Thai  permission  be  and  the  ume  'n  hereby  gr^nlfd  to  Jarnes  Moss  to  loci 
houK  at  One  Hundred  and  Fifty-fourth  street  and  Hatiein  rivet,  compeiisalton  to  be  ]isiil 
■I  ihe  rale  of  Sio  per  monlh,  comoieDting  from  Ihe  lime  said  boat-hoUK  is  lo.alrd  thereil 
continue  only  during'  the  picture  of  the  Bourd,  payable  monthly  at  the  end  of  each  ni.>i.| 
Dock  Master  of  Ihe  district  ;  the  said  boat-house  to  be  located  under  Ihe  direction  and  ai). 
of  the  Engineer- in -C hie f  ol  this  Department. 

From  Cedar  Hill  Ice  Co — Requestiag  permission  to  retain  platlonn  on  the  northctly  ha 
bulkhead  between  Thirteenth  and  Fourleenlh  streets,  North  river.  Permit  granted,  proii 
written  conienl  of  owneis  is  tiled  in  this  Department. 

From  James  E.  Ward  &  Co. — Agreeing  to  Ihe  terms  and  conditions  of  the  ri 
adopted  April  2j,  1891,  for  Ihe  erection  of  a  platform  in  front  of  the  bulkhead  between  Pier 
17,  East  rirer. 

From  Henry  E.  Nesmith— Requciting  permission  to  run  a  six-inch  drain  pipe  through  ll 
head  between  I^ets  9  and  10,  East  river.  Permit  granted,  the  same  to  b:  and  remain  onl 
Ihe  i^aiure  of  the  Board. 

From  Lawrence,  Son  Sl  Gerrish— Requesting  permission  to  replace  piles  and  findeis  on 
East  river.     Permit  granted. 

Fram  William  MUler— Requesting  berth  for  lloaling  dump,  aboat  ninety-Dine  feel  si 
if  TUrty-uinth  timet.  East  river.     Application  denied. 
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From  the  Old  Dominion  Steamship  Company,  les^e— Requesting  permission  to  erect  a  tem. 
nrary  awning  frame  in  front  of  the  bulkhead  north  and  south  of  Her,  new  26,  North  river,  in 
Mccoriance  with  diagram  submitted.  Permit  g^ranted,  the  same  to  be  and  remain  only  during  the 
Ikisare  of  the  Board. 

From  John  D wight  &  Co.— Requesting  permission  to  dredge  the  lower  half  of  ihe  bulkhead 
between  One  Hundred  and  Fourteenth  and  One  Hundred  and  Fifteenth  street,  and  the  slip  foot  of 
^kit  Hundred  and  Fourteenth  street,  Harlem  river.     Permit  granted. 

From  William  J.  Kelly,  attorney —Desiring  to  be  informed  whether  any  decision  has  been  taken 
Jtllttve  to  the  purchase  of  the  property  of  the  Screw  Dock  Company.  Notify  said  attorney  that 
M&m  on  the  subject-matter  referred  to  has  not  as  yet  been  taken  by  the  Board. 

From  Mailler  &  Quereau— Requesting  a  renewal  of  permit  for  tally-house  on  Pier  9,  between 
Coenties  and  Old  Slip,  East  river.     Permit  granted. 

From  Sutton  &  Co.  —Requesting  a  renewal  of  permit  for  tally-house  on  Pier  19,  foot  of  Fletcher 
fbcft,  FAst  river.     Permit  granted. 

From  R.  W.  Cameron  &  Co. — Requesting  permission  to  locate  a  tally-house,  engine  and  tool- 
kn  on  Pier  9,  between  Coenties  and  Old  slip,  East  river.     Permit  granted.- 

From  the  Western  Transit  Company— Requesting  renewal  of  permit  for  tally-house,  deck- 
boxes,  derricks  and  scales  on  the  upper  side  of  Pier,  new  6,  East  river.     Permit  granted. 

From  James  Van  Valkenburgh — Requesting  renewal  of  permit  for  tally-house  on  Pier,  new  29, 
bot  of  Market  Slip,  East  river.     Permit  granted. 

From  the  Inland  Transportation  Company—  Requestng  a  renewal  of  permit  for  tally-house 
nd  tool -box  on  the  easterly  side  south  end  of  Pier  3,  East  river.    Permit  granted 

From  John  Norton  &  Sons — Requesting  renewal  of  permit  for  tally-house  on  Pier  11,  East 
her.     Permit  granted. 

From  C.  McCarthy — Requesting  a  renewal  of  permit  for  tally-house  on  Pier  ii.  East  river, 
lermit  granted . 

From  William  J.  Sparks — Requesting  renewal  of  permit  for  tally-hDuse  on  Pier  10,  East  river, 
ermit  granted. 

From  A.  G.  Duysters  -Re(iucstin  j  a  test  of  one  barrel  of  Portland  cement,  and  inclosing  $to 
)  pay  the  cost.     The  Engineer-in-Chief  directed  to  make  test  and  report  the  result. 

From  the  New  Haven  Steamboat  Company— Reporting  that  the  order  to  repair  Piers  25  and 
6,  East  river,  will  receive  attention. 


April  50, 1891.J  s^ 

From  tb«  Knickerbocker  loe  Omxpaaij — Reporttog  compkfldn  of  the  work  of  placing 
piQes  in  front  of  the  bulkhead  at  Bank  street,  Nottb  liier,  and  statmg  tkat  the  order  to  rep^W^ 
bead  foot  of  Ninety-fkird  street.  East  liver,  wiU  leoeive  attention. 

From  William  P.  Kelly — Requesting  tbat  the  time  to  complete  the  work  of  bnUdiag  t  MtJ 
pier  foot  of  One  Hundred  and  Thirty-third  street  and  bnlldieftd  betweei^One  Hundred  and  Tlnrt;^ 
second  and  One  Hundred  and  Thirty-third  streets^  North  river,  under  Contract  No.  548,  beextenM] 
until  April  27,  1891.    Time  extended  to  April  17,  1891. 

From  die  National  Steamship  Company,  limited,  lessee —Agreeing  to  the  terms  and  001 
of  the  resolution  adopted  April  23,  1891,  for  the  renewal  of  Out  lease,  etc.,  of  Pier,  new  ^ 
river.    The  officers  of  the  Board  authorised  to  esecute  said  lease  when  prepared,  and  in  the 
as  approved  by  the  Counsel  to  the  C^orporation. 

From  S.  V.  Tripp  &  Co. — Stating  that  nnleas  dred^og  Is  commenced  immediately  in  froat  < 
their  premises  foot  of  Thirty-fourth  street.  North  river,  they  will  be  unable  to  use  the 
thereat.  The  Eogineer-in-Chief  directed  to  makie  requisition  for  the  necessary  dredgii^. 

From  Sanderson  &  Son,  agents,  Wilson  Line  of  Steamers  -Requesthig  leimbaiseaieDt  fori 
cost  of  the  repairs  made  by  tbem  to  the  shed  on  Pier,  new  54,  Nort|i  river.    The  Engineer- 
diieected  to  examine  ancf  report.  ^ 

From  Daniel  £.  Donovan — Requesting  permission  to  furnish  the  balance  of  broken  stone 
for  under  Treasurer's  Order  No.   15033,  dated  November  25,  189O.     Referred  to  the 

with  power. 

From  Frank  C.  Meehan — Requesting  a  reduction  of  rent  for  use  and  occuf  ation  of  the  bulk- 
head between  Piers,  new  54  and  55,  North  river. 

On  motion,  compensation  was  fixed  at  the  rate  of  three   dollars  and  fifty  cenls  per  day,  com- 
mencing Sunday,  May  3,  1891. 

From  Peter  De  Witt  and  others — Requesting  the  Board  to  authorize  the  use  of  the  north  sidcof  1 
the  Pier  foot  of  West  Eleventh  street,  for  the  local  trade  of  the  neighborhood.  - 

On  motion,  the  following  resolution  was  adopted  : 

Resolved,  That  the  Dock  Master  of  the  district  b-  and  hereby  is  directed  to  collect  wharfage 
and  cranage  for  the  use  and  occupation  of  Pier,  old  54,  foot  of  Perry  street,  North  river,  and  that  i 
the  said  pier  be  assi^'ncd  for  the  local  trade  of  the  neighborhood,  provided  application  for  thebertb 
thereat  be  made  in  the  regular  way,  and,  provided  also,  that  the  said  bsrths  are  not  required  for  the 
oyster  business. 

From  Dockmaster  Palmstine  : 

1st.  Reporting  favorably  upon  the   application  of  the  Syracuse  and  Oswego  Line,  for  permit 
to  locate  derricks,  etc.,  on  the  south  side  of  Pier,  new  6,  East  river.     Permit  granted.  | 
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2d.  Reporting  favorably  upon  application  of  the  Union  Steamboat  Company,  for  renewal  ol 
permit  for  derricks,  dock-boxes,  tally-house  and  scales,  on  the  west  side  of  Pier«  new  6,  East  nver. 
Permit  granted . 

From  Dockmaster  Meehan — Reporting  the  slinking  of  the  canal  lK>at  '*  Good  Luck,"  belonging 
to  Stickney  &  Cunningham,  at  the  foot  of  Eighty-sixth  street,  Last  river.     Nolily  owners  to  remove. 

From  Dockmaster  Careon  : 

1st.  Reporting  repairs  and  cleaning  required  to  the  bulkhead  fojt  of  Second  avenue  and  One 
Hundred  and  Twenty-ninth  street,  Harlem  river.  Request  Ilepaitnient  of  Street  Cleaning  to  clean, 
and  the  Engineer-in-Chief  dirtied  to  examine  and  report. 

2d.  Reporting  repairs  required  to  the  bulkhead  at  Lincoln  avenue,  Harlem  river.  The  En- 
gineer-in-Chief  directed  to  repair. 

From  Dockmaster  Kenney— Reporting  that  the  canal  tx»at  *'  F.  D.  Carpenter  *'  sank  at  the  foot 
of  Eightieth  street.  North  river.     Notify  owners  to  remove. 

From  DockaUlster  Rvan : 

1st.  Reporting  tbai  the  fender  piles  at  outer  end  of  Pier  48.  foot  of  Clmt<i>ti  street.  East  river, 

reqaire  fastening.     The  Engineer-m-Cbief  direcie  1  to  repa^  if  necessary. 

« 

2d.  Reporting  that  tbe  sheathing  on  both  sides  of  Pier  ^,  foot  of  f>elaocey  street.  East  river, 
is  in  bad  coodition.  Occupants  directed  to  rtrpair  souiheriy  half,  aod  the  Eagineer-to -Chief  the 
DOitheriy  half  of  said  pier. 

The  following  ref^rt  for  the  weekending  April  C9,  1891 ,  am^'/unting  Vj  $3,55^-07.  wai 
received  firom  the  Treasiorer  and  ordtrtd  to  be  spread  in  fuJl  on  the  minutts,  ab  f'>Ilvw>  : 
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isl.   Reptirl  1)1  ih;  week  eniliiig  April  25,  1 

m,    RepjrtiiiE  the    coiii|ilflion    of  the  work    of  <lrcilem};  al    West    Kiltysecoml  slitei,  >V.li 

3.1,  Recommcii<lii.g  that  the  fence crccteil  l.y  Henry  Hart  on  the  east  s^de  ofI,-xi..pon  aTennt. 
north  of  One  Humlrvd  and  Thirty  firvt  street,  Ilatlem  riv.T,  be  removed  forthwith,  and  he  I* 
directed  to  cease  filling  in  thereat,  until  a  retaining  structure  Is  liuilt  in  fiont  of  the  shore  O  pteTCOl 
said  filling  from  liemg  na>.hed  into  the  harlior,      Rccomniciulation  adopted. 

4lh.  KeooniuiL'ndiiig  that  the  time  for  the  com  pie  tin  11  of  ihe  work  of  repairing  and  cxicndinf; 
Pier,  new  46.  North  liver,   and  shed   tlicreon,  nnder   Contract    No.  359,  be  extended  until  Apnl  i^. 


5ih,  Ketommending  llui  the  lii 
XI  the  fttot  of  Twenty. eighth  slreei, 
,  1S91.      Rcioinnioiidatiiin  adopted 


■t ion  of   Ihe   ucrk  ofbuikiing   Pier,  new  5S, 
r  Contract  , No. 350,  be  extended  until   April 


6ih.  Sul.mittinc  list  of  uld  material  and  rccommendmfi  that  it  he  sold  at  public  auction.  Where- 
upon,  the  following  resolution  was  adopted  ; 

Resolved,  That  Van  Fa-wll  &  Kearney,  auctioneers  on  l)eliairof  Ihi^  Board,  l«  and  h*rel>j 
are  autlioriieJ  .and  directed  to  ofler  for  'ale  at  public  auction  at  the  places  specified  on  the  North, 
E.isl  and  Harlem  rivets.  Monday.  May  18,  iSoi,  ni  10  n'cloek  in  the  forenoon  oi  that  day,  certain 
old  material  as  teeommcnded  by  the  Engineer  in-lhief. 


^ 
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yth.  Recommending  that  the  necessary  repairs  be  made  to  the  Pier,  foot  of  Third  street,  East 
rifer,  and  that  a  statement  of  the  cost  incurred  t;e  transmitted  to  the  Cuunssl  to  the  Corporation 
for  collection  from  the  Rid|;ewood  Ice  Company,  lessee.    The  Engineer- in-Chief  directed  to  repair. 

8th.  Reporting  the  completion  of  new  Pier,  foot  of  One  Hundred  and  Thirty-third  street,  ancf 
aib-bulkhead  between  One  Hundred  and  Thirty-second  and  One  Hundred  and  Thirty-third  streets, 
North  river,  under  Contract  No.  348.     The  Dock  Master  directed  to  collect  ¥'harfage. 

9th.  Respecting  the  work  of  filling-in  behind  the  bulkhcid  or  River  Wall,  from  One  Hundred 
and  Seventh  to  One  Hundred  and  Tenth  street,  Harlem  river. 

On  motion,  permission  was  granted  George  W.  Plunkitt  and  Smith,  the  exclusive  right  to 
fill  in  behind  the  wall  from  East  One  Hundred  and  Seventh  to  East  One  Hundred  and  Tenth  street, 
Harlem  river,  provided  the  work  be  continuous,  ihe  said  work  to  be  done  under  the  direction  and 
supervision  of  the  Engineer-in-Chief  of  this  Depariment,  pr  >vlded  also  that  the  sum  of  nine  hundred 
and  fifty  dollars  be  paid  for  said  privilege  in  addition  to  the  fifty  dollars  heretofore  paid. 

loth.  Submitting  plans  specifications  and  form  of  contract  for  repairing  the  bulkhead  platform 
from  Sixtieth  to  Sixty-second  street.  East  river. 

On  motion,  ordc:red  to  be  placed  on  fiie  and  the  following  resolution  adopted  : 

Resolved,  That  the  plans,  specifications  and  form  of  contract,  as  prepared  and  submitted  by 
the  Engineer-in-Chief  of  this  Department,  for  repairing  the  bulkhead  platform  from  Sixtieth  to 
Sixty -second  street.  East  river,  be  and  hereby  are  approved,  subject  to  the  approval  of  the  Counsel 
to  the  Corporation  as  to  form,  and  the  Secretary  b::  and  hereby  is  directed  to  have  a  sufficient 
number  of  blank  forms  of  proposals  printed,  and  proper  advertisements  inviting  estimates  for  doing 
the  said  work  inserted  in  the  various  newspa])trs  designated  by  law. 

nth.  Reporting  repairs  required  to  ihe  north  side  of  Pier,  old  33,  foot  of  Jay  street,  North 
river,  and  also  to  the  shed  thereon,  and  recommending  that  the  West  Shore  Railroad,  together 
with  the  lessees,  t>e  directed  to  repair.     Recommendation  adopted. 

12th.  Reporting  that  the  bulkhead  and  dump,  foot  of  Forty-ninth  street,  East  river,  is  in  a 
dangerous  condition,  and  requesting  instructions  respecting  the  repairs  required.  The  Engineer-in  - 
Chief  directed  to  prepare  plans,  specifications  and  form  of  contract  for  doing  said  work. 

13th.  Report  on  Secretary's  Order  No.  10627,  that  he  had  relaid  the  pavement  on  new-made 
land  opposite  Pier,  new  34,  North  river,  at  a  cost  of  $343.06.  The  Treasurer  authorized  to  collect 
said  amount  from  the  Pacific  Mail  Steamship  Company. 

14th.  Report  on  Scxretary's  Order  No.  10743,  as  to  the  dredging  required  at  the  dumping- 
boards  foot  of  Thirty-seventh  and  Forty-seventh  streets,  North  river.  The  Engineer-in  Chief 
directed  to  prepare  specifications  and  form  of  contract  for  doing  said  dredging. 

15th.  Report  on  Secretary's  Order  No.  10782,  respecting  a  dangerous  pile  seuth  of  Washington 
Bridge,  Harlem  river. 

16th.  Report  on  Secretary's  Order  No.  10843,  recommending  that  a  permit  be  granted  to  the 
New  York  Central  and  Hudson  River  Railroad  Company  to  make  repairs,  changes,  etc.,  to  their 
piers  and  bulkheads  at  Port  Morris,  Long  Island  Sound,  in  accordance  with  plans  and  specifications 
submitted.     Recommendation  adopted. 


tjA.  Repnrt «  Soa^arj's  Order  No.  idStt,  u  ta  tV  inforawtlaB  nfOHled  bgr  Oe  Ciaid 
tolbe  CoqMMlim  in  >dalk»  ta  tbe  ptcmlM*  between  TIiiitj<an«Blb  mnd  TJurtt^^AttMtl^ 
Em  rim.    Tnntiit  tn  thr  I  ■»■  Pinnrtmriit  ■  rnpy  rf  rhr  rrrnrt  nf  iTw  PnflTiirf  r  in  flirf 

Ah.  Repoct  on  SccrctUT*!  Older  No.  108133  •*  to  tbe  pneHcriditT  of  («novfn|  Oi  Ckr^ 
portbo  oTPier,  eU  34,  MoHk  ih«r. 

iglh.  Report  nn  becretary'i  Otdets  No*.  5587,  10511,  10698^  10714,  10730,  10745,  10755, 
I0761,  10771.  10781,  10790,  10793,  10S14,  10828,  loSji,  10836.  10837,  10846,  io86i,  lott], 
I0S74  And  10S75,  Inat  he  had  sapcrintended  Ibe  eiTdiOD  of  a  DCW  dib-liulkhuii,  belmrn  On 
Hnndi^  and  Fifieenth  and  One  Hundred  and  Sixteenth  !itrects,  Harlem  river,  tbe  looiin^-d  a 
boat-house  at  One  Hundred  an-i  Fifty-fourth  a»d  One  tlundted  and  Foily-Gfth  itieels,  Hariea 
.  iwer  ;  the  erection  of  a  lemporarjr  ice  platform  on  norlh  side  of  Pier  61.  Ea^  river,  and  the  plidif 
of  leaks  and  weigh  office  on  the  baikhead  near  inner  end  of  said  pier  ;  that  he  liad  maile  rrpa- 
tlon  fcr  dredging  over  site  of  propoHcd  p!cc  fool  of  Eighteenth  street,  Kost  rivei,  ami  >l  tbe  loitk- 
Hen  end  of  the  Baiierjr,  and  supervised  the  work  tbeicat ;  that  he  hail  remoTHl  old  skids,  aockn, 
etc.,  on  pieisand  buUliends,  from  the  liaiterjt  to  Pier  16,  East  river  ;  mperinlcDded  drinngtddi'  ', 
Uonal  piles  at  the  ontci  earners  of  Pier,  new  46,  North  river  ;  dredging  under  dumping-hiianl,  Im 
of  Twi:nly -ninth  street.  East  river ;  teraoval  of  [ug  boat  ■>  H.G.  Notler,"  sunk  at  the  bnJIliad 
ptatform  south  of  Washington  Bridge,  eaal  side  af  Harlem  rivet  ;  repaired  Pieni.  31  and  nt*  ^, 
But  river  1  siperinlended  died^ngon  the  north  aide  of  Pier  foot  of  Ninetcenlh  iiieet,  an  J  ai  Itr 
bnlkbead  between  Nineleentb  and  Twentieth  streets,  East  river  ;  repaired  bulkhead  irrwcB 
Seveniy-hfth  and  Eightieth  streets.  North  river ;  superintended  driving  and  fjslening  piletai  cmr 
end  of  Pier  38,  Eail  river ;  repaired  north  side  of  Pier  foot  of  WeiL  Eleventh  sircct,  North 
aiperintended  dredging  under  dnmping-board  foot  of  Canal  street.  North  river ;  r^^g  bdl 
between  Seventeenth  and  Eighteenth  slcei:t.i,  North  river ;  culling  gan^waf  on  south  side  of 
old  34,  North  river  ;  driving  and  (aslening  pili'S  at  bulkhead,  b.tween  ThirtieLb  and  Thjry- 
•treets,  East  river  ;  dredyiiig  at  Pier,  new  54,  North  river,  and  repairing  east  halt  of  Pietfi 
Piers,  old  5  and  6,  East  river. 


Commiasioner  Cram  reported  that  he  had  received  for  the  Tieasurtr  the   following  (i 
for  (urnUhing  the  Department  with  cement,  maniln  rope,  sand,  broken  slone,  and  pile*  : 


,.0.. 

(i  40  per  tarrd. 

1 30 

No  hid. 
No  bid. 

.r-^lTrL^lsJ' 

»  w 

Dkkinunrttoi.&KinK 
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15  Coils^  About  5,300  Founds  Manila  Rope. 

James  S.  Barron  &  Co 9^  cents  per  pound. 

H.  A.  Roger:? 9^ 

John  Fox loyi 


u 
<t 

Alexander  Pollock 10  " 


About  700  Cubic  Yards  of  Sand  For  Concrete, 

Brown  &  Fleming 95  cents  per  cuUc  yard. 

John  A.  Bouker 95  ** 

About  500  Cubic  Yards  of  Broken  Stone  For  Concrete, 

Brown  &  Fleming $1  72^  per  cubic  yard, 

Alexander  J.  Howell 1  73 >^ 

Hudson  River  Sione  Supplying  Co I  79 

John  A.  Bouker I  80 


About  222  Piles^  75  to  80  Feet  Long, 

Beard  &  Kimpland $20  each. 

Alfred  J.  Murray 21 


«« 


The  action  of  Commissioner  Cram  in  awarding  the  orders  for  cement  to  Haebler  &  Co.,  and 
Baetjer  &  Meyerstein  ;  for  rope  to  James  S.  Barron  &  Co.,  and  H.  A.  Rogers  ;  for  sand  to  Brown 
&  Fleming  and  John  A.  Bouker  ;  for  broken  stone  to  Brown  &  Fleming,  and  for  piles  to  Beard  & 
Kimpland,  approved. 

The  Secretary  reported  that  the  pay-rolls  for  the  month  of  April,  1891,  amounting  to 
$12,047.66  and  the  pay-rolls  for  the  General  Repairs  and  Construction  Force  for  the  week  ending; 
April  24,  1891,  amounting  to  $8,614.16,  had  been  approved  and  audited  and  transmitted  to  the 
Finance  Department  for  payment. 

On  motion,  the  following  preamble  and  resolution  were  adopted  : 

Whereas,  The  work  of  this  Department  in  building  the  bulkhead  wall  at  East  One  Hundred 
and  Second  street  section  is  interfered  with  by  boat-houses,  etc.,  situated  between  One  Hundred  and 
Second  street  and  One  Hundred  and  Fourth  streets,  Harlem  river ;  therefore  be  it 

Resolved,  That  any  and  all  permits  (if  any  such  there  be),  granting  license  and  permission  to 
Thomas  McManus  or  any  other  person  or  persons,  to  locate  boat-houses,  landing-floats,  piles,  etc., 
between  One  Hundred  and  Second  and  One  Hundred  and  Fourth  streets,  Harlem  river,  be  and 
the  same  are  hereby  revoked,  and  the  said  Thomas  McManus  be  and  h^by  is  directed  to  remove 
the  said  obstructions  forthwith. 

Commissioner  Cram,  to  whom  was  referred  the  communication  from  H.  F.  Schellhasi,  dated 
the  31st  ult.,  offering  to  sell  to  the  City  the  water-front  property  on  the  North  river,  between  Fifty- 
second  and  Fifty-third  streets,  reported  as  follows  : 

I.  That,  in  his  opinion,  the  property  in  question  should  not  be  bought  unless  the  whole  of  the 
water-front  west  of  Twelfth  avenue,  and  the  riparian  rights  from  Fifty-second  to  Fifty-fifth 
street,  were  acquired. 


s.  TlHt,  fa  Ui  apfaM£|?^\MAiMit"<fc«r  at  T^clfil.  i 


le.   siiil   ihi:  ripaiiaa  iigbu 
possible. 


On  ^pdon,  n 


B  orCdHaW 


T- Cnm,-4b». Dtfim—t  uf  Sirei  ClenniDg   is  hereby  fl 
to  pUca  id  dniDptng  faaard    ixjptMed.  to  be  eteded  bf  laJil   Itcpuriniciil   on   ilie   nunh  iUk  'J 
a*  Pier  Coot  of  Tfaictr-fiftb  Unct,  NmUi  ritcr,  u  the.  plada^  a  Mil  iluiu{i  ..n  ih«  onlli  •ok 
would  Hrioulf  inlerfnc  witb  «ad  pRveat  fbe  ofeef  tke  I'i-r  fbcit  i>r  Thittf-f'iKtli  Mitcl,J[ 
riiWi  bj  e 


lb  il<ii  >.l 

EiVlll    Ilj^ 

1 


'■'  Hw  pRrideat  ofiued  the  foUowi^  MMlntioB,  wUt^h  wa^  ndopit^ : 

ReMlnd,  Hiet  penidiDg  tfac  Mte  bjr  poblie  WKtioti  of  the  bulkhead  in-1  diiiiip  il  Em 
TMnrnlmb  rtrael,  Eut  nnr,  petmiiriba  be'  u>d  the'  »ime  it  hereby  grnnlcd  i..  iLc  t«i(r  Uint 
ijud  FertOiiiiig  Company  to  bw  end  ocoqir  Ibe  nne  riom  nnd  aftrr  May  i,  tS^i,  mtdnriijij 
die  pinnite  of  the  Bond,  In  nGCOtduim  wift  Ibe  tome  icmu  and  t-oodilions  u  cmbodM  in 
Oa  endog  Icaie I  the  rete  of  conpetltotloa  »  be  thvionie  u  lh>l  now  cttuyed  fbinid  baSk- 
bead  and  damp.  .... 

The  AodithiK  ComnUla*  IBbtnittaa  u  asdtt  of  fiilny.iwo  bills  or  daimi,  arotiUBik;  to 
^{fi^Sao.60|  Which  wnypwred  iad aodiled  and  oedeied  |<t  be  apiead  In  (till  on  (be  ofiaaM* 


11741.  The  Atlantic  Dredging  Co.,  Esliinale  No.  1,  and    final  Coolncl 

No,  361 *9.79»  65 

I1743.  Marlin  B.  Brown,  printing,  spei-jficalioos,  etc S.4S1  83 

11744-                ■'                                  "                       "I  7S 

1 1745.  Blown  &  Fleming,  broken  Btonc 'i73fi  ^ 

11746.  Alexander  Pollock,  auger*,  rope,  anchors,  etc 953  SI 

11747.  Murris  &  CumiiiijS  Dredging  Co.,  dredging l,I30  20 

1 1748.  James  S.  Barron  &  Co.,  rope 4'8  55 

11749.  Geo.  Kail  &  Co.,  spruce  flooring,  etc. 267  79 

1 1750.  Mi-eker  4  Co.,  coal 794  90 

11751.  Alfred  J.  Murray,  piles 7.784  OO 

11752.  William  B,  t'ergu!on  &  Son,  hackmalac  knees,  etc 417  jo 

11753.  Thomas  C.Townsend,  plumbing. S4  51 

Gcntral  Repairi  Aecounl. 

11754.  Thomas  C.  Town-end,  plumbing $35  08 

11755.  ^="  Btulhers,  spruce 110  06 

11756.  Mariin  B,  Brown,  priming  specifications,  etc 694  00 
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Construction  Account. 


1 


•11757.  James  Matthews,  Treasurer,  car-fares $133  17 

f)|i758.  Brown  &  Miller,  Estimate  No.  i,  Contract  No. 366 ,■  12,594  15      ' 

11759.  John  Gillies,  Estimate  No.  I,  Contract  No.  365 7»47j9  90 

|I  1760.  H.  A.  Rogers,  machinists'  supplies 2,578  81 

,11761.  Brown  &  Fleming,  cobbles  and  rip-rap i»56o  00 

IX1762.  James  Cunnion  &  Son,  new  leaders,  etc 165  00 

^1763.  Atlantic  Dredging  Co.,  removing  piles io8  00 

^1764.  Brown  &  Fleming,  broken  stone 866  45 

11765.  Corn  Exchange  Bag  Co.,  sheets  and  bags If063  75 

1 1766.  Fairbanks  &  Co. ,  iron  tests 206  70 

X^1^7-  Joseph  W.  Duryee,  spruce 319  31 

"11768.  Consolidated  Gas  Co.,  gas 12  12 

J1769.  Alexander  Pollock,  shovels,  augers,  etc 426  64 

.  $27,514  00 

I  General  Repairs  Account. 

J11770.  Bell  Brothers,  spruce $420  19 

f 

{1 1 77 1.  The  Architectural  Sheet  Metal  Works,  cornices 32  00 

\  452  19 

■ 

Annual  Expense  Account, 

T1772.  Martin  B.Brown,  printing  annual  reports $749  30 

*i  1773.  Consolidated  Gas  Co.,  gas 102  50 

851  80 


t 

*.  Respectfully  submitted. 


$56,820  60 


EDWIN  A.  POST,  President,  l     Auditing 
J.  SERGEANT  CRAM,  f  Committee. 

The  action  of  the  President  in  transmitting  the  same,  with  requisitions  for  the  amount,  to  tbt 
Finance  Department  for  payment,  approved. 

« 

•         The  following  requisitions  were  passed  : 

Register  No.  For  What.  Eatimated  Cott, 

^65 .  Sand $665  00 

8866.  Manila  rope 636  00 

!8867.  Piles 3,557  00 

8868.  Yellow  pine 26550 

8869.  Tests  of  iron 50  00 

8870.  White  oak 70  00 

8871.  Strap  iron  and  round  spike 71  40 

8872.  Portland  cement  (slow  setting) 1,150  00 


-.8S7J.   Poitlsndct 
'■  8874.   PorllBiid  a 

887S-   Sp™« 

S876.   Yellow  pine  timber 

KjJ.   Servicer  of  dredge,  etc.,  at  East  One  Hundred  lad  Second  st 

(878.   Services  of  diedge,  etc.,  il  East  One  Huiidrcd  and  Second  sti 

8879.   Onebaciel  eich,  kerosene  and  latdoil 

8680.   Repaire,  floating  propeil)'. 

-   S881.   Repain,  etc..  twdve-londerrfck.;,,,..... 

8S81.  Miinunoncc,  %atlattg\)wgtttf ....,,,, 

S883.   Round  iron j..^^. ',. 

«84.  Spraee 

S885.   Testofiron, ; 

ttS6.   Ice  for  cfaamben,  FnnkliD  and  West  Twcntjr'tUrd  Mnel  «ec 

8887,  W»wr-cookt , , 

8888.  Ice,  Fiftjr-ievcnlh  itRet  eSu,  pa  day 

On  ourtlM^  Ibe  Bowd  adjoamed. 

ADGUSTOi  t.  DOCHARTA',  Seeiai 


The  Board  then  conyened  in 


The  communication  from  the  Ertgineer-in.Cluef,  reporting  dial  he  bad  directed    tkafil 

Acline  WaldimiD  John  Jones  be  not  a^.tin  assjened  todutj  as  Acting  Watchman,  and  kcoidM 
that  bis  actioD  be  qiptOTed,  wa«. 

On  motion,  ordeied  to  be  placed  on  file  and  recommendatiiin  adopted. 

The  appointment  of  John  T.  Hilton,  Transitman,  wai, 
On  motion,  made  pcimanent. 

The  following  penons  were  appointed : 


Charles  Bennett. 


Dati  Builder. 

Thomas  Tiajnor. 

Shif  Carpenttr. 

Tbouuts  McCarmick. 


Thomas  Madden. 


On  motiMi:,  the  B«ard  adjoucned. 


AUGUSTUS  T.  DUCHARTV,  SMMtai;. 


I 

I 


